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July 27, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

Jack Sollis, Assistant Counsel 

H. S. Coulter, State Highway Engineer 

E. S. Hunter, Deputy State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

Dave Talbot, State Parks Superintendent 

Paul E. Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission approved the minutes of the meeting of 
June 29, 1976. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After carefui con- 
sideration, the Commission granted authority to condem the properties 
if negotiations are not successful and thereupon adopted "Condemnation 
Resolution No. 2648," which resolution by this reference is made a 
part hereof and filed in the Commission's files. 


Upon the recommendation of Mr. Boyd, the Commission adopted 
a special "Condemnation Resolution No. 2649," concerning the John Day 
Scenic Waterway in Wheeler County. Mr. Talbot mentioned this is in 
connection with the Commission's denial for a request from Forrest Solomon 
to construct a bridge over the John Day River. He said the State 
would like authority to condemn the piece of property on one side 
of the river which would deny access to the bridge. (File No. 49300; 
Owner, R. E. and O. M. Willis.) 
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Mr. Sollis asked if there were any questions in connection 
with the informational reports previously submitted to the Commission 
on cases tried, cases settled and institution of legal proceedings 
filed against the Department of Transportation since the last 
Commission meeting. There were no questions. (See Exhibit G on 
file in the Commission's files, Salem.) 


Mr. Sollis presented a quarterly report of property 
damage claims for the period of April 1 through June 30, 1976. 
During this period, $42,474.20 was collected. 


The Commission considered a request from State Senator 
Vern Cook concerning the termination of the 55 mile-per-hour speed 
limit in Oregon. Mr. Sollis stated that the present law as enacted 
by the 1975 Legislature would allow trucks and buses to go 60 miles 
per hour if the energy conservation speed limit was lifted and if 
this were to occur, the Commission would be in violation of the 
Federal law requiring a 55 mile-per-hour speed limit and subject 
to losing Federal Funds. The Commission voted unanimously to 
continue support of the fuel conservation 55 mile-per-hour speed 
limit in Oregon. 
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Attention was given to a request from Jack W. Stamper to 
place a mobile home as a residence within the Rogue River Scenic 
Waterway in Curry County. Mr. Talbot said the proposed site is 
located on the right bank just downstream from the Coon Rock Bridge 
approximately 30 feet above the river and approximately 400 feet 
back from the bank. It is partially screened by vegetation but is 
not topographically screened and would be visible from upstream. 
He stated that a conventional home on this site would probably be 
acceptable under the Commission's policy, but a mobile home is not 
consistent with the Commission's rules and regulations. Upon the 
recommendation of Mr. Talbot, the Commission denied approval of 
Mr. Stamper's request. 


UES 


Mr. Coulter reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 


Chairman of Oregon Transportation Commission Exhibit 
Vice Chairman of Transportation Commission (no report) Exhibit 
State Highway Engineer Exhibit 
Director of Permits (no report) Exhibit 
Right of Way Engineer Exhibit 
State Parks Superintendent (no report) Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 
Location Engineer Exhibit 
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Coulter's request to increase 


The Commission approved Mr. 
lowing contracts: 


the project authorizations on the fol 


(1) Copeland Paving, Inc., Contract No. 8221, 
on the Jacksonville Highway in Jackson 
County, for $16,416.74 (7.9%). The overrun 
was due to flagging, aggregate base, 
asphalt concrete and moving power poles. 


(2) Paul Brothers, Inc., Contract No. 8198, 
Siskiyou Safety Rest Area, Pacific 
Highway in Jackson County, for 
$24,546.58 (5.9%). The main 
increase was due to exploring the 
cause and repair of a sinkhole which 
appeared on the groupa surface at the 
south end of the project in an existing 


lawn area. 


to a request from the Oregon State 


Consideration was given 
to install a Blue Star Memorial 


Federation of Garden Clubs, Inc. 
Marker in a suitable location in the southbound Santiam Rest Area, 


Pacific Highway, in Marion County. Mr. Coulter mentioned that 
similar markers have been installed in the past in various rest 
areas throughout the State. The marker and its support would be 
furnished by the Federation of Garden Clubs and the installation 
and future maintenance of the sign would be the responsibility of 
the State. The Commission approved the installation as recommended 


by Mr. Coulter. 


The Commission considered requests from the Cities of 
La Grande, Portland, Tualatin and Clackamas County for Federal Aid 
Urban System projects. Mr. Coulter mentioned that these projects 


have been investigated an 
Aid Urban System Program. 
the Commission approved the following pro 


to sign the agreements when prepared: 


Following Mr. Coulter's recommendation, 
jects and authorized him 


Federal State's 
Jurisdiction Section Total Cost Funds Share 
La Grande N. Cherry St.- $ 172,000 $ 134,160 $ 18,920 
Wallowa Lake Hwy. 
Cove Ave., FAU 4680 
& Portland St. FAU 
4755 
Portjand 68th Ave.-8lst Ave. 480,000 374,400 52,800 
N.E. Halsey St., 
FAU 9858 


(Continued on next page) 
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Jurisdiction 


Tualatin 


Clackamas Co. 


Clackamas Co. 


Mr. 


(1) 


(2) 


(3) 


(4) 


(5) 
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Federal 

Section Total Cost Funds 
S.W. 89th Ave.- $ 76,000 $ 59,280 
S.W. Borland Rd. 
S.W. Nyberg Rd. and 
S.W. 65th Ave. 
FAU 9282 and 9274 
Bell Ave.-82nd Ave. 42,000 32,760 
King Rd., FAU 9714 
2nd St. (Milwaukie)- 837,000 652,860 
Arlington St. (Glad- 
stone) River Rd., 
9671 
TOTALS $1,607,000 $1,253,460 


Middle Br. Rd.-Ritter Cr. Section, 
Baker-Copperfield Highway in Baker County. 
No public hearing was required. (See 
"Highway Corridor and Design Resolution 
No. 420.") 


Clem Rd.-Speece Sectiun, John Day 
Highway in Gilliam County. No public 
hearing was required. (See "Highway 
Corridor and Design Resolution No. 420.) 


Warren-Scappoose Section, Columbia River 
Highway in Columbia County. A corridor 
and design hearing was held May 24, 1972, 
in St. Helens. (See "Highway Corridor 
and Design Resolution No. 421.") 


Spray-Kimberly Section, M.P. 93.3-M.P. 95.5 


Unit on the John Day Highway in Wheeler 
County. No public hearing was required. 
(See "Highway Corridor and Design 
Resolution No. 420.") 


Spray-Kimberly Section, M.P. 99.7-M.P. 101.3 


Unit on the John Day Highway in Wheeler 
County. No public hearing was required. 
(See "Highway Corridor and Design 
Resolution No. 420.") 
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State's 


Share 


$ 8,360 


4,620 


92,070 


$176,770 


Coulter reported that the necessary hearings and survey 
work had been completed on five sections of State highways and he 
recommended approval of the highway corridor and design surveys. The 
Commission accepted his recommendation by adopting the following 
"Highway Corridor and Design Resolutions Nos. 420 and 421," which 
resolutions by this reference are made a part hereof and filed in the 
Commission's files, Salem: 


The Commission considered approving the distribution of 
the fiscal year 1977 Federal Aid Urban System funds to urbanized 
and small urban areas of the State. Mr. Coulter said the allocation 
has been computed in accordance with the Federal requirements and 
a formula developed in cooperation with the League of Oregon Cities. 
Mr. Coulter recommended the State continue its policy of providing 
one-half of the required match funds for local agency projects. The 
total match funds are estimated at $1,866,000 of which the State's 
share would be approximately $933,000. The Commission approved the 
following Federal allocation as recommended by Mr. Coulter: 


FISCAL YEAR 1977 URBAN SYSTEM ALLOCATION 


July, 1976 


Oregon's Fiscal Year 1977 Urban System Apportionment $6,755,508 
Less 1-1/2% HPR Funds $101,333 
Less 1/2% PR Funds S 33,371 
(135,110) 
Total $6,620,398 
*Less Allocation of Funds Attributable to Portland 
Urbanized Area (Over 200,000 Population) (3,848,604) 
Funds Available to Balance of State $2,771,794 
Federal Percent of Fund 
Urban Area Population Total Allocation 
Eugene 139,255 25.4107 $ 704,332 
Salem 93,041 16.9777 470,587 
25 Smaii 
Urban Areas 315,722 57.6116 1,596,875 
Total . 548,018 100.0000 $2,771,794 


*City of Portland's Fair and Equitable Allocation of Portland 
Urbanized Area Allocation: 


City of Portland Population 382,619 


Sey eT Gitenised Area Population 751,756 ls 


50.8967% x $3,848,604 = $1,958,812 


(Continued on next page) 
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FISCAL YEAR 1977 URBAN SYSTEM ALLOCATION 
SMALL URBAN AREAS 


July, 1976 | 


Percent Federal 

Urban Area Population of Total Funds 
Albany 22,033 6.1615 $ 98,391 
Ashland 14,400 4.0269 64,305 
Astoria 10,680 2.9866 47 ,692 
Baker 9,488 2.6533 42,370 , 
Bend 15,802 4.4190 70,566 
Coos Bay 23,000 6.4319 102,709 
Corvallis 39,200 10.9622 175,053 | 
Cottage Grove 6,700 1.8736 29,919 
Dallas 6,580 2.1197 33,849 | 
Forest Grove 10,200 2.8524 45,549 
Grants Pass 13,400 3.7473 59 ,840 | 
Klamath Falls 33,324 9.3189 148,811 
LaGrande 10,410 2.9111 46,487 
Lebanon 8,100 2.2651 36,171 
McMinnville 12,500 3.4956 55,820 
Medford 34,035 9.5178 151,987 
Monmouth 5,970 1.6695 26 ,660 
Newberg 8,202 2.2937 36,628 
Newport 6,069 1.6972 27,102 
Ontario 7,792 2.1793 34,801 
Pendleton 14,256 3.9866 63,661 
Roseburg 16,735 4.6799 74,732 

_ St. Helens 6,927 1.9371 30,933 

—s The Dalles 11,215 3.1362 50,081 
Woodburn 9,575 2.6776 42,758 

Totals 357,594 100.0000 $1,596,875 


Note: Above funds allocated to small urban areas on per capita 
basis using latest State population figures as proposed 
by League of Oregon Cities. 
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Attention was given to an agreement with the Banks School 
District for the installation of an overhead school crossing sign 
and flashing beacon on the Nehalem Highway at Banks High School in 
Washington County. Mr. Coulter pointed out that the State will 
prepare all plans and perform the work. The estimated installation 
cost is $2,500 to be shared equally by the State and School District. 
The State's share is to be charged to Region Minor Betterment Funds. 
The State is to maintain the installation and the School District 
is to pay for the power. The Commission approved the agreement as 
recommended by Mr. Coulter. 


Mr. Coulter introduced to the Commission Joshua S. Sawyer, 
Resident Highway Engineer at The Dalles, and Ralph C. Dimick, 
Highway Maintenance Supervisor at Milwaukie. Mr. Coulter said both 
gentlemen recently completed 40 years of service with the Division. 
The Chairman thanked them for their participation in the development 
of the Oregon Transportation System. (Mrs. Sawyer and Mrs. Dimick 
were also present.) 


The Commission considered an agreement with the State of 
Alaska, Department of Highways, for the Oregon Highway Division to 
test their traffic signal control equipment. Mr. Coulter mentioned 
that the agreement is for a period of one year, commencing July 15, 
1976. The maximum amount to be paid to the State of Oregon is 
$45,000 in any one contract period and will be paid at a rate of 
$15 per hour for actual work done. Following his favorable 
recommendation, the Commission approved the agreement. 


AERONAUTICS DIVISION 


Upon the recommendation of Mr. Burket, the Commission 
approved delegating to its Chairman the authority to approve 
financial aid to the municipalities program grants not to exceed 
$20,000 each for the Ashland, Madras and Pendleton Airports. The 
Commission also gave their authority for its Chairman to approve a 
grant not to exceed $4,000 for a Lane County Planning Grant study 
to determine if there is a need for an additional general aviation 
airport in the Eugene-Springfield area. 


MASS TRANSIT DIVISION 


Consideration was given to the expenditure of up to 
$60,000 from the Small Area Matching Grant Fund for the purchase of 
two buses for use in smaller communities. Mr. Moore pointed out 
the funding would come from the $96,000 of State General Funds 
appropriated by the 1975 Legislature. It is anticipated that the 
two buses would be used by communities such as Albany, Roseburg and 
the Rogue Valley Transportation District while their Federal grants 
are being processed. The original $96,000 was for the purpose of 
matching Federal funds to buy buses for smaller communities or 
participation in experimental projects. Upon Mr. Moore's recommenda- 
tion, the Commission authorized the expenditure. 
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Following Mr. Moore's recommendation, the Commission 
approved an agreement with the City of Roseburg for an experimental 
bus project at a cost of $14,025 State funds from the Small Area 
Matching Grant Fund. 


MOTOR VEHICLES DIVISION 


Mr. Ott reported their offices have been extra busy since 
July 1 issuing the new photo driver licenses. He mentioned their 
office hours of service were extended to 6 p.m. to handle the large 
volume of business. He said temporary help has been hired during 
this rush period. There has been some letters received from the 
public complaining of waiting in line an hour or so to get their 
licenses; however, the volume of complaints have been remarkably 
small and the majority of people have been very tolerant. 


Mr. Ott also reported the fuel tax revenue for the first 
six months of 1976 has increased approximately $200,000 over the 
same period in 1973 which was the previous high. 


DEPARTMENT OF TRANSPORTATION 
DIRECTOR'S REPORT 


The Commission set Tuesday, August 24, 1976, as the date 
for the next regular meeting. 


The Commission considered matching on an 80-20 basis the 
apportionment of Federal Aid Funds for the fiscal year 1977 for 
metropolitan planning for Oregon in the amount of $214,719. Mr. Burco 
mentioned that the Federal Highway Administration has previously 
approved the formula which was prepared by Oregon. Fifty percent 
of the funds will be divided equally between the three urbanized areas 
and the remaining 50 percent will be distributed on the basis of SMSA 
population. Following Lis recommendation, the Commission approved 


the apportionment as follows: 
Table I shows the latest SMSA population figures prepared 
by Portland State University as of July 1, 1975. 
TABLE I 


SMSA Population 
Area (July 1, 1975) Proportion 


Portland $ 941,700 67.7% 
Salem 207,500 14.9% 
Eugene-Springfield 241,800 17.4% 


Total $1,391,000 100.02 
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Table II indicates the allocation of the three urbanized 
areas based upon the approved distribution formula. 


TABLE [IL 
Total 
Distr. on Federal State 
Area Base Population Funds Match Total 


Portland $ 35,786.50 $ 72,682.38 $108,468.88 $27,117.22 $135,586.10 


Salem 35,786.50 $ 15,996.57 51,783.07 12,945.77 64,728.84 
Eugene- 35, 786.50 18,680.55 54,467.05 13,616. 76 68 ,083. 81 
Springfield 

Total $107,359.50 $107,359.50 $214,719.00 $53,679.75 $268, 398.75 


The Commission also authorized the Highway Engineer to sign the 
agreements between the urbanized areas and the Highway Division. 


Chairman Jackson introduced Peter J. Brix, who was recently 


appointed by Governor Straub to the Transportation Commission. 
Mr. Brix replaces Robert Mitchell whose term expired June 30, 1976. 


The Chairman adjourned the meeting at 10:35 a.m. 


, 


Commissione 
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July 27, 1976 


-yuipit___ A 


Oregon Transportation Commission MINUTES OF 2222-76 


Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


48776 Martin, Douglas D. & Verna L.- $ 3,425.00 
48821 Johuson, Ruth 38,500.00 
2 Transactions 41,925.00 


Grant of Access: Restricted to residential and farm use 
only at Station 585+24 westerly, on the Brownsboro-Hanley 
Ranch Section of the Lake of the Woods Highway in Jackson 
County, to Lauren L. and Georgia R. Dover. No monetary 
consideration. File 40678. 


Agreement with the Soil Conservation Service, U. S. Department 
of Agriculture, concerning erosion control and beautification 
of highway right of way. 


Agreement with Town of Hammond to study the feasibility of 
providing sewer service to Fort Stevens State Park and 
develop a design for such sewage facilities. Estimated cost 
$3,000. (Parks Branch) (Clatsop County) 


Agreement with Clackamas County for law enforcement services 
within McIver State Park at a cost of $14.22 per hour. 
(Parks Branch) 


Agreement with Crown Zellerbach Corporation for boundary survey 
work for Saddle Mountain State Park at a cost of $8,000 or 

one half the actual cost of the surveys, whichever is less. 
(Clatsop County) This fee is less expensive than sending State 
work forces to Saddle Mountain to complete the surveys. (Parks 
Branch) 


recres 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above (6 in number) and report this acticn for 
your official records. 


, Dated thigre da coon 1976 
"ae ae U, e 


feo Bi Sched | 


Fat. Sate Hey. Boor. 


TATE HiGHWaY 


APPROVED 
& 
pate:..2 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


On May 27, 19/6, bids were taken on three rock production 
projects - Grass Valley, Ukiah and Meacham. Horton Brothers, 
Inc., Brookings, Oregon, were the low bidders on all three 
projects and received award of the contract and documents for 
execution. 


On June 22, Horton Brothers met with E. S. Hunter to advise 

that they had discovered an error in their bid and either 

wished to correct that error or be relieved of all three con- 
tracts. After consultation with Chief Counsel, they were 

advised by letter that the contract documents must be executed 

no later than July 8, 1976, or their bid bonds would be forfeited. 


On July 8, Horton Brothers! attorney advised Walt Barrie that 
they were going to proceed with the Ukiah and Meacham projects 
as bid. R. J. Taggart Construction Company, Salem, (second low 
bidder on the Grass Valley Project) has agreed to accept that 
contract as bid at $64,900. 


Horton Brothers, Inc.'s bid bond on the Grass Valley Project 
will be retained until Taggart completes the project and damages 
can be ascertained. 


On July 8, Chairman Jackson approved award of the Grass Valley 
Project to the second low bidder, R. J. Taggart Construction 
Company. 


1584, and 1650 
See pages1583,/of minutes for additional information 


EXHIBIT___ AA 


MINUTES OF 2227-76 


Report of Actions Taken Under Delegated Authority 


Oregon Transportation Commission 


OPTIONS TO PURCHASE REAL PROPERTY 


Name Consideration 


Barnes, Mabel V. $ 6,750.00 
Southern Pacific Transportation Co. 
Washburn Enterprises 


3 Transactions 6,950.00 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I accepted the 
above three options and report this action for your official records. 


Dated this 1% day chy. 1976 
Un | 


EXHIBIT____ 
MINUTES OF 7-27-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis~ 
sion, I approved the actions liste? below and report this 
action for your official records: 


(1) Grant of access, unrestricted as to use, at Station 
317+05 on the Willamette Highway, Lane County, to 
Lucile Miller. No monetary consideration. File 
12022, L-7240. Approved June 23, 1976. 


Grant of Access, unrestricted as to use at Station 
429+04, on the Pleasant Hill-Lost Creek Section of 
the Willamette Highway, Lane County, to Merlin R. 
Stam, et al. Consideration $5,000.00. File 12935. 
Approved June 23,. 3976. 


4 
Dated this day + Ly 1976 
| \ 7) 


Glenn L. Jacks | Chairman 
Oregon Transpertgtion Commission 


EXHIBIT ee a? 
MINUTES OF 1227-76 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 


File No. Name Consideration 


6048, 
39270 Macomber's, Inc. 150.00 
48631 U.S.A. Bureau of Land Management 7,363.00 
48642 Davidson Company 100.00 
48759 Mabee, Delia A. 43,000.00 
48856 The Bi-Mart Company 50.00 
48864 State of Oregon 54,000.00 
48943 Swan Lake Moulding Company & 
Owen, Fred T. 30,744.00 
1-217.66 Church, James E. & Robert W. 200.00 
2¥-184.21W Standard Oil Company :<£ California 2,165.00 
2Y-184.21W Swart, David L. & Rosalyn 435.00 
63-15.98 Medford Hotel 4,900.00 
63-15.98 Arnsberg, Asa I- 2,000.00 
12 Transactions $ 145,107.00 


Agreement with City of Port orford for fire protection services 
to property in Curry County adjoining the city limits of 

Port Orford, the former Port Orford Coast Guard Station. 

State will grant permission to the City to use portions of 
said property for the purpose of storing water in the water 
storage facilities located on State property. (Parks Branch) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve all actions listed above and 

_ y report this action for your official records. 

DEPUTY STATE HIGHWAY &NGINES 


vate. Ze Z4 Dgted_this + he day of 


exuipit___A 
MINUTES OF 2227-76 
FORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


RE 


No 7 Prowet.. Evergreen Creek Bridge Section Taps SSE 
(Contract No. 8378) 


Type of Work __Gradi ng , Paving and Structure _ F.A, Proj. No. _RS-477 4 Reabees 


Benton FAS 830 


County —— Highway 


No. of Bidders ik :., ae Low Bidder 


Low Bid 5 7 0,91 8. 3 eee 


bd ncer'gtitbanedoice: ward to Tow bidder as soon as approval of 
Benton County is received and the sum of $9,000.00 is deposited by 
the County. 


__ project 926+ King Rd.-5.E. Harmony Rd. Section 


(Contract No. 8379) 
F.A. Proj. No. _M-0495(1) 


Type of Work .._arading and Paving 


County... Cl ac K ania S ca ee Highway — _FAU 0495 (L inwood Ave.) 


ca) 
No. of Bidders G Low Bidder — 


“ 


Portland Road & Driveway Co., Portland _ 


226,/67.1 ae 2 


Low Bid S++ 
cuimeevetecciiimendation:. Award. tO low bidder as soon as approval of 


the Federal Highway Administration and Clackamas County is 
received and the sum of $29,500.00 is deposited by the County. 


.__ Columbia County S tump Removal Project 


—_F.A. Proj. No. SRS-000S (4 3) 
Hignway__seventy-six County Roads 


dh iader Gx Me, Gredvig, Portieog. <a 


Reject all bids 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


eyHIBIT_———Z- 


MINUTES OF 2227-78 


Cape Arago Hwy.-Central Ave. Section _ 


(Contract No. 8381) 
F.A, Proj. No. _HHS-2680(1)_ 


es Projoet . 


type of Work Roadway, Illumination _ 


SS Si -, e ee Highway—Empire=Coos Bay 


No. of Bidders ess: a Low Biter ite eee ric_In c.,_ Roseburg 


Low 6Bid 565.4) e+: Denes 
Engineer's Recommendation Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


Fir Street) Section __ 
; ties (Contract No. 8382) 
Grading and Paving _ EA. Proj. No. - 


r f 
Project OWENS 


saietvovaly a. Wee eee Nee 


Coos 


een eee ___ Kimball] Construction Ings, bedfergy i. 


“ 


iad Bi Ganon 492.00 


Engineer's Recommendations Award to low bidder as soon as approval of the 
City of Powers is received and the sun of $2,350.00 is deposited 
by the City. 


mispat Sectige.. 9 os 
(Contract No. 8383) 
Paving _and Guard Raila iio Ho ee 


+ 


—sgnway__FAS. 253 (North Umpqua) 


Compton Companys McHinnville 


Enoinear’s Recommendation Award to low bidder as soon as approval of 
Douglas County is received and the sum of $116,000.00 is deposited 


} 4. | e tr 4 
by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT ~A* 


YL RYT Al 


re ot 


MINUTES OF .2#27-76 


Forest Boundary-Little Beech Cr.. Section __ 
(Contract No. 8384) 


Propoct 
PO OPED RE oie i eine —RF=182(8) 


Type of Work ____ Paving | ee 


Highway_Pendleton-Jolin Day 


Bey. 
> Low Bidder_Ye C. Compton Company, McMinnville 


County —_ 


No. of Bidders ___._ 


s.906,045.00 
Award to low bidder as soon as approval of the 


‘s Recommendation: 


Federal Highway Administration is received. 


ceevben Cy wagek Cr Sect ton oe) 
, (Contract No. 8389) P 
ype of Work ___ Grading and Base _ PE ES «Pe 
FAS 17-100 
County Josephine ss Highway-_(Lower Graves Cr. Rd.) 


$2) 
ee PRCT 


Kimball Construction Inc., Medford 


mw Bidder 


Award to low bidder as soon as approval of the 


Engineer's Recommendations 
Federal Highway Administration is received. 


- ee Tf eae 4 t 
ol Ave.-flaxvell & 


N-1375(1) 


j. No, — 


> (Prairie Rd.) 


| 


Lane 


_ Construction_Co., Fugene — 


Award to low bidder as soon as approval of the 
ation and Lane County is received and the 


Enaineer’s Recommenda 
ral ilighway Administr 
is deposited by the County. 


Fede 
Sunt of $424,500.00 j 
APPROVED BY CHAIRMAN 

GLENN L. JACKSON 


DAT ns ed 


=YKHIE \ cere an 
=X} ete 


MINUTES OF 7227-76 


No, 10 prower... Woodburn Intchge.-Hayesville Intchge..Section.—__ 
(Contract No. 8387) 


Type of Work 


Counts panel? Mara on Highway Pacific 


No, of Bidders 0. Low Bidder_Aichele Landscaping Inc., Portland __ 
Low Bid Su 180, V0Q, 00 ceiteets 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


1] Projoct _cuth St. S.C.-Lancaster Drive Intchge. Section 
ructures, Signing, 1-1560(3) & 
j 


L 
L 
ce 
5 
Y 


rhe G 
a Ps Daun re 
urdde, Ve 


TT Timanata 
type of Work «Llumination, 


C 


gnals & Landscapinge a. proj no. US=265(14) 
FAU 1560 (Tlission St. S.E.) 
Gout tae On Highway and _Uorth Santiam — 
(Contract No. 8388) 
No. of Bidders...._D____ tow Bidder __¥« C. Compton Company, Netlinnville 


Engineer's Recommendatior Ayvard to low bidder as soon as approval of the 
ity of Salem and the Federal Highway Administration is received 
and the sum of $34,500.00 is deposited by the City. 


cr 


Gatch St. at E. Lincoln St. (Woodburn) Section 
(Contract No. 8389) 
uf A. Proj. No. . M-5281(1) 


Grading and Paving __ 


1 Road_& Driveway Co., Salen 


Ehainwer’s Recommendations: Award to low bidder as soon as approval of the 
City of Noodburn and the Federal Highway Administration is received 
and the sum of $3,035.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT a ad 


ee 


Beg > a eae Hubbard. (Sth St.) Section matt 


(Contract No. 8390) 
3 BIAS Praha tah ah 


Type of Work Grading and Paving —— 


County Hari On _____ Highway ___City St reet 
Cascade Construction Company Inc., 
No. of Bidders __——- Low BidderutQ rt] Lp 2 ee a neneeeenetens ee SF 


——$—$—$——————— 


Low Bid S.— 24, 560 00_ ti aii 


Sraineei’s Rersenrmenamion: . Award to° ld bidder as soon as approval of the 
City of Hubbard is received and the sum of $4,200.00 is deposited 
by the City. 


14 __ project ___ Gervais (ist, 2nd and 4th Sts.) Section _ 
(Contract No. 8391) 


Pig ik 
>of Work —__! OE oe --= 


__F.A. Proj. No. _2 = 


___Marion_ Highway City Streets ___ 
Columbia West Materials 4 Constructors 
sw tidder INC», Longview, Washington 


eer's Recommendations Award to low bidder. 


_Champoeg State Park ee ee 
(Contract No. 8392) 

re eX ih ”, 2 . atl r 

Type of Work VIS 1 tOr Center Building ~_&A. Proj, No, BOR 41200726 __ 


east Ganon... a __ Highway 


ow Bidder DI Constructors, Salem 


Enaineer’s f 


E iechrinenderiome. Awa to lov bidder as soon as approval of the 
bureau of Outdoor Recreation is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT -2Z- 


N 


No 1b 


Proocr HE. Sandy Blvd. at HlLE. 181st Ave. Section. 


; ; _ (Contract No. 8393) 
rvoe of Work..Traffic Signal Installation ep. po No, HHS=201(5) _ 


ES 8) a ighuedly Northeast Portland | 
4 


1. Low Bidder_Graham Electric Conpany, Portla nd 


neer’s Recommendati Aviard to low bidder as soon as approval of the 
ral Highway Administration is received, 


Troutdale (S.E - 6th St -) Section _ 


: ue ee (Contract No. 8394) 
Grading and | aving ; 


lionel FLA. Proj No, ogee te 


__ftlultnomah _....._.. Highways. GIGY Strast 


f 


idders._ 9) Low Bidder _ Porter W. Yett Company, Portland. 


Or) ye, Geis 
1s. 6,494, 70 — 


gineer’s Recommendations Awa rd to low bi dder, 


Veadmans Pass Safety Rest Area Section 


upply System Improvement. 


Highway Old Oregon Trail —__ 


Low Bidder Weaver Construction Co., Union __ 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_7-2-7G@ 


= aaa 


MINUTES OF 7-27-76 


No. ..19 — Prower. Catherine Creek. Bridge Section. - eee 
(Contract No. 8396) 


Type of Work jaerucsure ire eae et FLA, Proj. No, RS- 31- -124(1) 
Un ion a Se. Rm iy ___ FAS. 31-12 4 


County 


Hamilton Construction Co., Springfield 


No. of Bidders ___-_ ie Low Bidder 


68,652,000 


Engineer's Recommendation: Award to low bidder as soon as approval of 
Union County is received and the sum of $3.700.00 is deposited by 
the County. 


_North Plains (Lenox Ave.) Section _ 
(Contract No. 8397) 
ork . Grading _and_ Paving. FA, Proj. No. —7 => 


MSntngton Om Ss Ey: | Se See 
Baker Rock Crushing Co. Inc. & Tualatin 
, Valley. Paving Inc., Beaverton — 


Enaineer’s Recommeniations Award to low bidder as soon as approval of the 
City of North Plains is received and the sum of $1,450.00 is 


| 
deposited by the City. 


m Ave.-Hermiston forth City Limits Section 
(Contract No. 8398) 
and Paving eh ee eeRS 0005 (427.= 


unty Road 


uw Vv y 


W. Butter Cr. Rd.) 


Enaincer’s Recommendations: Award to low bidder as soon as approval of the 
City of Hermiston and the Federal Highway Administration is 
received and the sum of $4,600.00 is deposited by the City. 


On July 2, 1976, I accepted the State Highway 
Engineer's recommendations for award of the 
projects on which bids were received June 24, 
1976, and authorized him to sign the éonttacts 


when conditions e awards have been 


f) 2 
é V/A A Mani TA 
Bs Chairman 
Gregon T ati ommission 
-1625 - Dated this J\ fa ‘ , 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report this action 
for your official records. 


Dated this P | day q 1976 


Glenn L. Jackson, 
Oregon Transportatid 


Attachment List: 
Options accepted (10) totaling $35,585 
Agreement with City of Medford approved 
Agreement with Josephine County approved 
Agreement with Oregon State University approved 
Agreement with Union Pacific Railroad Company and Southern 
Pacific Transportation Company approved; Termination agree~ 
ment with same companies approved. 


EX wipit___-ZL 


MINUTES OF ~2:27-76 
APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


Dar 976 
(1) OPTIONS PURCHASE REAL PROPERTY 


Number Name Consideration 


40502 Ryther, Ronald R. & Francis $ 600.00 
40504 Hendrickson, Elmer & Evelyn 5,000.00 
40529 Allen, Bonn W. & Marion E. 150.00 
41819 Combs, Richard C. & Margaret L. 28,800.00 
48701 Union Oil Company of California 550.00 
48941 Beck, Beatrice 50.00 
IE-19.27W Southern Pacific Transportation Co. 435.00 
2W-8.12 City of Portland 
123--3.90 Gratis 
10 Transactions $ 35,585.00 


Agreement with City of Medford providing for State participation 

in construction of the Medford Loop Bikeway in Jacnzon County. 

The City is to be responsible for all preliminary engineering, 
right of way and construction of the project. State participation 
will be 67% of the actual total cost or $20,000 whichever is the 
lesser. State funds are to be provided from monies which have been 
set aside for construction of pedestrian-bicycle paths. The project 
was originally proposed for construction in fiscal year 1976 how- 
ever the City has been given additional time to formulate a more 
acceptable plan. The project will be funded at the same level in 
the 1977 fiscal year. (County City Unit) 


Agreement with Josephine County covering improvement: of the Oregon 

Caves Highway-Holland Loop Road intersection. The project was 

initiated by the Region 3 office utilizing Minor Betterment Funds. 

The County is to obtain the necessary right of way, perform the 

grading and furnish the base rock. The State will haul and place 

the base rock, pave, sign and stripe the project. It is proposed 
ate and County forces will accomplish the entire project. 

BiCy Unit) 


6.25-8— 


H 


wupeserrts > 
“oe 


“SF 
DATE: 


ATE 


~~ 
A 


Agreement with Oregon State University for an archeological study 
within the boundaries of Port Orford Heads Wayside State Park in 
Curry County during the months of July and August 1976. Funding 
will come from University at $5,661 and State Parks $3,986. 
(Parks Branch) 


Agreement with Union Pacific Railroad Company and Southern Pacific 
Transportation Company for a 30-year lease beginning July 1976 for 
rental of the upper deck of the Steel Bridge in Portland, Multnomah 
County. Annual rental is $156,750. State is obligated to pay 
$121,202 as its share of the cost of rewiring the bridge to handle 
alternating currenc. Rental fee is subject to renegotiation every 
5 years. Lease may be terminated on 18-month notice by State. 
Separate agreement provides that the extension agreements for the 
old contract will terminate on July 1, 1976, the effective date of 


the new contract. 
- 1627 - 


EXHIBIT ton 
MINUTES OF 227-76 


REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated 
to me to award contracts when conditions have been fulfilled, 
I awarded the following contracts: 


1) Work on Evergreen Creek Bridge Section of FAS 830 
in Benton County. Bids received June 24, 1976. 
Contract No. 8378 awarded July 15, 1976, to Holst 
Construction Co., Oakridge, at $70,918.35. 


Work on S.E. King Road-S.E. Harmony Road Section 
of FAS 0495 in Clackamas County. Bids received 
June 24, 1976. Contract No. 8379 awarded July 2, 
1976, to Portland Road & Driveway Co., Port land, 
at $226,767.15. 


Roadway illumination on Cape Arago Highway-Central 
Avenue Section of Empire-Coos Bay Highway in Coos 
County. Bids received June 24, 1976, Contract 
No. 8381 awarded July 2, 1976, to Sims Electric, 
Inc., Roseburg, at $65,133. 


Paving on Fir Street in Powers, Coos County. Bids 
received June 24, 1976. Contract No, 8382 awarded 
July 8, 1976, to Kimball Construction, Inc., Med- 
ford, at $23,492. 


Work on Rock Creek-Steamboat Section of FAS 253 in 
Douglas County. Bids received June 24, 1976. Con- 
tract No. 8383 awarded July 8, 1976, to J. C. Compton 
Company, McMinnville, at $924,267.50. 


Work on Forest Boundary-Little Beech Creek Section 
of Pendleton-John Day Highway in Grant County. Bids 
received June 24, 1976. Contract No. 8384 awarded 
July 2, 1976, to J. C. Compton C.mpany, McMinnville, 
at $506,045. 


Work on Carol Avenue-Maxwell Road Section of FAU 1375 
in Lane County. Bids received June 24, 1976. Contract 
No. 8386 awarded July 15, 1976, to Wildish Construction 
Co., Eugene, at $740,761.80. 


Landscaping on Woodburn Interchange-Hayesville Inter- 
change Section of Pacific Highway in Marion County. 
Bids received June 24, 1976. Contract No. 8387 
awarded July 2, 1976, to Aichele Landscaping, Inc., 
Portland, at $180,000. 


evi 
H i i 


ti arty 


MINUTES OF 2-27-76 


Work on 25th Street S.E.-Lancaster Drive Inter- 
change Section of FAU 1560 and North Santiam 
Highway in Marion County. Bids received June 24, 
1976. Contract No. 8388 awarded July 15, 1976, 
to J. C. Compton Company, McMinnville, at 
$2,697,172.50. 


Work on Gatch Street at E. Lincoln Street in 
Woodburn on FAU 5281 in Marion County. Bids re- 
ceived June 24, 1976. Contract No. 8389 awarded 
July 19, 1976, to Salem Road & Driveway Co., 
Salem, at $24,097.90. 


Work on 5th Street in Hubbard, Marion County. Bids 
received June 24, 1976. Contract No. 8390 awarded 
July 2, 1976, to Cascade Construction Company, Inc., 
Portland, at $24,560. 


Work in Champoeg State Park in Marion County. 

Bids received June 24, 1976. Contract No. 8392 
awarded July 2, 1976, to R.D.M. Constructors, Salem, 
at $307,548. 


Traffic signal installation on N.E. Sandy Blvd. at 
N.E. 181st Avenue Section of the Northeast Portland 
Highway in Multnomah County. Bids received June 24, 
1976. Contract No. 8393 awarded July 2, 1976, to 
Graham Electric Company, Portland, at $23,920. 


Structure work on the Catherine Creek Bridge Section 
of FAS 205 in Union County. Bids received June 24, 
1976. Contract No. 8396 awarded July 9, 1976, to 
Hamilton Construction Co., Springfield, at $68,652. 


Work on Lenox Avenue in North Plains, Washington 

County. Bids received June 24, 1976. Contract No. 8397 
awarded July 2, 1976, to Baker Rock Crushing Co., Inc., 
and Tualatin Valley Paving, Inc., Beaverton, at $22,965. 
Work on W. Eim Avenue-Hermiston North City Limits 
Section of N.W. Butter Creek County Road in Umatilla 
County. Bids received June 24, 1976. Contract 

No. 8398 awarded July 19, 1976, to L. W. Vail Co., 

Inc., Pasco, WA, at $34,555. 


Olney Cutoff Road Junction Section of Nehalem 
Highway ami County Road in Clatsop County. Bids 
received July 8, 1976. Contract No. 8399 awarded 
July 23, 1976, to Hi Lo Roads, Inc., Springfield, 
at $432,728.10. 


—i MO. 
Coulter, State Highway Engineer 
this Z2@ day of , 1976 


cXHIBIT 2 
MINUTES OF 727-76 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted the 


following: 


Contractor and 
Contract No. Section and County 


L. K. Comstock Bluff Rd.-Teneyck Rd. 
& Co., Ine. (Sandy), Clackamas Co. 
No. 8282 


Copeland Paving, Inc., Ruch Section, Jackson Co. 
No. 8221 


Apex Fence Co., Inc., Nelson Point Interchange- 
No. 8281 Spout Creek, Baker Co. 


Eugene Sand & Gravel, Mapleton-Austa Section, 
Inc., No. 8148 Lane Co. 


Gibbons & Reed Co., Oswego Creek (Lake Oswego) 
No. 8284 Bridge, Clackamas Co. 


Acceptance 


Date 


July 1, 1976 


July 8, 1976 


July 12, 1976 


July 16, 1976 


July 19, 1976 


ee Ty eel 


— 
= iiGHWAY ENGIN 
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rXHIBIT Ge 
MINUTES OF 7227-76 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted the 


following: 


Contractor and 
Contract No. Section and County 


L. K. Comstock Bluff Rd.-Teneyck Rd. 
& Goi, Inc. (Sandy), Clackamas Co. 
No. 8282 


Copeland Paving, Inc., Ruch Section, Jackson Co. 
No. 8221 


Apex Fence Co., Inc., Nelson Point Interchange- 
No. 8281 Spout Creek, Baker Co. 


Eugene Sand & Gravel, Mapleton-Austa Section, 
Inc., No. 8148 Lane Co. 


Gibbons & Reed Co., Oswego Creek (Lake Oswego) 
No. 8284 Bridge, Clackamas Co. 


Acceptance 


Date 


July 1, 1976 


July 8, 1976 


July 12, 1976 


July 16, 1976 


July 19, 1976 


Pa 
—— 


= Canute 
="iiGHWAY ENGINEER 
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EXHIBIT ——— 


me 


MINUTES OF 2227-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the actions listed below and report this for your 
official records: 


1) Approved on June 29, 1976, an agreement 
with the Federal Highway Administration 
to apply the 86%, federal match ratio on 
Rural Primary, Urban Extension, Priority 
Primary, Rural Secondary, Urban System 
and Economic Growth Center Development Funds 
Projects for the 1977 fiscal year. 


Approved on July 12, 1976, the prohibition 
of parking on the south shoulder of the 
Florence-Eugene Highway No. 62 from the 

s.W. Fir Street intersection (M.P. G1.71) 

to a point 75 feet southeasterly (M.P. 41.72) 
in the community of Noti, Lane County. 


H. S. Coulter, State Highway Engineer 
Dated this ZB day of Til, — 1976 


FXH'B'7 E 
MINUTES OF _2=27-76 


July 20, 1976 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under Delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Assistant Right of Way 
Engineer in the absence of the Right of Way Engineer (Administration 
Order No. 18), I report that I have taken the following actions 

for your official records: 


(1) 


Sale of 1.25 acres excess property on the Sisters-Bend Section of 
the McKenzie-Bend Highway in Deschutes County for a minimum con- 
sideration of $1,300.00. File 6410. Approved June 24, 1976 
(16-43) 


this I) day of_ A b. 


R. Oakes, Assistant Right of Way 
Engineer 


a 


L — el 


MINUTES OF _2=27-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of 


the Commission: 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - JOSEPHINE 
COUNTY 


R-40499 - Norman J. Gix et al. Parcel 1: 0.07 acre for right 
of way purposes; Parcel 2: 0.01 acre for permanent easement for 
irrigation facilities and highway sign. Offer $1,000.00. 


R-40503 - Pearl DuBois et al. Parcel 1: 0.09 acre for right 
of way purposes; Parcel 2: 0.06 acre for permanent easement for 
slopes, irrigation facilities and power lines. Offer $5,000.00. 


R-41828 - B J S, Inc. et al. Parcel 1: 0.2 acre for right of 
way purposes; Parcel 2: 0.11 acre for permanent easement for slopes, 
irrigation facilities and power lines; Parcel 3: 0.02 acre for 
permanent casement for drainage facilities; Parcel 4: 200 sq. ft. 
for permanent easement for sign. Offer $7,250.00. 


OUTDOOR ADVERTISING CONTROL ALONG THE PACIFIC HIGHWAY - MARLON 


COUNTY 


R-1-257.96 - State Finance Company et al. Taking rights for 
outdoor advertising purposes. Offer $8,200.00. 


Dated this 20th day of July 1976. 


7B. BOYD, Right 


RE: Report of Offers Tendered - 4 
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July 20, 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under Delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the 


following actions for your official records: 


(1) Service Contract Number 76-008 with Southern Pacific Transportation 
Company for the installation of railroad grade crossing protection 
devices at the crossing of Chocktoot Street in Chiloquin, with the 
Cascade Mainline tracts of Southern Pacific in Klamath County. 
Approved and signed May 24, 1976. (16-12) 


Service Contract Number 76-009 with Southern Pacific Transportation 
Company for the installation of grade crossing protection devices 
at the crossing of the Territorial Highway and Coos Bay Branch of 
Southern Pacific in Veneta, Lane County. Approved and signed May 
24, 1976. (16-12) 


Service Contract Number 76-011 with Southern Pacific ‘transportation 
Company for the installation of grade crossing protection devices 
at Crossing No. CE-648.0, Olympic Street, City of Springfield, Lane 
County. Approved and signed June li, 1976. (16-12) 


Service Contract Number 76-012 with Southern Pacific Transportation 
Company for the installation of grade crossing protection devices 
at Crossing No. FD-749.70 SW Bonita Road near Tigard, Washington 
County. Approved and signed June 11, 1976. (16-12) 


Service contract Number 76-013 with Southern Pacific Transportation 
Company for the installation of grade crossing protection devices 
at Crossing No. CK-765.80, "A" Street, City of Toledo, Lincoln 
County. Approved and signed June ll, 1976. (16-12) 


Service Contract Number 76-014 with Southern Pacific Transportation 
Company for the installation of grade crossing protection devices 
at Crossing No. CK-765.70, First Street, Toledo, Lincoln County. 
Approved and signed June ll, 1976. (16-12) 


EXHIBIT 


Page 2 MINUTES OF 7-27-76 


Service Contract Number 76-015 with Southern Pacific Transportation 
Company for the installation of grade crossing protection devices 
at Crossing No. CK-765,40, Main Street, Toledo, Lincoln County. 
Approved and signed June 11, 1976. (16-12) 


Service contract with Southern Pacific Transportation Commission 
for the installation of grade crossing protection devices at the 
crossing of S. 2nd Street and the Cascade Mainlines in Springfield, 
Lane County. Approved June 28, 1976. (16-12) 


Signalization agreement with Oregon Electric Railway Company 
(Burlington Northern Railroad) for grade crossing protection 
devices at crossing of NW Cornell Road and the Beaverton-Eugene 
Branch near Merle, Washington County. Approved and signed 

June 29, 1976. (16-12) 


Exchange of 1.66 acres excess property on the Warren-Scappoose 
Section of the Lower Columbia River Highway for right of way 
needed for this project. Exchange to be based upon value of 
$6,475.00 as established by appraisal. Approved June 30, 1976. 
(16-43) 


R/W Services Agreement with Jackson County to expand the Medford- 
Jackson County Airport. Approved and signed July 7, 1976. Project 
51. (16-69) 


R/W Services Agreement with Clackamas County for providing 
services in connection with the acquistion of right of way for 
the Johnson Creek Boulevard-Bell Avenue. Approved and signed 
July 8, 1976. Project 49. (16-69) 


Agreement for exchange of property on the Judkins Point~Goshen 
Section of the Pacific Highway in Lane County between State 

and Pape'. Respective values of properties to be negotiated 
after two appraisals are obtained. Said property is located 
south of Walnut Street between Franklin Boulevard and Fifteenth 
Avenue in Eugene. File 27727, L-3755. Approved and signed 
July 12, 1976. (16-43) 


Agreement with the O.W.R.& N. for establishing procedures and 
general conditions for the installation of grade crossing pro- 
tection devices throughout the system. Approved and signed 
May 28, 1976. (16-12) This agreement shall supersede and 
cancel that certain prior agreement dated May 14, 1976, app- 
roved May 17, 1976. (RR 818) 


A quitclaim deed to the City of Salem releasing any interest 
the State might have in its property by virtue of a quitclaim 
deed to the State from Capitol Toyota, Inc. 25th Street- 
Lancaster Drive Section of Mission Street. City Project. 
File 48520. Approved and signed July 2, 1976. (16-49) 
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MINUTES OF 72-27-76 


(16) Construction and maintenance agreement (signalization) with 
Oregon Electric Railway Company (Burlington Northern Inc.) 
for the installation of grade crossing protection devices 
at Crossing No. 3E-033.50, SW Bonita Road in Tigard, Wash- 
ington County. Approved and signed June 29, 1976. (16-12) 


Dated thisocO day of 


~ Boyd, Right of 


ExHipit__ 
MINUTES OF 7-27-76 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

Testimony 

or offer De fend- 

before ants' 

filing lowest Attorney 
Defendant Complaint _ demand Verdict _ Fees 


Port & Starboard Voluntary 
Pizza Parlor Nonsuit 


(property 
not needed) 


L-7129 

R-48219 

Section: Elk River-Port Orford 

Highway: Oregon Coast 

County: Curry 

Approved by: Walter L. Barrie Date: July 7, 1976 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants ' 
prior to Testimony lowest 
Defendant trial at trial demand Verdict 


Defendant ss trial ate tat cr 


Julia C. Young $5,000 $4,625 $8,500 $8,000 
plus . 
attorney 


fees 
L-7201 


R-41498 

Section: Otis Interchange-Lincoln City 

Highway: Oregon Coast 

County: Lincoln 

Approved by: Walter L. Barrie Date: July 21, 1976 


ever oo ee 


MINUTES OF _7-27-76 


REPORT OF TRIAL OF OTH ® CASES - State Plaintiff 


Demands Verdict 
of or 
Je fendant Cause of Action Plaintiff Judgment 
en eee eaerersnete tee ws man «nae ca CLIT: VUCGIEE 


Linda McMannis Property Damage $282.61 $282.61 


L-7286 

Attorney Fees: None Court Costs: $25.00 
County: Multnomah 

Remarks: Judgment in the amount sued for. 


Nefendant 


Demands Verdict 
of or 
Plaintiff noectiine eee in USE OO Ret ton Plaintiff vudament 


—————_ 


The Berman Corp. Inverse Condemnation $20,392.47 Dismissal 


L-7204 


Attorney Fees: None Court Costs: $30.00 
County: Douglas 


Remarks: Plaintiff's appeal was unsuccessful. Supreme Court has 
denied review. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff _ Defendant Cause of Action Plaintiff 


Oe ee 


State of Oregon Frank W. Mangan Bridge Damage $598.76 


L-7203 
County: Marion 
Disposed of by: Amount sued for paid in full. 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANS PORTATION 


L-7355 Ann Marie Benedict v. State Highway Division, et al: The 

plaintiff was a passenger in a vehicle driven hy Clarence Benedict 

and alleges that a Highway Division employee, Patrick Vanderzanden, 
drove a Highway Division vehicle in a negligent manner causing a 


collision on January 8, 1975. The plaintiff, is seeking $150, 008/148 \T G 
‘damages. (Wilson River Highway, Tillamook County 
; MINUTES OF 


The matter has been referred to the State's insurance carrier for 16 
the defense of the State and the State Highway Division employee. 


L-7356 Clarence John Benedict v. State Highway Division, et al: 
This case arises out of the same circumstances as L-7355 except that 
the plaintiff was the driver of the vehicle that collided with the 


Highway Division vehicle. The plaintiff is seeking $30,000 in dam- 
ages. 


The matter has been referred to the State's insurance carrier for 
the defense of the State and the State Highway Division employee. 


L-7357 Darrell Hamel, et al. v. State Highway Division: This is 
a suit in inverse condemnation arising out of blasting damages 
between the dates of May 1, 1973 and October 1, 1974, adjacent to 
1-205 in Multnomah County. The plaintiff is seeking $10,000 in 
damages to his property and $5,000 attorney fees. 


The matter has been referred to the Attorney General's office for 
the defense of the State. 


L-7363 Oak Knoll Corporation v. Ross Bros. Construction, Inc. and 
State of Oregon: This is an action at Taw for damage to real property 
in the amount of $40,000. The plaintiff has named the State and Ross 
Bros. Construction, Inc. The lawsuit arises out of construction 
carried out under Contract No. 7799 on the Park Street Section of the 
Pacific Highway. The defendant alleges that during the construction 
of the project the contractor failed to conduct the work properly in 
front of defendant's restaurant and as a result thereof, the restau- 
rant suffered a joss of profits in the amount of $39,100. The plain- 
tiff also alleges that he had to repair its air conditioning system 
and provide additional labor to keep the premises clear of dust, dirt 
and debris in the amount ‘of $900. 


The matter has been referred to the State's insurance carrier for the 
defense of the State. 


L-7364 Joseph Cubic v. State of Oregon: This case involves an Order 

to Show Cause why the Highway Division should not be compelled to go 

to binding arbitration on a personnel matter between Joseph Cubic, 

an employee of the Highway Division. The matter has gone through the 
‘grievance procedure up to the point where it has been reviewed by the 
‘Personnel Division of the Executive Department and now Mr. Cubic is 

attempting to have the matter disposed of by binding arbitration. 


The matter has been referred to the Attorney General's office for 
handling. 


SAHOO! ah H 


MINUTES OF _2-27-76 


July 19, 1976 


T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commissicn's records; 


On July 23_, 1976, $2,457,753.02 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of June _, 1976. 

(List of apporttonments on file in Commisston Files, 


Saten.) 


On July 30 _, 1976, $1,474,651.81 (12 percent of the 
Highway Fund) was distributed to the cities for the 


month of __June_, 1976. 
(List of apporttonments on file in Commisston Files, 


Salem. ) 
Dated this 19th day of _ July » i9 7 
g, Controller 
Hi ay Division 
cc: Burcoe 
Klaboe 
Coulter 


Earley 


EXHIBIT_—__—-E 
MINUTES OF .2=27-76 


Oregon Transportation Commission 


Report of Action Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission, subdelegated to the Location Engineer, I 
report for your official records that I have approved the 
following: 


1) Consent to Annexation to the City of 
Rogue River covering right of way of 
Rogue River Highway in Section 21, 
Township 36 South, Range 4 West, W.M., 
Jackson County. Approved and executed 
July 1, 1976. 


by, bE be 


Frank E. Terpin 


Location Engineer 
Dated this 22-day of Lc > 


August 24, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release 
to the newspapers of the general and local circulation throughout 


the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. §. Coulter, State Highway Engineer 

R. L. Schroeder, Assistant State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

Dave Talbot, State Parks Superintendent 

Paul E. Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 


the news media. 


(Mr. Brix was officially sworn in as Commissioner by 
ce before the meeting at 9 a.m. Mr. Jackson 


Governor Straub in his offi 
f the Commission for the next four years.) 


was reappointed as Chairman 0 


The Commission approved the minutes of the meeting of 


July 27, 1976. 


a 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 


was presented by Mr. Boyd. He requested the Commission to declare 

by resolution the necessity of said properties for the public use 

to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the properties 
if negotiations are not successful and thereupon adopted "Condemnation 
Resolution No. 2650," which resolution by: this reference is made a 
part hereof and filed in the Commission's files. 


In reply to the Chairman's inquiry, Mr. Boyd said the signs 
on 80N between Portland and Troutdale in Multnomah County are all in 


commercial or industrial zones. 


a 


——— nl 


August 24, 1976 


Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commission 
on cases tried, cases settled and institution of legal proceedings 
filed against the Department of Transportation since the last 
Commission meeting. There were no questions. (See Exhibit G on 
file in the Commission's files, Salem.) 


i 


In answer to the Chairman's question, Mr. Talbot estimated 
there will be 30,000,000 park visitors in the State this year. 
Mr. Talbot stated there are approximately 10 beach access points 
on the program to complete. The program is practically accomplished 
and the beaches are for the most part available to the public. 


Commissioner Walsh inquired about the Greenway hearings. 
Mr. Talbot reported that the hearings are scheduled in Salem, 
August 24; Portland, August 25; and Eugene, August 26, 1976, and 
that he would consult with the Commission after the meeting to 
determine if any of the Commissioners can attend the hearings. de 
mentioned a considerable amount vf time was spent working with local 
officials on the boundary and on the issue of what should be 
ultimately purchased for the greenway. The Counties will most 
likely present their views on the proposed boundaries at the hearings 
this week. 


ee 


Mr. Coulter reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 


Chairman of Oregon Transportation Commission Exhibit 
Vice Chairman of Transportation Commission (no report) Exhibit 
State Highway Engineer Exhibit 
Director of Permits (no report) Exhibit 
Right of Way Engineer and Assistant Exhibit 
State Parks Superintendent (no report ) Exhibit 
Chief Counsel Exhibit 


QOmmvDawsP 


The Commission approved Mr. Coulter's request to increase 
the project authorizations on the following contracts: 


(1) Gibbons and Reed Company, Contract No. 8273, 
on the Chemawa Road-Hayesville Interchange 
of the Pacific Highway East in Marion County, 
for $367,193.86 (22.3%). The main reason 
for the overrun was the necessity of 
redesigning the entire storm drainage 
system. 


August 24, 1976 


Rogue River Paving Co., Inc-, Contract 

No. 8330, on the Hayes Hill-California 
State Line of the Redwood Highway in 
Josephine County, for $409,074.42 (32.2%). 
This project is one of four Title X "Job 
Opportunities Program projects currently 
under way. ‘The progress of these projects 
have been carefully monitored as to their 
combined cost and when it was determined 
that all the available Title X funding 
would not be utilized, it was too late 

to contract any such new projects. This 
has resulted in a price agreement 
extending the overlay and shoulder 

paving by 4.57 miles on the southerly 

end extending it to the California line. 


The Chairman asked Mr. Coulter to investigate 
the upgrading of the southerly portion o t od Highway (US 199) 
jin Josephine County. (The southerly por d Highway is 
being upgraded to the California State line as indicated above. ) 
Consideration was given to the replacement of the pier 
protection dolphins at the Yaquina Bay Bridge in Newport in Lincoln 
County. Mr. Coulter stated that the dolphins are deteriorating and 
no longer perform the function of protecting the pier. He recommended 
replacing the dolphins at an estimated cost of $60,000 and to add the 
Federal Aid project to the Six Year Construction Program. The 
Commission accepted his recommendation. 


Upon the recommendation of Mr. Coulter, the Commission 
confirmed the appointment of William Healy to the Travel Advisory 
Committee to fill out the remainder of Keith Petrie's term, who 
resigned, until November 1979. 


The Commission considered continuing participation in the 
Pacific Northwest Travel Association. Mr. Coulter stated that the 
programs of the Association have resulted in a great deal of favor~ 
able publicity for vacation travel in Oregon and he recommended 
renewal of the annual membership in the amount of $4,000. The 
Commission accepted his recommendation. 


The Commission considered requests from the Counties of 
Lane and Marion for Urban System projects. Mr. Coulter stated that 
these projects have been investigated and are eligible for funding 
under the Federal Aid Urban System Program. The Commission approved 
the following projects as recommended by Mr. Coulter and authorized 
him to sign the agreements when prepared: 


Total Federal State's 
Jurisdiction Section _Cost Funds Share 


Jurisaickes—| —_- 


Lane County E. 17th Ave.-1-5 Intchge- $355,000 $237,900 $19,365 
Glenwood Blvd.;, FAU 1185 
(construct two lane 
section in Eugene ) 


Marion County Chemawa Rd.-Claxter Rd. __ 35,000 30, 100 2,450 
Verda Lane, FAU 1685 
(construct bikeway on 


Verda Lane in Salem) $390,000 $268,000 $21,815 
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Consideration was given to adopting a resolution abandoning, 
1.1 mile of old highway alignment to Clackamas County in the Middle 
Unit, Zigzag-Rhododendron Section of the Mt. Hood Highway. Mr. Coulter 
mentioned that this segment of old alignment is no longer needed for 
highway purposes. Following his favorable recommendation, the 
Commission adopted "Abandonment Resolution No. 559," which resolution 
by this reference is made a part hereof and filed in the Commission's 
files, Salem. 


Attention was given to an agreement with the City of Ashland 
for the installation of traffic signals at the intersection of the 
Rogue Valley Highway (Siskiyou Boulevard) and Mountain Avenue in 
Jackson County. Mr. Coulter stated the agreement provides that the 
State will prepare all plans, specifications and perform the work and 
the City will pay for all power. The estimated cost is $40,000, 
which will be funded by Federal Aid Urban Funds, $31,200 Federal funds 
and $8,800 State funds. Upon his favorable recommendation, the 
Commission approved the agreement. 


Consideration was given to an agreement with the City of 
Ontario for the improvement of the traffic signal at the intersection 
of S.W. 4th Avenue (Olds Ferry~Ontario Highway) and S.W. 4th Street 
in Malheur County to add fire pre-emption capabilities. Mr. Coulter 
said the State will make the adjustment with its own forces and the 
City will pay for the total cost which is estimated to be $2,500. 
The City will also be responsible for the power consumption and all 
maintenance. The Commission approved the agreement as recommended by 
Mr. Coulter. 


Attention was given to approving a sign with the legend 
'U—TURNS PERMITTED". Mr. Coulter stated that the 1975 Legislature, 
in revising the Oregon Motor Vehicle Laws, included in ORS 487.395 
the prohibition of U-turns within an intersection where traffic is 
controlled by an electrical signal. An opinion from the Attorney 
General stated that the Oregon Transportation Commission and local 
authorities with respect to highways within their respective 
jurisdictions may permit U-turns at specified intersections by 
posting them with appropriate signs. Mr. Coulter also mentioned 
there are a number of signalized intersections throughout the dtate 
where the U-turn prohibition causes severe traffic problems and at 
which U-turns do not create a traffic hazard. He recommended that 
a sign with the legend "U-—TURNS PERMITTED" be approved and that the 
Commission delegate to the State Highway Engineer the authority to 
adopt rules through the Administrative Procedures Act which will 
establish the standards for allowing U-turns at signalized inter- 
sections at specified locations on the State highway system. The 
Commission accepted his recommendation and adopted an amendment to 
Delegation Order No. 16 as follows: 


August 24, 1976 


AMENDMENT TO 


DELEGATION ORDER NO. 16 


Subparagraph 


70. Adopt rules and regulations establishing 
standards for allowing U-turns at 
signalized intersections on the 
State highway system. 


i 


The Commission considered approving the distribution of the 
fiscal year 1977 Federal Aid Secondary Funds to the individual counties 
of the State. Mr. Coulter said the allocation has been computed in 
accordance with the formula developed by the Association of Oregon 
Counties, using the official 1970 U.S. Rural Census and the January ky 
1976, rural county road mileages. The Commission approved the following 
allocation as recommended by Mr. Coulter: 


FISCAL YEAR 1977 FAS ALLOCATION TO COUNTIES 


August, 1976 


TOTAL FUNDS 
Including State's and 
Counties’ Match Money 


COUNTY FEDERAL FUNDS (Rounded to Thousands ) 


Baker $ 51,232 $ 59,000 
Benton 74,032 86 ,000 
Clackamas 198,576 231,000 
Clatsop 69,311 81,000 
Columbia 84,177 98,000 
Coos 114,374 133,000 
Crook 56,317 65,000 
Curry 56,510 66,000 
Deschutes 77,317 90.000 
Douglas 177,445 206,000 
Gilliam 35,185 41,000 
Grant 47,807 56,000 
Harney 55,562 65,000 
Hood River 57,085 66,000 
Jackson 166,913 194,000 
Jefferson 53,089 62,000 
Josephine 85,510 99 ,000 
Klamath 78,928 92,000 
Lake 47,520 55,000 
Lane 205,925 239,000 
Lincoln 77,416 90,000 
Linn 153,226 178,000 
Malheur 108,951 127,000 
Marion 176,549 205,000 
Morrow 50,833 59,000 
Multnomah 60,717 71,000 
Polk 71,945 84,000 
(Continued on next page) 
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FISCAL YEAR 1977 FAS ALLOCATION TO COUNTIES 
August, 1976 


(Continued) 

TOTAL FUNDS 

Including State's and 

Counties’ Match Money 

COUNTY FEDERAL FUNDS (Rounded to Thousands) 
Sherman $ 35,166 $ 41,000 
Tillamook 70,758 82 ,000 
Umatilla 129,791 151,000 
Union 56,001 65,000 
Wallowa 48,316 56,000 
Wasco 57,099 66,000 
Washington 130,672 152,000 
Wheeler 30,906 36,000 
Yamhill 89,958 105,000 
TOTAL $3,141,119 $3,652,000 


SUMMARY - ENTIRE STATE FISCAL YEAR 1977 COUNTY FAS FUNDS 


Total Federal Funds for Construction 
(50% of Oregon apportionment less planning survey funds) $3,141,000 


Plus estimated required match money - State Funds 255,500 
- ” m s ' - County Funds 255,500 
TOTAL COUNTY FAS FUNDS $3,652,000 


NOTE: Above funds allocated to individual counties on basis of formula 


(25% equally, 60% on rural population and 15% on rural county road 
mileage) proposed by Association of Oregon Counties and approved by 
Transportation Commission. Federal funds are estimated to represent 


approximately 86% of total county road FAS funds with State and County 


funds estimated to be approximately 7% each. 


AERONAUTICS DIVISION 


No report. 


MASS TRANSIT DIVISION 


No report. 
MOTOR VEHICLES DIVISION 


Mr. Ott reported the driver's photo-license congestion 
appears to be leveling off in most of the offices except for the 
Beaverton office which is still overcrowded. The Tigard City 
Council turned down several locations for an office in their city. 

He said that he is working with Laurence Sprecher with the Department 
of General Services to find a suitabie location in Washington County. 


August 24, 1976 


} 
| 
| 
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DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission set Tuesday , September 28, 1976, as the 
date for their next regular meeting. 


The Commission approved the 1977-79 Department of 
Transportation budget request in the amount of $449 494,380 as 
recommended by Mr. Burco. The Commission also approved a budget 
request of $2,605,000 for Parks Acquisition and Construction and 
$500,000 for Tourist Advertising to be funded from State General 
Funds. (Copy of budget on file in Commission Files, Salem. ) 


Mr. Burco said he would like to defer the next two items 


on the agenda until later and hear the delegations at this time. 
(See next page. ) 


DELEGAT LONS 


The Warm Springs Tribal Council appeared before the 
Commission concerning the need for improving highway conditions 
through the Warm Springs Reservation on U.S. 26 in Jefferson and 
Wasco Counties. The following individuals were present: Zane Jackson, 
Olney Patt, Nelson Wallulatum, Jim Cornett, Rudy Clements, 
Harlow Nasewytewa, Bob Nash, Don Schmith, Ray Rangila, Amos Simtustus, ST-, 
Orin Johnson, Nick Kalama and Wilbur Johnson, Sr. Mr. Zane Jackson 
introduced Mr. Olney Patt. 


Mr. Patt said since the original agreement was finalized 
on Highway 26 through the Reservation, they have become more aware 
of the problems developing on the highway. When tle highway was 
designed in the early 1940's, it was done without thought of future 
heavy traffic. He expressed his concern for the safety of their 
children using the school buses. Mr. Patt askec for improvement of 
the highway in the agency area and east to the Deschutes River Bridge. 
He also asked that a line of communication be established between 
the Tribal Council and the Highway Division until the problem is 
resolved. 


Ray Rangila pointed out that the accident rate has 
approximately doubled since 1972. mentioned a new administration 
building is presently under construction and a small shopping center 
is to be constructed in 1977 in the Warm Springs community. He 
indicated the need for left-turn refuges and the widening of the 
Deschutes River Bridge. 


Copies of correspondence were presented to the Commission 
by Mr. Patt and Mr. Rangila that had been collected during the past 
three years between the Tribal Council and the Highway Division. 
(Copies on file in the Commission's files, Salem. ) 


Don Schmith mentioned the two hazardous intersections and 
narrow roadway west of the Deschutes River Bridge. He said their 
group is willing to work with the Highway Division in planning 
access points from the Reservation to U.S. 26. 
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Bob Nash, Attorney, mentioned that this highway is a year~- 
round bottleneck at Warm Springs with the recreational vehicles, campers, 
log trucks, school buses, wintec skiers and the ordinary traffic. He 
invited the Commission to visit their area to see the dangerous 
conditions that exist on this heavily-traveled highway. 


The Chairman informed the delegation that the Commission 
is aware of their needs, and Mr. Coulter and staff will work with 
the Tribal Council and assist in correcting some of these problems 
as funds are available. 


i 


Mr. S. K. Tworoger, representing the Lincoln City Chamber 
of Commerce, came before the Commission concerning the improvement of 
Highway 18 through the Coast Range in Polk and Lincoln Counties. He 
stated this highway is one of the heaviest traveled highways in the 
State and there is a need to construct turnouts to ease the traffic 
congestion. He also mentioned that there are no projects listed on 
this highway in the Six Year Program. The Chairman told Mr. Tworoger 
that a survey would be made on this highway to see if turnout lanes 
could be constructed. 


LT 


The Chairman recessed the meeting at 10:40 a.m. for a 
briefing on maintenance and lunch. 


a 


The Chairman reconvened the meeting at 2 p.m. 


Director's Report (Continued) 


The Commission approved a consultant agreement with 
Arthur Young and Company for services relating to the development of 
selected portions of the Oregon Statewide Transportation Plan for the 
two-to-six year planning period and manpower planning and development, 
expenditure plan development, and workplan organization and management 
in support of the Department organizational plan. The cost is not to 
exceed $45,000 and approximately 40% will be paid by the Federal 
Government. The Chairman was authorized to sign the agreement on 
behalf of the Commission. 


The Commission also approved a consultant agreement with 
Dr. Barry R. Phegan and Dr. Ritva Kaje' for services in the field 
of long-range planning and management strategies and techniques at 
a cost of $15,000 of which 70% will be paid by the Federal Government. 
The Chairman was authorized to sign the agreement on behalf of the 
Commission. 


p.m. 


si at 2:05 
a eee, 
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Oregon Transportation Commission 


Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, I approved the following action and 
report this for your official records: 


1) On July 19, 1976, approved the 
award of contract for the Ukiah 
Rock Production Project to 
R. J. Taggart, second low bidder 
at the May 27, 1976, bid letting 
in the amount of $85,595. (Contract 
No. 8371). (Contract had been 
awarded to Horton Bros., but they 
could not obtain corporate surety 
performance bond.) 


Meacham Rock Production Project in 
Umatilla and Union Counties which 

had been awarded to Horton Bros., 
Inc., Contract No. 8372, on June 4, 
1976, the project will be readvertised 
as the contractor could not obtain a 
corporate surety performance bond. 


, 1976 


For additional information, see pages 1584 and 1615. 


EXHIBIT___a— 
MINUTES OF 8924-76 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


Olney Cutoff Road Jct. (Contract No. 8399) 
HHS-213(26) 
Type of Work 2-1 1_mi. Grade, Pave & Structures fia. mo no. OS-0400(1) 


Projoet - 


County aS rh > Highway — Nehalem ee 


No. of Bidders 6 __. Low Bidder -___ _Hi_Lo_Roads, Inc. Springfiel d 


Low Bid $s__ 432,728.10 


Enqineer’s Recommendation: 

Award to low bidder 
as soon as approval is received from FHWA and Clatsop County, and 
County deposits sum of $55,800.00. 


On July 19, 1976, I accepted the State Highway 
Engineer's recommendation for award of the above 
project on which bids were received July 8, 1976, 
and authorized him to sign the contract when 
conditions for the award have been met. 


Oregon Transports Commission 


_ 
; 


=ViiBIT A —— 


NAIR ES OF 8-24-76 
TO: Oregon rranep yt da toma! 8 


sion 
Subject: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHAS!' REAL PROPERTY 


Number Name Consideration 


40530 Fryberger, Mary $ 1,030.00 
48855 Gull Oil Company 6,650.00 
48984 Warnke, C. C. & Margaret A. 48,000.00 
48992 Mountain Fir Lumber Co. 150.00 
1-1.94F Smith, Wallace & Ruth 250.00 
1-307.22 Smith, William W. & Ruth A. 7,200.00 
39-22.20 H. L. Robinson Co. 110.00 


7 Transactions S$ 63,390.00 


County Road Connections: Replace restricted accesses 
at station 1000+50 on the north side of the highway 
and at station 1010+00 on the south side of the high- 
way, with County Road Connections as approved by 
Francis F. R. Cole, Grant County Judge. East Unit, 
Dayville-Mt. Vernon Section, John Day Highway. 

File 20095. 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


=XHIBIT_____a— 
ign vengr= neanap AlN ESaAG ator 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
40547 Male, John W. & Ruth E. $ 9,050.00 
46754 Akers, G. Frank & Dwilla 4,500.00 
48542 Null, Richard, et al 87,500.00 
48754 Caniparoli, Henry J. & Dorothy M- 4,795.00 
48952 Wilkins, Lester 7,700.00 
48953 Wilkins, Henry 2,860.00 
48954 Weimar, John A. ne 2,465.00 

7 Transactions § 118,870.00 


(2) Temporary easement from the Oregon, California & Eastern 
Railway Co. granting the State permission to enter or their 
right of way and property for the purpose of constructing 
the South Sixth Street-Hilyard Avenue Section of the 
Midland Highway in Klamath County- Permit expires December 
1, 19/77. No monetary consideration. File 48945. 


Agreement with City of Oakridge concerning improvement of the 
storm drainage system along the Willamette Highway. The City 
will perform all work connected with the project and has 
agreed to increase cheir pipe diameters six inches to provide 
for highway related storm run-off. State participation is 
limited to $15,000 to be financed with Minor Betterment Funds. 
(County-City Unit) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above (3) and report this action 
for your official records. 


(3) 


peas Lg yay A 
ie a 


Oregon Trans ortati righ 
. P ai 3-24-76 


n Commission aye eae va 
MINUTES OF 


Report of Actions Taken Under Delegated Authority 


OPTIONS TO PURCHASE REAL PROPERTY 


Name Consideration 


lood, T. R- & Mary $ 100.00 
Garoutte, Waymon p. & Evelyn A. 50.00 
Wright, Harry & Mary 1,625.00 
Long > John B. & Cleta F.- 1,800.00 
Nielson, George D. & Lucille R- 450.00 


ear 


5 Transactions $ 4,025.00 


Agreement with the city of Stanfield concerning relocation 
of their water line to avoid a conflict with the proposed 
reconstruction of the Hermiston-Stanfield Section of the 
Umatilla-Stanfield Highway in Umatilla County- Cost to 


States $3,900.00, avoids estimated future expense in excess 
of $20,000.00. 


Agreement with Clackamas County transferring to the County 
all right, title and interest of some former Mt. Hood 
Highway alignment in the Zigzag-Rhododendron Section con- 
sisting of approximately 1.1 mile. (County=City Univ) 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions 
listed above and report this action for your official 
records. 
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$e pe = 8=24-76 
REPORT OF CONFIRMATION oF MEE RRP HONE Kehoe anoer DELEGATED AUTHORITY 


we 1 prmnn.. Poder River (Phillips) Bridge. Section _ 
(Contract No. 8400) 
Type of Work De. kL 2, Eee a Proj. No. RS-01-109 ] 


FAS 01-109 


County 2 Sen ee Highway 
ido: ot Bidders 0. Low Sidder__ahtt 1 ton Construction Co., Springfield 


Low Bid $113,608.00 


* Enaineer’s Recommendation: 


Award to low bidder 
as soon as approval of Baker County is received and the sum of 
$14,300.00 is deposited by the County. 


Campbell St.-Auburn Ave. (Baker) Section 
; (Contract No. 8401) 


| eae ee FA. PEO Cael M-4860(1) 
sighwoy FAU_4860 (Birch Street 
No. of Bidders___-___ Low Bidder _ Baker Redi-Mix I nc., Baker 


Nig, ge PROS ee: 


, ‘ 
Type of Work __ Paving 


Engineer's Recommendations: Avard to low bidder as soon as approval of 
Baker County and the Federal Highway Administration is received 
and the sum of $12,800.00 is deposited by the County. 


NO jeer PROJECT — ee en ee. | es 


(Contract No. 8402) 


Guan at Woki_ee ee | ek tet, No. eee) 


County___Benton_ 


was 


Blain 
__. Highway —— Rs Re ee eee 


No, of Bidders 7 Low Bidder _tlamil ton Construction Co., Springfield 
Low Bid S 37 5029,00: 


Engineer's Fecommendations: Award to low bidder as soon as approval of 
Benton County is received and the sum of $4,700.00 is deposited 
by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


ot Dee ea TA 
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MINUTES OF _8-24-76 


4 Empire-Coos Bay Ivy. at Woodland Ur. (Coos Bay) _ 


: (Contract No. 8403) 
Type of Work at i. LT SS ees ae mae e F.A. Proj. No _MN-2680(2) 


County ES, SEE CP ear eee ae ire-Coos Ba 
SS oo ee Low Biader__tlansen Electric Company, Coos Bay 


LS emer Proyoet .. 


Low Bid S _ 20,228.00 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
- Federal Highway Administration is received. 


No. Project ___tlunter Creek Bridge Section 


(Contract No. 8404) 
Type of Work a a _RS-08-109(1)_ 


eS eee FAS 08-109 


Highway ——--——_--—— 


Structure 


County 
i. af ~ J . *. 
No. of Bidders — 2 Weaver Construction Co ey Union _ 


yee, COW Bidder Pek nt: 


25,347.00 


Low Bid S_____—- 


Engineer's Recommendations 


Award to low bidder as soon as approval of Curry County is received 
and the sum of $15,700.00 is- deposited by the County. 


6) Uninqua Lighthouse State Park 


No. ED | eee Matus 


Type of Work Sanitary Sewer System Alteration _¢ a, Proj. No. GOR Project _ 


Douglas 


County Highway 


No. of i NR Low Bidder 


69,788, 30 


Low Bid $ 


Engineer’s Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


7 
DATE — 


PALES by : 
bee dX WHO 3) i adeetern 


Vit NL JTES QF 8=24-76 


Rogue River (Broadway a ) Section 


(Contract No. 8406) : . 
F.A. Proj, No,_2tate Project 


a aD ee Propoet oo. dani as capac age 


Type ot Wark ____ Grad ing and Paving | 


County _Yackison Highway___City Street 


gs 
No. of Bidders Low Bidder_COpeland Paving, Inc., Grants Pass __ 


Low Bid s_ 16,099.20 


Engineer's Recommendation: Award to low bidder. 


No.8 __ Project__S+ 6th St.-Hlilyard Ave. (Klamath Falls ) Section _ 


(Contract No. 8407) 
Type of Work “Maing, Paving & Signal Revision F.A. Proj. No, »tate Bond 


Nidland 


Kl ama th Hise SU 8 ae 


County 


No. of Bidders — —_. Low Bidder _Stukel Rock & Paving I nc., Klamath Falls 


896,539.65 


Low Bid S 
Engineer's Recommendations: 

Award to low bidder. 
Nea... Projece ..ehomas Cr. -and Cpa or Ar dans 506 SEN oad 
Type of Work.__rading, Surfacing & 4 Structures ea pro). No. RS-19-107(2) 
ng. ee ee TOO 


ibs, of Bicliecs Low Bidder_ ROSS Bros, Construction Inc., Salem 


_ 


106,074.50 _ 


Low Bid $ 


Engineer's Recommendations 


‘Award to low bidder as soon as approval 


of Lake County is received, the sum of $13,300.00 is deposited by 
the County and the right-of-way is clearaa, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


va 


pate S- eo - JS 
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EXHIBIT ——+— 
MINUTES OF 8224-76 


10. prayer. ooshen=Cottage Grove Section... 
| (Contract No. 8409) 


Type of Work __ Roadside Improvement ______—. F.A, Proj. No. 1-5-3 108 175 


County _ Lane Highwoy-——Pacifie 
t s a . . 
mate rmaae Gesu Lone suaer__Anderson's Erosion Control, Junction ty 


Low Bid S 86,775.50 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
Federal llighway Administration is received. 


Pe 4, project _beltline Rd. at Cobur Rd. (Eugene) Section 
Grading, Paving, Structure, (Contract No. 8410) 
Type of Work Signing a nd Signals. __ F.A. Proj. No. H-10350 ) 
Lane salsa Sn ee ZB. Ses  eaegnamcaini 


County — oor 


No, of Ran, ce Low Bidder __Morse Bros. Inc., Lebano i aa 


Low Bid S 


Engineer's Recommendations Award to. low bidder as soon as approval of the 

Federal Highway Administration and Lane County is received, the 
sum of $390,000.00 is deposited by the County and the right-of-way 
is cleared. , 


1 


No Project Loqsden-Rock Creek Section a 
3 ea! ———Tesatract No. 8411) . 
eau _85=105(5) 


Type of Work —— i F.A. Proj. No. 


vy FAS 150 (Logsuen-Hlashvite Ri.) 


3 Morse Bros. Inc., Lebanon 


No. of Bidders__>~__—- Low Biddel me 


Low Bid $ 76,167.90 

Engineer's Recommendations: Award to low bidder as soon as approval of 
Lincoln County is received and the sum of $9,700.00 is deposited 
by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
: ! 


E = - Z -~* / ’ 


Projyoet . _boardman Safety Rest Area pea ee ee 
| (Contract No. 8412) 


Type ot Work Sewage Disposal System __F.A. Proj, No. _1-80N-5(47)159 


Horrow ; Highorey Columbia River 
S 


County 


F. A. Hodgson & Sons, orth Powder 


No. of Bidders Low Bidder —— 


157,003.00 ___ 


Low Bid S_— 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
Federal Highway Administration is received, 


14 


INO, eee 


Burnside br.-Hawthorne Br. Section 


rojecl, . _--—,, sot a uniteatrgaap eae —— nin 
drading, Paving, TiTunmination, (Contract No. 8413) 


Sype'ot Work Signals and Landscaping _r.a. Proj, No. State Project 


Hull tnoia aS High tt: _Pa Cc , fic tiwy. We (Front Ave.) 


S Peter Kiewit Sons’ Co., 
No. of eS OR. _.. Low Bidder Vancouver, Washington 


County —— 


— nl 


9g0 Qh 
Low Bid S _1,298,195.00__ 
Engineer's Recommendations: Award to low bidder subject to approval of 
Portland Development Conmission. 


S.i. 6th Ave. ‘and Uehaven St. 
(:1i] ton-Freewater) Section _ 


No, Project — IO MR ae ie IS 


rope of wore Grading and Paving (Contract No. 8414) gs-3001(1) 


Unatilla_ City Streets 


Highway ——-__— ie 


Daldvin & Sutherland Inc., 
No. of ce es Low Bidder _ Walla Walla, Washington _____— 


99 876.00 


County | aainacanin 
Low Bid S 
Engineer's Recommendations: 

Award to low bidder as soon as approval 


of the City of Nilton-Freewater is received and the sum of 
$37,500.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


niwe —- 2. 
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)f= 8-24-76 


1G 


ere H.W. Croeni Rd.-tl.M. Cornell Rd. Section 
(Gontract No. 8415) 


rr an me Reet al 
erence arent Proj. N “ RS-8(5) 


County ___ Washing ton ASE at 


Portland _ 


Project . 


type of ‘Work ..Grading and Paving _ 


No. of Bidders Pa We. Low Bidder 


269 334.2 


(ew 8 S$. 


i cttienhinn re Te low bidder as soon as approval of 
ashington County is received: and the sum of $34,000.00 is 
deposited by the County. 


Beaverton-llillsdale Iiwy. at Scholls Ilwy. 
and Uleson Rd. Section ; 
i. (Contract No. 8416) sy 
Type of Work __ Traffic Signal Revisi Ob i Re Proj. No. HUS-O0030(1) 


Meee 


Project 


County _ Washington Highway __Beaverton-Hli ll sda} € 


No. of Bidders Bp: Low Bitder__tlansen Electric Company, Coos Bay 


heals 
Low Bid 504,947.00 

Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration is received, 


On August 6, 1976, I accepted the State Highway 
Engineer's recommendations for award of the 
projects on which bids were received July 29, 
1976, and authorized him to sign the contracts 
when conditions for the awards have been met. 


Oregon Transf on Commission 


4 i = : oo 
1IiTES C 8-24-76 
TO: Oregon Transportation Commission 
SUBJECT: Report of Confirmation of Telephone Action Taken 


Under Delegated Authority 


By your duly adopted delegation order, you aut’ orized me in my 
official capacity to exercise certain authority on pehalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the commission, I approved 

the actions listed below and report this action for your official 


records: 


(1) Option from Swan Lake Moulding Company and Owen, Fred T.-;, for 
the South Sixth street- LaVerne Avenue Section of the Midland 
Highway in Klamath County. consideration $32,169.00. Approved 

August 9, 1976. File 48943. 


(2) Grant of access, unrestricted as to use at Station 305+30, 
on the Mr. Angel-Silverton Section of the Hillsboro-Silver~ 
ton Highway, in Marion County, to Theodore and Edith Pallister.- 


Consideration $1,000.00. Approved August 12, 1976. File 38661. 
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MINUTES OF 8225-76 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


we Lk | proct. .... Meacham Section _ | (Contract No. 8417) 

type of Work ROCK Production =. a, iy. mo, — SPE __ 
County —Umatilla_and Union ——___. Highway va: Me Senor Sia Rc eaream 
No. of Bidders 5. __. Low Bidder-Yar] Construction, Inc. - The Dalles 


Low Bid S 141,250.00 


Engineer's Recommendation: Award to low bidder. 


On August 6, 1976, I accepted the State Highway Engineer's 
recommendation for award of the above project on which bids 


were received August 5, 1976, and authorized him to sign 
the contract. 


JO 


or this day of i. , 1976 


Glenn L. Jackson, 
Oregon Transportation Co 


aA A 


way es oe ee 


NUTES OF 8-24-76 
Oregon Tranep¥reation Commission 
Report of Actions Taken Under Delegated Authority 


OPTIONS TO PURCHASE REAL PROPERTY 


Name Consideration 


Butcher, Ivan C. & Edna $ 8,200.00 
Delay, Ralph O. & Shirley F. 100.00 
Smith, Wallace Lynn 825.00 
Ketola, Francis I. & Dorothy A. 2,150.00 
Stark, Ben G. & Irene D. 2,000.00 
Franklin Service Corporation Gratis 
6 Transactions 13,275.00 


(2) Agreement with Winchester Bay Sanitary District for sewer 
services within Umpqua Lighthouse State Park at a cost of 
$7,500. (Parks Branch) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the above two items and report this action for your official 
records. 


Oregon Transp €tion Commission 


DEPUTY STATE HIGHWAY “ENGINEER 


ot ke 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, 1 approved the actions listed below and report this for 
your official records: 


1). On July 26, 1976, established a 45 MPH 
‘ speed zone on the Pacific Highway West 

in the King City Area, Washington 
County, from M.P. 10.75 (south city 
limits of Tigard) to M.P. 12.71 Giz 
mile south of S. W. Tualatin Road). 
See Speed Zone Order No. 730. 
Rescinds Speed Zone Resolution No. 627 
dated 3-6-73. 


On August 3, 1976, established a 35 MPH 
speed zone on the Modoc Point Highway 

in the community of Modoc Point, Klamath 
County, from M.P. 12.58 (0.31 mile north 

of The Dalles-California Highway) to 

M.P. 12.89 (The Dalles-California Highway) . 
See Speed Zone Order No. 731. Rescinds 
Speed Zone Resolution No. 409 dated 10-10-63. 


On August 12, 1976, established a construction 
speed zone of 40 MPH from Airport Road 

(M.P. 0.61) to Lancaster Drive (M.P. 1.91) 

on the North Santiam Highway No. 162 in 
Marion County. Speed zoning is to ve in 
eficct only on those sections where signs 

are in place and only for the duration of the 
construction project. 


On August 17, 1976, established a 45 MPH 

speed zone on Goshen-Divide Highway in Lane 
County from M.P. 16.73 (350 feet north of 
Dugan Road) to M.P. 17.16 (0.17 mile north 

of Latham Road. Rescinds Speed Zone Resolution 
No. 383 dated 1-22-63. (See Speed Zone Order 
No. 732) 


Ae 


H. S. Coulter 
State Highway Engineer 


Dated this Z@ _ day of bg est ; 1976 
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MINUTES OF _8=24-78 


‘ee 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, lI accepted 
the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


Olson Electric Oswego Highway @ Foothills July 28, 1976 
Co., Inc.» Road (Lake Oswego), 
No. 8106 Clackamas County 


Roy L. Houck Necanicum Highway, August 3, 1976 
Construction Co.; Jct.-Brighton, 
No. 8217 Tillamook County 


InCom Construction Canby (Elm and Grant 3, 1976 
Co., No. 8196 Streets), Clackamas County 


L. W. Vail Co., Inc., Pine Grove-Wapinitia Rd., 9, 1976 
No. 8204 Wasco County 


Casey Jones Well Gettings Creek Safety 9, 1976 
Drilling, Inc., Rest Area, 
No. 8315 Lane County 


Columbia West Matls. Pacific Hwy. E. U'Xing- 
& Constructors, Inc., N. Columbia Blvd., 
No. 8233 Multnomah County 


Ross Bros. Const., Powder River Bridge, 9, 1976 
Inc., No. 8316 Baker County 


Hansen Electric Lower Col. River Highway @ 12, 1976 
Company, Col. Avenue (Scappoose) , 
No. 8206 Columbia County 


Klamath Paving Barkley Springs-Algoma, 12, 1976 
Company, No. 8210 Klamath County 


Donald M. Drake Co., S. E. 17th & Powell Blvd., 19, 1976 
No. 7741 Multnomah County 


Roy Norquist, Miller Road-Stemple Creek, 19, 1976 
No. 8290 Lincoln County 


raver pT 
I~ Pub bab | 


oe 
MINUTES OF 8-24-76 


— ~«! 


Olson Electric Co., Tualatin Valley Highway @ 
Inc., No. 8294 S.W. 198th Avenue, 
Washington County 


Laneguard, Inc., Astoria Area Safety Project 
No. 8167 Clatsop County 


J. C. Compton Co., Sutherlin Intchge.- 
No. 8059 Winchester Intchge.-;, 
Douglas County 


Ross Bros. Cow Canyon Safety Rest Area, 
Construction, Inc., Wasco County 
No. 8085 


Cc. H. Stinson, Inc., Government Camp Rock 
No. 8195 Production, Clackamas Co. 


August 23, 1976 
H.)S. Coulter, State Highway Engineer 


woe a 
LITES OF 8-24-76 


REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
_ STATE HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated 
to me to award contracts when conditions have been fulfilled, 
I awarded the following contracts: 


1) Powder River (Phillips) Bridge on FAS 01-109 in 
Baker County. Bids received July 29, 1976. 
Contract No. 8400 awarded August 13, 1976, to 
Hamilton Construction Co., Springfield, at 
$113,608. 


Paving on the Campbell Street-Auburn Avenue (Baker) 
Section of FAU 4860 in Baker County. Bids received 
July 29, 1976. Contract No. 8401 awarded August 6, 
1976, to Baer Redi-Mix, Inc., Baker, at $102,247.50. 


Frazier Creek Bridge on FAS 205 in Benton County. 
Bids received July 29, 1976. Contract No. 8402 
awarded August 18, 1976, to Hamilton Construction 
Co., Springfield, at $37,025. 


Traffic signal installation on the Empire-Coos Bay 
Highway at Woodland Drive in Coos Bay, Coos County. 
Bids received July 29, 1976. Contract No. 8403 
awarded August 6, 1976, to Hansen Electric Company, 
Coos Bay, at $20,228. 


Hunter Creek Bridge on FAS 08-109 in Curry County. 
Bids received July 29, 1976. Contract No. 8404 
awarded August 6, 1976, to Weaver Construction Co., 
Union, at $125,347. 


Work on the Thomas Creek and Cox Creek Bridges on 
FAS 19-107 in Lake County. Bids received July 29, 
1976. Contract No. 8408 awarded August 13, 1976, 
to Ross Bros. Construction, Inc., Salem, at 
$106,074.50. 


Roadside improvement on the Goshen-Cottage Grove 
Section of the Pacific Highway in Lane County. Bids 
received July 29, 1976. Contract No. 8409 awarded 
August 6, 1976, to Anderson's Erosion Control, 
Junction City, at $86,775.50. 


Paving on the Logsden-Rock Creek Section of FAS 150 
in Lincoln County. Bids received July 29, 1976. 
Contract No. 8411 awarded August 17, 1976, to Morse 
Bros., Inc., Lebanon, at $76,167.50. 


8-24-76 


Facilities in the Boardman Safety Rest Area on the 
Columbia River Highway in Morrow County. Bids re- 
ceived July 29, 1976. Contract No, 8412 awarded 
August 6, 1976, to F. A. Hodgson & Sons, North 
Powder, at $157,083. 


Work on the Burnside Bridge-Hawthorne Bridge Section 
of the Pacific Highway West in Multnomah County. 
Bids received July 29, 1976. Contract No. 8413 
awarded August 6, 1976, to Peter Kiewit Sons' Co., 
Vancouver, Washington, at $1,298,195. 


Work on S.W. 6th Avenue and Dehaven Street in 
Milton-Freewater, Umatilla County. Bids received 
July 29, 1976. Contract No. 8414 awarded August 17, 
1976, to Baidwin & Sutherland, Inc., Walla Walla, 
Washington, at $99,876. 


Work on the N.W. Croeni Road-N.W. Cornell Road 

Section of FAS 632 in Washington County. Rids re- 
ceived July 29, 1976. Contract No. 8415 awarded 
August 16, 1976, to Cascade Construction Company, Inc., 
Portland, at $269,334.20. 


Traffic signal revision on the Beaverton-Hillsdale 
Highway at Scholls Highway and Oleson Road in Wash- 
ington County. Bids received July 29, 1976. 
Contract No. 8416 awarded August 6, 1976, to 
Hansen Electric Company, Coos Bay, at $64,547. 


. Coulter, State Highway Enginger 
Dated this 23 day of Arca: , 1976 


August 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right of 
Way Engineer (Administration Order No. 18), I report that I have 
taken the following actions for your official records: 


(1) Service Contract with the Oregon-Washington Railroad & 
Navigation Co. and Union Pacific Railroad Co. for the 
installation of flashing lights and gates for the crossing 
of the Mainline tracks by S.E. 6th Avenue in the City of 
Ontario. Approved August 5, 1976. 


Service Contract with the Oregon-Washington Railroad & 
Navigation Co. and Union Pacific Railroad Co. for the 
installation of flashing lights and gates for the crossing 
of the Mainline tracks by S.E. 5th Avenue in the City of 
Ontario. Approved August 5, 1976. (16-12) 


Sale of 1.7 acres of excess property on the Hinkle Underpass- 
Umatilla River Section of the Hermiston Highway in Umatilla 
County for a minimum consideration of $4,400.00. Approved 
July 30, 1976. File 24039. (16-43) 


Addendum Agreement with Oregon-Washington Railroad & Nav- 
igation Co. and Union Pacific Railroad Co. covering relocation 
of automatic grade crossing protection devices at 12th Street 
in Vale, Malheur County. Approved August 9, 1976. (16-12) 


Exchange of 0.34 acre excess property on the Drew-Summit 
Section of the Tiller Trail Highway in Douglas County for 
1.47 acres material source abutting an existing quarry. 
Exchange is based on equal value. Approved August 12, 1976. 
File 17810. (16-43) 


Sale of 5.84 acres excess property on the Ontario-Snake 
River Section of the Old Oregon Trail Highway in Malheur 
County for a minimum consideration of $45,000.00. Approved 
August 16, 1976. Files 26716-20, 28321. (16-43). 


Grant of access, unrestricted as to use, at Station 317+05 
on the Willamette Highway, Lane County, to Lucile Miller. 
No monetary consideration. Approved by Chairman Jackson 
June 23, 1976. Signed July 14, 1976. File 12022, L-7240. 
(16-45) 


Grant of access, unrestricted as to use at Station 429+04, 

on the Pleasant Hill-Lost Creek Section of the Willamette 
Highway, Lane County, to Merlin R. Stam, et al. Consideration 
$5,000.00. Approved by Chairman Jackson June 23, 1976. 

Signed July 15, 1976. File 12935. (16-45) 


Grant of access, restricted to residential and farm use 
only, at Station 585+24 westerly, on the Brownsboro-Hanley 
Ranch Section of the Lake of the Woods Highway iu Jackson 
County, to Lauren L. and Georgia R. Dover. No monetary 
consideration. Approved by Chairman Jackson July 20, 1976. 
Signed July 28, 1976. File 40678. (16-45) 


E 
8-24-76 


August 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Assistant Right of 
Way Engineer in the absence of the Right of Way Engineer (Admini- 
stration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Amendment of Agreements of October 10 and November 25, 1955 
with Northwest Pipeline Corporation covering moving the 
pipeline easement northeasterly of the right of way of the 
Hilyard Junction-Red Bridge Section of the Ukiah-Hilyard 
Highway in Union County. Approved July 16, 1976. Files 
27699, 38775. (16-12) 


> 


Dated this LE day of Vas ce gees F 1976 


Assistant Right of Way 
Engineer 


i bebe) | - i ae a 
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REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest : 
t trial demand Verdict 


Defendant trial a 


Cleo M. Canoy $5,000 $4,450 $8,500 $6,500 
(at trial) 


L-7206 

R-41499 

Section: Oregon Coast Highway at Devil's Lake 

Highway: Oregon Coast 

County: Lincoln 

Approved by: Walter Barrie Date: August 3, 1976 


Lester Hamacher $1,400 $5,000 $1,400 

Default 
Judgment 

L-7208 

R-41973 

Section: Drain-Anlauf 

Highway: Umpqua 

County: Douglas 

Approved by: Walter Barrie Date: August 17, 1976 


energy eT aer 
ee ry 
ae Oe ad 
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REPORT OF TRIAL OF OTHER CASES - State Plai 


Demands 
of 
Vefendant _ Cause of Action Plaintiff 


Roscoe J. Hayes Property Damage $3,361.47 


L-7202 

County: Coos 

Attorney Fees: None Court Costs: 
Remarks: Judgment in amount sued for. 


Timothy R. Nelson Property Damage $ 337.62 ° 


L-7312 

County: Coos : 
Attorney Fees: $100 Court Costs: 
Remarks: Judgment in amount sued for. 


Mike Freeman Property Damage $ 204.03 


L-7365 

County: Linn 

Attorney Fees: None , Court Costs: 
Remarks: Judgment in amount sued for. 


James Willis Breach of Contract $ 482.77 
plus costs 


L-7318 

County: Marion 

Attorney Fees: None Court Costs: 
Remarks: Default Judgment. 


LeRoy G. Druley Forcible Entry Possession of 
and Detainer Premises 


L-7231 
County: Multnomah 


Norman Weicuss Forcible Entry Possession of 
and Detainer Premises 


L-7308 
County: Multnomah 


Alex Heagle Forcible Entry Possession of 
and Detainer Premises 


L-7334 
County: Multnomah 


ntiff 


Verdict 
or 
Judgment 
$3,361.47 
$38.30 

$ 337.62 
$45.30 

$ 204.03 


$42.80 


$ 482.77 
plus costs 


$ 5.00 


Possession of 
Premises ob- 
tained, 


Possession of 
Premises ob- 
tained. 


Possession of 
Premises ob- 
tained. 


ea ee rear 
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Defendant —__ 


Kathleen F. Allen Forcible Entry 


and Detainer 


L-7263 


County: Multnomah 


Anthony Costy Forcible Entry 


and Detainer 


L-7264 


County: Multnomah 


Clark McCutchan Forcible Entry 


and Detainer 


L-7265 


County: Multnomah 


Pamela Crader Forcible Entry 


and Detainer 


L-7279 


County: Multnomah 


Alrenzo Ferguson Property Damage 
L-7284 

County: Multnomah 
Attorney Fees: 
Remarks: 


None 


Laurie A. Gardner Property Damage 


L-7285 
County: Multnomah 

Attorney Fees: $500 
Remarks: 


Judgment in amount sued for. 


Judgment in amount sued for. 


a a) 
J 


G 
MIITES 8-24-76 
REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands 
of 


Verdict 


or 
_Cause of Action Plaintiff __Judgment__ 


Possession of Possession of 
Premises Premises ob- 
tained. 


Possession of 
Premises ob- 
tained. 


Possession of 
Premises 


Possession of 
Premises ob- 
tained. 


Possession of 
Premises 


Possession of 
Premises ob- 
tained. 


Possession of 
Premises 


$1,384.39 $1,384.39 


Court Costs: $43.30 
$3,124.28 $3,124.28 


Court Costs: $43.30 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
_ Offer Appraisal Settlement 


Defendant 


Albert T. King $1,300 $2,250 $3,000 


L-7173 

R-48253 

Section: Barron Creek-Siskiyou Summit 

Highway: Pacific 

County: Jackson 

Approved by: Walter Barrie Date: -August 6, 1976 


A & A Investments 3 $1,900 


L-7255 

R-48643 

Section: Biddle Road Interchange 
Highway: Crater Lake 

County: Jackson 


*Settled by option by Right of Way Department. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant Cause of Action Plaintiff 


Soe > 


State of Oregon Fourth Sisters Trespass $1,850 
Condominium 
Association 


L-7319 
County: Deschutes 
Disposed of by: Settlement of $1,300. 


sry a 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 


Defendant _ eter Appraisal Settlement 


Albert T. King $1,300 $2,250 $3,000 


L-7173 

R-48253 

Section: Barron Creek-Siskiyou Summit 

Highway: Pacific 

County: Jackson 

Approved by: Walter Barrie Date: -August 6, 1976 


A & A Investments $1,900 


L-7255 

R-48643 

Section: Biddle Road Interchange 
Highway: Crater Lake 

County: Jackson 


*Settled by option by Right of Way Department. 


REPORT OF SETTLEMENT OR DISPOSITION QF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff — Defendant Cause of Action Plaintiff 
State of Oregon Fourth Sisters Trespass $1,850 
Condominium 
Association 


L-7319 
County: Deschutes 
Disposed of by: Settlement of $1,300. 


INUTES OF 8-24-76 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANS PORTATLION 


:PORT_OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRESS 


L-7366 Marland Graham v. State, et al: This case arises out of an 
accident that happened on July 17, 1975, in which the plaintiff was 
operating a motor vehicle on Highway 30, approximately 18 miles west 
of Astoria, in Clatsop County. The accident involved the plaintiff's 
vehicle, a log truck and a Highway Division dump truck. The amount 
of the lawsuit is $75,412.00. 


The matter has been referred to the State's insurance carrier for the 
defense of the State. 


L-7367 Ruth A. Graham v. State, et al: This case arises out of the 
Same occurrence as reported in L-7366 and the amount of the lawsuit 
is $82,227.68. 


The matter has been referred to the State's insurance carrier for the 
defense of the State. 


L-7369 Grover H. Poe and James W. Jamison v. State: This is a com- 
plaint for declaratory relief and a quiet title. This lawsuit involves 
title to a parcel of real property adjacent to state highway right of 
way in the City of Gladstone. The plaintiffs claim ownership to a 
portion of the property that the Highway Division acquired by virtue 


of the vacation of a public street (old S.E. 82nd. Avenue) . 


The matter has been referred to the Attorney General's office for 
handling. 


September 10, 1976 
Salem, Oregon 


The Oregon Transportation Commission held a special 
telephone meeting at 11:30 a.m. in Room 140 of the State Highway 
Building in Salem, Oregon. Notice of the meeting was made by 
press release to the newspapers of the general and local circulation 
throughout the State 24 hours prior to the meeting. The following 
persons were on the telephone at the locations given: 


Glenn L. Jackson, Chairman, Portland 

Peter J. Brix, Member, Portland 

Michael P. Hollern, Member, Bend 

H. S. Coulter, State Highway Engineer, Enterprise 

R. L. Schroeder, Assistant State Highway Engineer, Salem 
Jack Sollis, Assistant Counsel, Salem 

John J. Earley, Public Information Officer, Salem 

C. W. Head, Manager, Commission Services, Salem 


Mr. Coulter said the meeting was called to consider the 
termination of the Landscape Artists' Contract No. 8037, roadside 
improvement, Beaverton Interchange on the Beaverton-Tigard Highway 
in Washington County. He called on Jack Sollis to explain the 
problem. 


Mr. Sollis referred to Mr. Coulter's letter dated 
September 9, 1976, to the Commission concerning this contract. 
(Copy on file in the Commission's files, Salem.) He said the 
contract in the amount of $95,356 was awarded to Landscape Artists 
on July 8, 1974, and was completed on December 31, 1974. 


In addition to the original planting work, under the 
provisions of Section 682.42 of the Standard Specifications, the 
contractor was to maintain the landscape area during an establish- 
ment period which would have carried through the fall of 1975. The 
normal retainage of 5 percent was withheld and an additional 10 per- 
cent retainage withheld on the planting items. The amount due the 
contractor at this time is $10,995. 86. 


Mr. Sollis pointed out that che contractor was advised 
in April of 1975 that there was heavy weed growth in the contract 
area and was asked when he would begin his maintenance work. The 
contractor informed the State the latter part of April that he 
planned to chemically control the weeds as soon as the weather 
permitted. The contractor did very little work during the 
summer months to control the weed problem. Mr. Sollis mentioned 
in September of 1975 a letter was sent to the contractor's surety, 
Balboa Insurance Company, advising of the contractor's failure to 
do the required work and asking the surety to take whatever action 
was necessary to bring the project to completion. The contractor 
Started work again on November 12, 1975, and continued until 
January 21, 1976. 
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On February 11, 1976, the dAesident Engineer told the 
contractor again to finish the work. After no response, several 
attempts were made to contact the contractor but were unsuccessful. 
On April 13, 1976, a letter was sent to Balboa Insurance Company 
requesting that they take over the job and complete it as quickly 
as possible. There was nothing done by the bonding company. On 
July 19, 1976, a meeting was held with James Case, attorney for 
the bonding company. 


Then on August 16, 1976, Mr. Case, representing Balboa 
Insurance Company, denied any liability on the part of the bonding 
company to complete the job and indicated that the surety would not 
accept any liability. In response to the Chairman's inquiry, 
Mr. Sollis said in terminating the contract this will not relieve 
the bonding company or the contractor of any liability for the 
costs the State incurs in completing the contract. Mr. Coulter 
recommended termination of the contract by letter and if no response 
is received, to let another contract to complete the work remaining 
under the first contract. 


All three Commissioners accepted his recommendation to 
terminate the contract by issuing a notice to the contractor and 
surety as provided by Section 108.11 of the Standard Specifications 
and seven days after the written notice to officially terminate the 
contract, take possession of the premises and complete the contract 
by whatever means appears to be most expedient. (Letter sent to 
contractor and surety September 10, 1976, terminating the contract 
on September 20, 1976.) 


The meeting adjourned at 41:36 a.m. 
BP 


Commission Services 
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September 28, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

R. L. Schroeder, Assistant State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

Dave Talbot, State Parks Superintendent 

Paul E. Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission approved the minutes of the meetings of 
August 24 and September 10, 1976. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to+condemn the properties 
if negotiations are not successful and thereupon adopted "Condemnation 
Resolution No. 2651,"' which resolution by this reference is made a 
part hereof and filed in the Commission's files. 


Consideration was given to approving a petition for street 
improvement of S.E. 53rd Street between S.E. Franklin and S. E. Tibbetts 
Street in the City of Portland. Mr. Boyd stated that this street is 
badly in need of improvement and it is estimated to cost the State 
$3,500. The State owns 33 percent of the frontage; the remaining 
frontage, 39 percent have signed the petition in favor of the 
improvement and 28 percent either abstained or refused to sign. 

He said it was proper in this case to sign the petition in agree- 
ment with the majority of the private holders as it will enhance 
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the neighborhood and the properties owned by the State. Following 
his recommendation, the Commission approved the petition and 
authorized Mr. Boyd to sign it. 


eS 


Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commission 
on cases tried, cases settled and institution of legal proceedings 
filed against the Department of Transportation since the last 
Commission meeting. There were no questions. See Exhibit G on 
file in the Commission's files, Salem.) 


Mr. Barrie reported that the Lone Tree Bar State Park 
property within the Willamette River Greenway was settled for 
$315,000 and another settlement involving part of the Fremont Bridge 
controversy in the amount of $429,000. A case in the amount of a 
million and a half is going to be tried involving the Lone Tree Bar 
State Park in Yamhill County on October 7, 1976. In response to the 
Chairman's inquiry, he said the trial has not been set on the Drake- 
Willamette controversy. 


———— 


Attention was given to a request from Robert L. Rice to 
place a mobile home within the Rogue River Scenic Waterway on the 
left bank of the river in river mile 84 near Everton Riffle in 
Josephine County. Mr. Talbot mentioned that the site is approxi- 
mately 400 feet from the river and while presently screened by 
trees and vegetation, it would not be topographically screened as 
required by present rules. Also, placement of a mobile home at this 
locatiox would be contrary to the Commission's rules and regulations. 


The Commission denied Mr. Rice's request as recommended by Mr. Talbot. 


Mr. Talbot reported that staff is still working on the 
Willamette River Greenway. Public hearings have been held and the 
boundary has been reduced. He said there is an 88,000 acre 
Greenway today and staff's proposal is to reduce it to 51,600 
acres and after numerous meetings it is now down to 49,500 acres. 
The Governor's Committee is meeting and going over these problems 
on a mile-per-mile basis along the river. He mentioned there have 
been 177 meetings with local officials on the Greenway since the 
first of this year. Mr. Talbot indicated staff is not ready to 
ask for any formal action at this time. 


Te 


Mr. Coulter reported cn actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 


(Listed on next page.) 
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Chairman of Oregon Transportation Commission Exhibit 
Vice Chairman of Transportation Commission (no report) Exhibit 
State Highway Engineer and Assistant Exhibit 
Director of Permits (no report) Exhibit 
Right of Way Engineer Exhibit 
State Parks Superintendent (no report) Exhibit 
Chief Counsel Exhibit 
Controller Exhibit 
Program Management Engineer Exhibit 


HmOaOmAoaAeS 


The Commission approved Mr. Coulter's request to increase 
the project authorization on the following contract: 


Baker Redi-Mix, Inc., Contract No. 8331, Middle 
Bridge Road-Ritter Creek Section of the Baker- 
Copperfield Highway in Baker County for 
$33,590.66 (6.87%). The reasons for their 
increase are for correcting soft subgrade 

areas in stage construction surfacings and for 
shoulder rock replacement after heavy rains 
washed away some of it after the paving was 
done. 


Attention was given to the annual assessment of $6,200 to 
the AASHTO Materials Reference Laboratory for the 1976-77 fiscal 
year. Mr. Coulter mentioned that the Reference Laboratory works in 
the fields of aggregate, soils and bituminous materials, and its 
function is to tour highway department laboratories to check testing 
procedures and to calibrate testing machines. It has provided a 
service in standardizing procedures and machinery through the 
National Bureau of Standards. Upon the recommendation of Mr. Coulter, 
the Commission approved the annual assessment. 


Consideration was given to authorizing the State Highway 
Engineer to hold a public hearing under the Administrative Procedure 
Act concerning the adoption of maintenance signing standards. 

Mr. Coulter said it is necessary to establish standards for traffic 
control for these particular types of maintenance operations which 
are nut covered by the Manual on Uniform Traffic Control Devices. 
He recommended that the Highway Engineer be authorized to proceed 
with a hearing and after the hearing bring the proposal back to the 
Commission for formal adoption. The Commission accepted his 
recommendation. 


Mr. Coulter presented a report and recommendation covering 
the program of street work in cities having 4 population of less than 
5,000 under the $250,000 fund appropriated by law for the year 1977. 
He mentioned that 53 applications had been received and all carefully 
analyzed. There were 13 projects selected for approval as being most 
meritorious and are all that can be covered by funds available. The 
Commission approved the projects in the following cities and 
authorized the Highway Engineer to sign the agreements when prepared: 
(Specific details shown on each project in Commission's files, Salem. ) 


(See next page) 
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CITY 


Aurora 


Cascade Locks 
Central Point 
Chiloquin 


SCA 


3,820 
25,000 
25,000 
25,000 


CITY 


$ 
16,460 
93,450 
6 ,800 
10,580 


TOTAL 


$ 3,820 
41,460 
118,450 
31,800 
35,580 


Columbia City 
Hermiston 
Jefferson 
John Day 
Myrtle Point 
Redmond 
Rockaway 
Stanfield 
Stayton 


25,000 
25,000 
25,000 
25,000 
25,000 
25,000 
25,000 
25,000 


25,000 


146,220 
34,540 
69,180 

2,860 
9,950 
14,980 
16,260 


40,078 


171,220 
59,540 
94,180 
27 ,860 
34,950 
39,980 
41,260 


TOTAL $303,820 $461,358 $765,178 
Attention was given to requests from 11 counties for 
Federal Aid Secondary Projects. Following Mr. Coulter's recommenda- 
tion, the Commission approved the requests and authorized him to 
sign the agreements when prepared. 
State's 


Share 


(rounded) 
$ 21,000 


COUNTY & 
FAS NO. 


Programmed 
Section Amount 
Benton Bellfountain Rd.-Pacific 
A508 Hwy. W. Sec., Greenberry 
Road 


$ 300,000 


Clackamas Pudding River (Red) Br. 
A616 Sec., Arndt Road 


460 ,000 32,200 


Harney Frenchglen Hwy.~Diamond 205,000 14,350 


B472 Sec., Old Diamond Highway 


Linn Thomas Creek (Weddle) Br. 


A496 Sec., Kelly Road (later changed 
to (Devaney) Bridge) 


200 ,000 14,000 


Linn Upper Calapooya River Br. 250,000 17,500 


A482 Sec. , Calapooya River Road 


Marion 
A585 


Polk 
A557 


Tillamook 
A727 


Umatilla 
B570 
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Pudding River (Nussom Rd.) 
Br. Sec., Nussom Road 


Godsey Rd.-Pacific Hwy. W. 
Sec., Clow Corner Road 


Nehalem River (C.C.C.) Br. 
Sec., Foss Road 


Hermiston Hwy.-Umatilla- 
Stanfield Hwy. Sec., 
Highland Ave. 


350,000 


250,000 


400,000 


240 ,000 


(continued on next page) 
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24,500 


17,500 


28,000 


16,800 


COUNTY & 
FAS NO. 


Umatilla 
B579 


Union 


B613 


Washington 
A678 


Yamhill 
A696 


Yamhill 
A695 


Yamhill 
A698 


Section 


McKay Creek (Shaw) Br. 
Sec., Spring Hollow Road 


Lookingglass Creek (Palmer 
Jct.) Bridge Sec., Forest 
Boundary Rd. 


Tualatin Valley Hwy.-S.C.L. 
Cornelius, S. 10th Ave. & 
Golf Course Rd. 


Salmon River Hwy.-Deer Creek 


Sec., Gopher Valley Rd. 


Hillcrest Rd.-Tindell Creek 


Programmed 
Amount 
90,000 


100,000 


340,000 


220,000 


200 ,000 


Rd. Sec., Willamina Creek Rd. 


Lafayette Hwy.-Webfoot Rd. 
Sec. 


TOTAL 


___ 160,000 


$3,765,000 


State's 
Share 


(rounded ) 
$ 6,300 


7,600 


15,400 


14,000 


11,200 


$263,550 


The Commission considered nine requests from the City of 
Portland and one request from Washington County for Federal Aid 


Urban System Projects. Mr. Coulter mentioned that these projects 
have been investigated and are eligible for funding under the Federal 
Aid Urban System Program. Following Mr. Coulter's favorable 


recommendation, the Commission approved the following projects 
and authorized him to sign the agreements when prepared: 


Juris- 
diction 


City of 
Portland 


Section 


Hollywood District $ 
Transportation Study 


15,000 


Macadam Avenue 
Corridor Study 
FAU 9565 


15,000 


C.B.D. Signal System 
Expansior, FAU 9355, 
9341, 9345, 9318 


37,500 


Traf.ic Signals 
(4 Intersections) 
Macadam Ave., 
FAU 9565 


490,000 


N.E. Broadway at 9th 
Ave. (Portland) Broad- 
way, FAU 9318 


20 ,000 


(continued on next page) 
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Federal 


344,000 


September 


State's 


28 ,000 


28, 1976 


Juris- Section Total Federal 
diction Section Cost Funds 


City of Signal Improvements $ 49,500 42,570 
Portland W. Burnside at 

23rd Ave. , FAU 

9326 and S.W. lst 

Ave. at Arthur Sts. 

FAU 9380 


Interconnect Existing 42,350 
Signals 

FAU 9914, 9699, 

9776, 9308, 9022, 

9314 


Traffic Signal 409 ,500 352,170 28,665 
Replacement 

FAU 9341, 9318, 

9329 


Barbur Blvd. at 3rd 48,000 
and Miles 
Barbur Blvd., FAU 9361 


Washington Bridge Replacement 136,000 
County S.W. 65th Ave., 
FAU 9274 


TOTALS $1,172,850 $1,008,650 $82,100 


ene ee 


Attention was given to a request from the City of Salem to 
install a traffic Signal at the intersection of the Salem-Dayton 
Highway (Wallace Road) at 7th Avenue, Polk County. Mr. Coulter said 
the intersection meets the requirements of the standard traffic signal 
warrants and will be made at no cost to the State. The power and 
maintenance costs will be shared by the City and State. The 
Commission approved the signal installation as recommended by Mr. 

Mr. Coulter. 


Consideration was given to a supplemental agreement with the 
University of Oregon, Museum of Natural History, to investigate 
archaeological sites on Highway Division projects. Mr. Coulter said 
the supplement will amend the agreement by extending the annual 
expenditure limitation with regard to archaeological salvage work. 
The total cost of the blanket contract shall not exceed $30,000, 
and the total annual cost of the blanket contract for major salvage 
work shall not exceed $45,000. He mentioned that this archaeological 
work 4s a requirement before Federal funds can be released for 
construction, and this work is eligible for Federal participation 
under normal preliminary and construction engineering. Following 
his favorable recommendation, the Commissi.cn approved the supple- 
mental agreement. 
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AERONAUTICS DIVISION 


Attention was given to a resolution accepting a Grant 
Offer from the Federal Aviation Administration for financial 
assistance in the amount of $111,127 for an Airport Development 
Aid Program Project for the Cottage Grove State Airport in Lane 
County. Mr. Burket stated that this project covers the construction 
and marking a taxiway and an aircraft parking apron. The present 
aircraft parking area is very small and inadequate for the usage 
the airport receives. The project will also provide thirteen 
additional spaces for aircraft parking. Following his favorable 
recommendation, the Commission adopted the resolution and authorized 
the Director to sign the resolution. 


Consideration was given to the approval of financial aid 
to municipalities grants to Medford-Jackson County Airport in the 
amount of $50,000 as a portion of its local share of a $1,217,550 
project for land acquisition and to Hermiston in the amount of 
$14,300 as a portion of a $583,069 project for runway and taxiway 
expansion, overlay and powerline removal. Mr. Burket said this 
action constitutes an emergency waiver of the application and approval 
procedures outlined in tlie financial aid to municipalities manual. 
The Commission approved the financial aid as recommended by Mr. Burket. 


Mr. Burket reported that Chairman Jackson, under delegated 
authority on September 27, 1976, approved a financial aid to municipal- 
ities program grant to the City of Ashland in Jackson County in the 
amount of $4,900 to match the City's share of a State-Local project 
and $13,100 to the Madras City-County Airport in Jefferson County to 
be used as a portion of the local sponsor's share of an airport 
development aid program project. 


MASS TRANSIT DIVISION 
No report. 
MOTOR VEHICLES DIVISION 


Upon the favorable recommendation of Mr. Ott, the 
Commission approved submitting the following requests to the 
Emergency Board for approval: 


1) Senate Bill I (revision of Oregon's Traffic Code) - 
increase expenditure limitation to cover additional 
staff and expenses. Total cost $63,424. 


Postage Costs - due to higher postal rates, increase 
expenditure authority of $76,400 until the end of the 
bienniun. 


Multnomah County Fuel Tax - request for two positions 
and other costs to administer the l¢ per gallon gas 
tax levied by Multnomah County. Cost $20,910. (If 
the Statewide gas tax increase is approved on 11-2-76, 
this request will be cancelled.) 


(continued on next page) 
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Federal Fund Expenditures - increase of $2,000 in tie 
Division's federal funds expenditure limitation. 
Funds for the statistician in the fatal accident 
reporting system. 


(Copy of detailed report on file in Commission's files, Salem. ) 


DEPARTMENT OF TRANSPORTATION 
DIRECTOR'S REPORT 


The Commission set Tuesday, October 26, 1976, as the date 
for the next regular meeting. 


Mr. Burco said he would like to defer Mr. Bothman's status 
report on the Interstate transfer projects and organization in the 
Portland Metropolitan Area until three o'clock in the afternoon. 

See pages 1689 through 1691. 


Mr. Burco called on Larry Rulien to give a status report 
on the Draft Management Plan for managing and organizing the 
Department's affairs for the next several years. Mr. Rulien stated 
that the first of September 1976 two teams were put together to 
conceptualize what this plan should include and to suggest goals and 
objectives. He introduced the following team members: Dave Talbot, 
George Bell, Fred Miller, L. B. Day, Denny Moore, Bob Royer, 

Scott Coulter, Bob Schroeder, Lloyd Henion, Bob Blensly and himself, 
Larry Rulien. He said these two groups did formulate the following 
goals: 


a) To gain legislative support for the Department's 
recommended transportation program. 


b) To create a climate for a positive response by 
the Legislature and the public towards the 
Department's financial deficiencies. 


c) To lay out the programs and recommendations in 
a framework that will identify tradeoffs and 
retain flexibility in project selection. 


He said the objectives are to develop a plan for the Department of 
Transportation including policy, administration, highway, transit, 
aeronautics, parks, motor vehicles, financial and manpower elements; 
utilize the resources of the Department and its Divisions to the 
fullest extent practical and keep the Department employes informed 
of the process and the progress of the plan development. A management 
team was formed to produce a draft of this plan by October 1l. 

Mr. Rulien introduced the following members of the team: Bob Blensly 
Lloyd Henion, Dave Moomaw, Bob Royer, Ron Schaadt, Dave Talbot, 

L. B. Day (not present), and himself, Larry Rulien. He handed to 

the Commission copies of the Oregon Transportation Plan draft form. 
(copies on file in the Commission's files, Salem.) He indicated 

that this is not an all inclusive outline, but it represents the 
thoughts that Have been accumulated to date. There are a lot of 
technical activities that will be included in the draft around the 
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first of November. The first task forces are working on deferred 
maintenance, operational improvement types of programs and classifying 
the types of work on the existing programs such as the Six Year 
Program, the $150 million bond project list that was derived and 
prioritized by the CNG's. He said this plan, when finalized by the 
Department and approved by the Commission, would be submitted to 

the 1977 Legislature. 


DELEGATIONS 


A delegation of approximately 22 persons from Philomath 
appeared before the Commission concerning the traffic problems on 
US20-ORE34 (Corvallis-Newport Highway) in their City in Benton 
County. Mayor Martin Hoffman stated that Philomath is the gateway 
to the Pacific Ocean and that their City is growing and the traffic 
is increasing. 


Neal Peterson, City Engineer, inquired about the $150 million 
bond program. Chairman Jackson informed him that $25 million of 
bonds has been sold, but the Department is now in a financial 
situation where it is impossible to service the issuance of 
additional bonds. Mr. Peterson said the City has been working on 
the traffic problem with the Highway Division personnel for some 
time, and they are most anxious to improve the present conditions. 
He presented a copy of the Benton Bulletin dated September 23, 1976, 
with a front-page story with pictures showing the traffic condition 
on Main Street in Philomath. (Copy on file in the Commission's files, 


Salem.) He also mentioned that Main Street (US20) carries approxi- 
mately 12,000 vehicles a day. 


Bonnie Craft presented approximately 357 questionnaires 
that have been completed and signed by individuals in Philomath 
concerning the pedestrian and traffic safety in crossing Main 
Street. (Questionnaires on file in the Commission's files, Salem. ) 
She said between the State, the School Board and the City that a 
solution should be worked out to improve the hazardous conditions 
that exist on Main Street. 


James Nyman, City Councilman representing Hobin Lumber 
Company, mentioned that they have approximately 125 employes that 
use Main Street and it is difficult for their trucks to get on and 
off during the day. 


State Senator Bob Marx said he supports the City's 
attempt to get a traffic signal on Main Street. He called attention 
to the truck traffic and the safety for the school children and 
senior citizens that have to cross the highway. 


Gloria Merrill mentioned that she talked to approximately 
200 residents in Philomath and most of them live on the north side 
of the highway and their primary concern was for some type of 
traffic control so they could get across the street on foot or in 
a vehicle. 
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Joe Enos, Councilman, pointed out that the only way to 
solve the traffic problem would be to construct a one-way couplet. 


Sandra Ihrig said she was recently on patrol duty assisting 
the children crossing Main Street and now realizes the dangerous 
situation that exists. She urged that the questionnaires that were 
turned in be read to get the feeling of the people in Philomath. 


In reply to the Chairman's inquiry, Mr. Coulter said that 
a study was underway involving a Citizen's Advisory Committee as to 
a possible bypass or couplet system. He mentioned that a traffic 
signal investigation had been made at two of the intersections in 
Philomath and neither met the warrants. The Chairman asked 
Mr. Coulter to reinvestigate the situation in Philomath and to 
advise the City. 


—— a a 


A delegation from Medford and Jackson County came before 
the Commission to request amendment of the Six Year Highway Improve- 
ment Program to include the reconstruction of West Main Street 
(Jacksonville Highway) between Elim Street and Oak Grove School in 
Jackson County and improvement of the Central-Riverside Avenue 
couplet (Rogue Valley Highway) in the City of Medford. 


Hugh Jennings pointed out that the Medford City Council, 
the Jackson County board of Commissioners and the Greater Medford 
Chamber of Commerce as well as other interested citizens of 
Jackson County are in full agreement that the Jacksonville Highway 
has the highest priority in the County at this time. He presented 
as exhibits traffic volume, accident data and collision diagrams. 
(Copies on file in the Commission's files, Salen. ) 


Monte Stamper, City Councilman, urged improvement of 
West Main. He said the Central and Riverside couplet also needs 
improvement as traffic volumes now exceed 30,000 vehicles per day 
and this section has a high accident rate. The traffic signals 
are surplus World War II signals from Camp White which are 
inadequate. 


Tam Moore, County Commissioner, presented a letter to 
the Commission regarding the Elm Street-Oak Grove School Section 
of Highway 238. He said the Board is most anxious to get this 
project going now that the City and County are in agreement on 
this project. 


Jack Hoffbuhr, President of Greater Medford Chamber of 
Commerce, indicated that the Chamber joins with the City and 
County to urge the Commission to do what is necessary to commence 
the Elm Street to Oak Grove Road project as quickly as possible. 


The Chairman informed the group that the section had 
been on the Highway Division's construction schedule in the past 
but was not implemented due to disagreement at the local level. 
He mentioned that nothing can be done at this time as the Department 
is short of funds, but an effort will be made to work these jobs 
into the program when money is available. 
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The Chairman adjourned the meeting at 11:15 a.m., and 
stated the meeting will reconvene at 3 p.m. 


The Chairman reconvened the meeting at 3:30 p.m. 


Mr. Robert Bothman, Assistant State Highway Engineer, 
assisted by Ted Spence and Don Adams, from the Metro Office, reported 
on the Interstate transfer projects and organization in Portland and 
the metropolitan area. He introduced Tom King, General Manager of 
Tri-Met; Jerry Drake, Tri-Met Consultant; and Steve McCarthy, Tri- 
Met Assistant General Manager. Packets were presented to the 
Commission containing the following material: Report on Interstate 
Transfer Projects, Revised Organization and Work Program for CRAG 
Transportation Systems Planning, Banfield Transportation Improvements, 
Sunset Transportation Improvements, Banfield Freeway HOV Lane Project 
Report and Metropolitan Organizational Chart. (Copies on file in 
the Commission's files, Salem.) 


Mr. Bothman reported the Interstate Transfer Committee 
representatives of ODOT, Tri-Met, CRAG and the City of Portland are 
working to establish criteria and develop mechanisms to get the 
projects moving. The Interim Transportation Plan covers the urbanized 
area of Portland. Projects being developed must show up in this plan. 
He said the proposals may be initiated by local jurisdictions and 
agencies. The group developed three priorities. The first priority 
would be projects in the southeast Portland area, the area impacted 
by the Mt. Hood Freeway. The second priority is the Transit Corridor 
projects: Sunset, Banfield and Oregon City. The third priority 
would be a series of projects throughout the entire region. He 
mentioned the committee went through CRAG to local jurisdictions 
and requested that projects be submitted up to the September 15, 1976, 
cutoff date. These proposals go to the TTAC of the Transportation 
Committee at CRAG who, with local jurisdictions, set priorities. 


The next step is the CRAG Board. The State has submitted 
a series of projects as follows: seven new signals, four left-turn 
projects, two traffic system intertie projects, two minor widening 
projects, continuous left-turn projects, four overlay projects, 
three bridge replacement projects and two widening projects. Local 
match is the criteria for advancing projects. The policy is that 
local match will come from local jurisdictions. He said the projects 
have gone in with no local match identified so the projects sit until 
they can be identified. The policy of staff is to support local 
match to the continuing highway program. The tirst thing the State 
has to do is to match those monies that do lapse. 


Mr. Bothman said two actions will go to the CRAG Board this 
week. The first will be to reserve $183,000,000 of the total funds 
which is $153,000,000 of the Federal Funds for the three corridor 
projects. The second is approval of a technical study grant of 
$535,000 submitted by Tri-Met. The Board will also consider nine 
other projects and they have a local match pretty well identified 
which cost is $4,000,000. He said activities of CRAG planning, 
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Tri-Met planning, I-205 and Banfield Project are interrelated. They 
all have to have decisions made at various points that will keep 

the others going. He cited examples of “his in the Light Rail 
Transit Study and work on the Banfield. 


In response to Chairman Jackson's question, Mr. Bothman 
said that the decision-making process would not slow down completion 
of I-205. 


Mr. Spence reviewed the CRAG system planning and Interim 
Transportation Plan. He then talked about problems with the Interim 
Transportation Plan and conceptional work on a revised work program 
draft. 


Mr. King said Tri-Met has intensified their efforts to 
come up with a best transit input to serve the region. Jerry Drake 
discussed the three high priority corridors. He explained how 
planning oriented to light rail transit decisions ties directly 
into the Banfield corridor decision, and also the other two corridors 
and CRAG long-term planning. 


Mr. Bothman mentioned the Inter-Agency Coordinating 
Committee feels they should move ahead on the Banfield. He discussed 
alternatives with HOV lanes and busways and stations. 


In response to Commissioner Walsh, he said the key right- 
of-way problem is the railroad. In response to questions on light- 
rail planning on the Banfield, he said the only delay would be if, 
in April 1977, Multnomah County Study recommends an immediate move 
to light rail. Mr. Bothman feels the State should keep moving the 
way it is with what it has. 


Mr. Bothman presented to the Commission a reorganizational 
chart of his office and mentioned Ed Hardt's region office will be 
responsible for all construction. He said his office is doing all 
the planning and design. 


Chairman Jackson asked Mr. Bothman if the HOV lane 
experiment on the Banfield is at a point where a conclusion can be 
drawn. Mr. Bothman said the project is successful. There was 
considerable discussion concerning the hours of the HOV lanes and 
the number restriction of persons in the vehicle using the HOV lanes. 
Mr. Brix said he would like to see taxiS using the HOV lanes. 

Mr. Bothman said he will report the Commission's feelings to the 
Advisory Committee. 


The Commission approved the appointment of Mr. Burco to 
the CRAG Board and Mr. Spence to the Technical Committee at CRAG 
and Mr. Bothman maintaining the committee on the Banfield Project. 
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Mr. Burco reported that the Department of Transportation 
is eligible for a $110,000 grant with no State match required from 
the Federal Railroad Administration for a West Coast Corridor Study 
that is part of a three-State effort. He does not believe, however, 
that the contract can be completed for the amount of money involved. 
He gave three alternatives: one is to sign the contract and hope 
Oregon, California and Washington would be successful in moderating 
the FRA's demands; another is not to sign the contract until a try 
has been made to negotiate a new work program; the third is to with- 
draw from the study. Mr. Burco suggested the second alternative of 
renegotiating with FRA and keeping open the question of doing the 
study internally. After further discussion the Commission instructed 
Mr. Burco to write to the Federal Railroad Administration asking 
them to renegotiate an agreement around a new work program. If the 
FRA does not agree, Oregon will not participate in the study. The 
FRA would have 30 days to reply so that action can be taken at the 
next Commission meeting. 


= aes ictenIAALN CAL 


The Chairman adjourned the meeting at 5 p.m. 
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August 16, 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the action listed below by telephone on the date 
shown and report this action for your official records: 


Grant of access, unrestricted as to use, at Station 305+30 
on the East side of the Mt. Angel-Silverton Section of the 
Hillsboro-Silverton Highway in Marion County, for a minimum 
consideration of $1,000.00. Approved August 12, 1976. 

File 38661. 


Dated 7" U day of ’ Ut a 1976 


K 


Glenn L. Jackson, 
Oregon Transport? Commission 


TO: OREGON TRANSPORTATION COMMIS SION 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


38354 Woelfel, Susan V. $ 3,200.00 
41826 Studebaker, Jacob R. & Meda M. 1,900.00 
48756 Widmer, Walter & Lola 1,000.00 
48764 Sullenger, Gertrude D. 28,000.00 
1W-106.88 Strome, Martin 25.00 


5 Transactions $ 34,125.00 


Supplemental agreement with City of Gladstone extending 
to the year 2002 a lease of Meldrum Bar State Park for 
maintenance and custodial care of the park. (Parks Branch) 


Agreement with City of Warrenton and Town of Hammond for 
replacement of water lines within Fort Stevens State Park 

in Clatsop County. State will pay Town of Hammond $7,803.55 
which will be transferred to the City of Warrenton as its 
share of the cost of replacement of water lines and will pay 
the City of Warrenton $150 for each water meter required. 
(Parks Branch) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority 

on behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, Il approved the above three items and report 
this action for your official records. 


Dated nish day of CMA _. 1976. 


Glenn L. Jackson/Chagrman 
Oregon Transpor ationj Commission 
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TO: 
SUBJECT: Confirmation Report of Actions Taken 


Oregon Transpor 


By your duly adopted delegation order, y 
capacity to exercise 
tation Commission. Pursuant to that aut 
therewith for the Commission, I awarded t 
on August 17, 1976, and rejecte 


the State Highway Engineer 


(1) DESCHUTES COUNTY: 
FAUS 3317. 


Lafayette Ave.-Newpo 
Excavation, 


Bids received by the City of Bend August 6, 
EXCAVATION 

R. L. Coats, Bend 

Jack Robinson & Sons, Inc., Bend 


AWARDED TO LOW BIDDER. (Contract No. 8418) 


CONCRETE , 


Jack Waterfield Constr., Bend 
Bob Wilson Curb Cont., Bend 


Douglas S. Coats Construction, Bend 
AWARDED TO LOW BIDDER. (Contract No. 8419) 
PAVING 

R. L. Coats, Bend 

Central Oregon Pavers, Redmond 

Bend Aggregate & Paving, Bend 

AWARDED TO LOW BIDDER. (Contract No. 8420) 
LANDSCAPING 


Alpine-Land, Inc., Bend 
Madras Landscape, Madras 


AWARDED TO LOW BIDDER. (Contract No. 8421) 


TRAFFIC SIGNAL 
Hamilton Electric, Inc., Eugene 


AWARDED TO LOW BIDDER. (Contract No. 8422) 


COMBINED BID 


R. A. Hatch Co., Bend 


REJECTED BID - 1694 - 


» peel it 
ft iy 
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ou authorized me in my 0 
certain authority on behalf of the Oregon Transpor- 
hority and act 
he following five contracts 

d the combination bid as recommended by 


ae 
concrete, paving ts d 


A 
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Under Delegated Authority 
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fficial 


ing in accordance 
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(Bend) ‘Section. 
scape and signals. 


1976. 


$21, 308.00 
29,754.00 


$16,410.28 
19,464.34 
22,303.10 


$25,776.50 
40,449.00 
42,100.00 


$6,206.00 
9,050.00 


$14,532.00 


$114,846.70 


TO: Oregon Transportation Commission 


SUBJECT : Report of Confirmation of Telephone Action 
Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that au- 
thority and acting in accordance therewith for the Commission, 
I approved the actions listed below by telephone on the dates 
shown and report this action for your official records: 


1) Easement deed to Portland Traction Company for 
property on the East Marquam Interchange of the 
Pacific Highway in Multnomah County containing: 
Parcel 1, 1.0 acre; Parcel 2, 0.7 acre; Parcel 3, 
1.46 acre for a consideration of $153,093 plus 
interest at 6% from the date of possession, 
February 24, 1966. Approved August 20, 1976. 
File 28365, L-5467. 


2) Agreement with City of Eugene for payment of 
$100,000 towards purchase of the Wayne Morse 
Ranch as authorized by Oregon Laws 1975, Chapter 
396. Approved August 30, 1976. 


Oregon Transportathkgy Commission 


TO: Oregon Transportation Commission | age Gules cae 9-28-76 


Bn 
>t Pr a FD 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 


40548 Groves, Ann $ 100.00 
41816 Weinberg, Marc Gregory Estate 450.00 
48769 Lund, Fannie C. 50.00 
49174 Publishers Paper Company 50.00 
49176 Ketola, Edward V. & Marjorie I. 100.00 

5 Transactions $ 750.00 


(2) Amendment of the Agreement dated November 22, 1960 between 
the City of The Dalles and State Highway Commission for the 
State to relinquish title to a portion of West 6th Street 
(near Webber Street) to said City for public road purposes. 
J. B. Boyd is authorized to sign the relinquishment of title. 
File 30539, L-3776. 


Agreement with City of Sweet Home covering construction of 
the WCL-9th Avenue Section of the Santiam Highway in Linn 
County. A four-lane facility with curbs, sidewalks and 
improved street connections will be provided. The project 
is currently scheduled for contract in September with an 
estimated cost of $860,000. Federal Aid Primary Funds will 
be used. (County=City Unit) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I aperoved the above three items and report 


this for your of figs Y 


DATE: — 33 Q — 4 le 


t~<72 * @@ ewww w 


“~e1 Aya a) om a AL 
AINUTES Otome 
PEPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


eM eae st, 2nd, 3rd & Vine Streets (Ri chlene yagi ks 
(Contract No. 8423) 


Type of Work ——Y* F.A. Proj. No. OS-0101(1) _ 
County —-Baker — —_—_—=_—_—_—___— Highwoy-—City Streets _____—— 
os. nf Riddert cages DOM aidder Baker Redi-Mix, Inc. . Baker ———————— 
Low Bid $222065.00 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from City of Richland and sum of 
$6,300.09 is received from City. 


ces oe #7 Bell Ave.-S.E. 82nd Ave. 


, : (Contract No. 8424) 
Type of Work 0.7 Mile Paving ______—_FA Proj. No. _M-9714(1 ) 


County _ Clackamas ———-___—_--—- wighwvay am A 97 


n Co., _Inc.. Portland 


No. of ag ek Low Bidder _ Cascade Constructio: 
Low Bid 549,972.00 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA and Clackamas County and 
sum of $4,050.00 is deposited by County. 


ph ues: SS peehaet uae st. @ Pac. Hwy. E. & Main st. (Oregon City} — 
(Contract No. 8425) HHS-132(14 


Type of work____Iraffic Signal _Installation_—— F.A. Proj. No. _M-0315(1) 


sohiy fc YatMemmas ak Hitrey CL By SEDRB—nar 
Second 
No. of Bidders__—___ Low Bidder 


4 
CON? 73,404.00 


Low Bid S$ ——_——— 


‘Tice Electric Co., Portland 


Engineer's Recommendations: Low bidder failed to comply with Federal Regulations 
regardtna minority sub-contracting. Award to second 
low bidder as soon as approval is received from FHWA 

and City of Oregon City and sum of $7,600.00 is 
deposited by City. 


APPROVED BY CHAIRMAN 
GLENN Le JACKSON 


OR Ee ee 


A 


= +o. — 
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No, -———--— 


Columbia County Stump Removal Project... ...-—- 
= Contract No. 8426) © 
Type of Work ih ee re Proj. wo, _SRS-000S(43) 


County ___ Columbia ____——- ieiuesyy. 1S Lounty. Ronse 


_. Projyoet — = 


No. of Bidders ae ee aes Low Bidder C. K. Moore & son Boise, 1D -_—_ 


cow Bid $_-32-s680.00 — 


Engineer's Recommendation: Award to 10W bidder as soon as approva | is 
received from FHWA and Columbia County and 
sum of $4,800.00 is deposited by County. 


5 


No, ..——[—< Project 


Thomas Creek-Brookin Ss 
(Contract No. 0427) 


Type of Work 8.22 Miles Paving____- pe Proj. No. _RF-124(26) 


2 nr 


County ___ Curry ___— a eee ignway Oregon Coast ts ae 
No. of Bidders 7 Low Bidder RL Houck Constructs on_Co., salem 
Low Bid S 682,655.00 


“Engineer's Recommendations: Award to low bidder as soon as approval 7S 
received from FHWA. 


Oa __Dillard_Intchg e.-Myrtle Cr 


eek 


(Contract No- 8428) 
Type of vone__4-07 Miles Paving & Signing ——r* Proj. NO. m -5-2(85 ) 09 


County ___ Douglas ____——_———— Highway ___ Paci fis rrr 


No. of Bidders_—_——-——— LOW er, $B SpennerA_ Son, Mancomue HO ——— ~ 


Low Bid S 1,339,4 83.60 


Engineer's Recommendations: Award to 10W bidder as soon as approva | is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
Ce. Seo 


DAT 4 


A 
fk 


Siig Sens Prnett oe Clem Road-Speece_-_____. PIPE rn ee + 
z (Contract No. 8429) 
Type of work 2-16 Miles Grading & Paving __-F.a. Proj. No._state_Bond_ 


eR: 3 UES SRR Seeeerer ee Highway-—John Day —____ 


No. of Bidders i | eae Low pidder ROY _L. Houck Construction Co.,_Sal em___.__ 


Low Bid s_ 616,458.50 — 


Engineer's Recommendation: Award to low bidder. 


Noimst os POPES __ Eagle Creek-Klamath County Line 

(Contract No. 8430 ) 
Type of Work wh Sek 4 Miles_ Pavi 1: F.A. Proj. No. —— RF-] 95 4, {NR 
County Beg) een ee i ac Highway ——Wi]_lamette 
No. of Bidders 8 _towBiduer__F. H» McEwen Construction-Co.,_Fugene — 


pairs 1014170. 08 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


hie nroiect Willamette River (Springfield) Bridge _____ 
type of Work. Bridge Repair_& Painting BA. Proj, 00: Ae a easiaaes 
ie aes *-L) " Higuney_.Mokenzte PEPE Ns 
No. of Bidders 5 towBidder__We Painters, Inc., Lynnwood, WA ____ 
Low Bid $ 222,000.00 | 


Engineer's Recommendations: Reject‘all bids as being too high. 


APPROVED BY VHAIRMAN 
GLENN L. JACKSON 
Cc : 


pate_7- 3- 76 


A 
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Wait, 2 VOCNERS River Bridges: 9. ue ts oe 


; (Contract No. 8432) 
Type of Work 0.26 Mi. Grade, Pave, Structure ra. Proj. No._-RF = 


Soumeiacis RON Highway.____ Oregon Coast 
No, of Bidders. _____ Low Bidder__Donald W. Thompson, Inc. 
Low Bid s_/02, 881. 0 : ‘ie 


Engineer's Recommendation: P Fi P 
at Award to low bidder as soon as approval is received 


received from FHWA. 


sae V1 project Burkhart Cr.-Scravel Hill Road 
(Contract No. 8433) 


Type of Work ___1.01 Mile Paving _ —___F.A, Pro. No. SRS=0008(69)_ 
SS Seeet 2 eee HighwayCounty Road (Knox Butte Rd.) 
No. of Bidders__¢ Low Bidder___Wildish-Corvallis Constr. Co., Eugene _ 
Low Bid s—_04..491. 50 _ 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA and Linn County and the 
sum of $7,500.00 is deposited by County. 


12 | S.E. Division St. @ S.E. 112th Ave. 
SS ee eee 


Type of Work___Vaffic Signal Install lation _ ______F.A. Proj, No, __HHS-0 670(1)_ 
County—Multnomah = Highway__FAU_ 0670 (S.E. Division) 


Second : ; 
No. of Bidders___6 __ Low BBidder_ Hamilton Electric _Inc., Eugene 


Second 
om big ¢_.302681 .80 


Low Bid $ 


Engineer's Recommendations: Low bidder failed to comply with Federal Regulations 
regarding minority sub-contracting. Award.to second 
low bidder as soon as approval’ is received from FHWA 
and Multnomah County and sum of $3,509.00 is deposited 
by County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


ae 7-3 -7o 


No 13 


o —pnwese ws Proyoct : 


Decker Road-Jackknife Creek _ 


Fyne ot Work 2204 Miles Grade & Pave ea, proj, two, RS=561(3) 


County Sherman” Highway__FAS B447 (East Kent Rd.) 
8 R. L. Coats, Bend 


No. of Bidders Low Bidder 


Low Bid 501,291.00 


Engineer's Recommendation: 


The low bidder failed to comply with Federal] regu- 
lations reguarding Minority Subcontracting. The 
second low bidder was not Prequalified for a joint 
~venture. It would be in the public interest to 
reject all bids and readvertise at a later date. 


Project BAVereht Springs Park 0 2 se a 


Type of work __ Utility Building F.A. Proj. No. _ BOR 
Umatilla _ Old Oregon Trail 


County PSGWOY on eee ee <senapnesiehaiie desig iiacidscniatipiead tena 


No. of Bidders 3 Low Bidder _'CCormack Construction Co., Pendleton _ 


Low Bid s_81,600. OO 


Engineer's Recommendations: Reject all bids as beingtoo high. 


No._!5__project___Wallowa Lake State Park __ ee 


Type of Work 10 i] et B uildin g aati B 0 R 


en anes fA. Proj, NO, 


County ___ Wallowa ieee ee acilscianidier an, FQHWAY _Jose ph-Wa llow a_Lake 


No. of Bidders_ 3 Low Bidder _ Doug la S_S. Coats Construction, Bend __ 
42,380.00 


Low Bid S i cahaicens 


Engineer's Recommendations: Reject al] bids as being too high, 
On September 3, 1976,°I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received August 26, 1976, including rejection of bids as shown 
above, and authorized him to sign the contracts when conditions 


for the awards have been met. 
. R, tt 
Dated this ‘> day of fs \> pee 


Glenn L. Jack 
Oregon Transportution Commission 
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Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


49179 Mesabi Western Corporation $ 3,500.00 
49217 McCall, Don W. & Frances E. ~ 35,500.00 
49217 Ramsey, Clyde * 2,500.00 
49367 Hafeman, George et al 1.00 

4 Transactions 41,501.00 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I accept 
the above four options and report this action for your official 
records. 


A this 4 day of WF, , 1976 


4 . 


Oregon Transpo bn Commission 


* This was not an option which is shown above, but an 
agreement with Clyde Ramsey for water and sewer rights 
for 25 years at $100 a year totaling $2,500. (Farewell 
Bend Section, Old Oregon Trail, Malheur County) 


mihi A 


NUTES OF _9-28-76 
TO: Oregon Transportation Commission 


SUBJECT: Report of. Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


40496 Dierks, Ben & Edna $ 1,500.00 
41825 Byrd's Incorporated 2,350.00 
48990 The Circle K Corporation 100.00 
49181 Nielson, Mads Edward 750.00 
49433 Steele, Horace & Beatrice Gratis 

5 Transactions 4,750.00 


Agreement with Ta Ho Development Company for continued sewer 
services to Neskowin Beach State Wayside in Tillamook County 
at a cost of $24 a month. State will also pay Ta Ho $1,450 

for capital improvement costs. The agreement runs for 5 years. 
(Parks Branch) 


Agreement with City of Portland (letter form) for installation 
of railroad crossing protection for Union Pacific Railroad at 
N. E. 27th Avenue near N. E. Lombard. The project is eligible 
for 90% Federal Aid Funding under Section 203 of Title sl 
Highway Safety Act of 1973. Total estimated cost for the work 
is $85,000. Matching monies will be 74% State Grade Crossing 
Protection Fund ($6,375) and 2%% City funds ($2,125) with no 
expense to the Highway Division. (County=City Unit) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions listed 
above and report this action for your official records. 


Dated this /S 
tae aiid 


Glenn L. Jack 
Oregon Transp 


TO: Oregon Transportation Commission 


SUBJECT : Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that au- 
thority, and acting in accordance therewith for the Commission, 
I approved the two consultant agreements below and report this 
for your official records: 


1) Approved on August 17, 1976, an agreement 
between The Pihas, Schmidt, Westerdahl Com- 
pany and the Department of Transportation 
to provide services to create and develop a 
public information program relating to the 
Willamette River Greenway. Purpose of the 
agreement is to inform the public of the 
present status and future plans for the 
State's Willamette River Greenway Program 
and of the role each Oregonian must play 
in its formation and development. Cost not 
to exceed $20,000. 

Approved on August 27, 1976, an agreement 
with Meade Telfair, Consultant, and the De- 
partment of Transportation to assess the 
system level marketing problems on the 
Banfield Freeway Project in Multnomah County. 


Ps , 
Dated this ‘2 day of Rept , 1976 


Oregon Transportation Commission 


C 
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REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


REPORT ON _ STATE HIGHWAY. ENGINEER ————— 


On behalf of the Commission and under its authority delegated to me 
to award contracts when conditions have been fulfilled, 1 awarded 
the following contracts: 


1) Reuben Creek-Rock Creek Section of FAS 17-100 in 
Josephine County- Bids received June 24, 1976- 
Contract No. 8385 awarded September 14, 1976, to 

Kimball Construction, Inc.» Medford, at $118,955. 


Beltline Road at Coburg Road (Eugene) Section 
of FAU 1035 in Lane County- Bids received 
July 29, 1976. Contract No. 8410 awarded 
August 27, 1976, to Morse Bros-, Inc., Lebanon, 
at $1, 263,501.60. 


Work on lst, 2nd, 3rd and Vine Streets in Richland 
in Baker County. Bids received August 26, 1976. 
Contract No. 8423 awarded September 9, 1976, to 
Baker Redi-Mix, Inc., Baker, at $52,065. 


Paving on the S.E. Bell Avenue-S.-E. 82nd Avenue 
Section of FAU 9714 in Clackamas County. Bids 
received August 26, 1976. Contract No. 8424 
awarded September 17, 1976, to Cascade Construction 
Company, Inc->, Portland, at $49,972. 


For the Columbia County Stump Removal Project 

on 76 County roads in Columbia County- Bids 
received August 26, 1976. Contract No. 8426 
awarded September 14, 1976, to Cc. K. Moore & Son, 
Boise > at $37,680. 


Work on the Thomas Creek-Brookings Section of the 
Oregon Coast Highway in Curry County. Bids received 
August 26, 1976. Contract No. 8427 awarded 
September 7, 1976, to Roy L. Houck Construction 

Co., Salem, a* $682,655. 


Work on the Dillard Interchange-Myrtle Creek 
Section of the Pacific Highway in Douglas County. 
Bids received August 26, 1976. Contract No. 8428 
awarded September 7, 1976, to Ss. D. Spencer & Son, 
Vancouver 5 Washington, at $1, 339,483.60. 


Paving on the Eagle Creek-Klamath County Line 
Section of the Willamette Highway in Lane County- 
Bids received August 26, 1976. Contract No. 8430 
awarded September 7, 1976, to F. H. McEwen 
Construction, Eugene, at $727,170. 


C 
9-28-76 


Work on the Yachats River Bridge Section of the 
Oregon Coast Highway in Lincoln County. Bids 
received August 26, 1976. Contract No. 8432 
awarded September 8, 1976, to Donald W. Thompson, 
Inc., North Bend, at $702,881. 


Paving on the Burkhart Creek-Scravel Hill Road 
Section of Knox Butte County Road in Linn County. 
Bids received August 26, 1976. Contract No. 8433 
awarded September 7, 1976, to Wildish-Corvallis 
Construction Co., Eugene, at $64,491.50. 


Traffic signal installation on S.E. Division 
Street at S.E. 112th Avenue on FAU 0670 in 
Multnomah County. Bids received August 26, 1976. 
Contract No. 8434 awarded September 9, 1976, 

to Hamilton Electric, Inc., Eugene, at $30,681.80. 


Traffic signal installation on 10th St. at Pacific 
Hwy. E. and Main St. in Oregon City, Clackamas Co. 


Bids received August 26, 1976. Contract No. 8425 
awarded September 23, 1976, to Tice Electric Company, 
Portland, at $73,404. 


; Coulter, State Highway Engineer 
Dated this 24 _ day of Seehewde, 1976 


C 


9-28-76 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 


accept contracts complet 


the following: 


Contractor and 
Contract No. 


Hannan Bros. 
Constr., Inc., 
No. 7977 


Klamath Paving Co., 
No. 8279 


Wildish Const. Co., 
No. 8366 


Clark Painting Co., 
No. 8304 


Benge Paving, Inc., 
No. 8365 


Marmolejo-Hewson, 
Inc., No. 8319 


Oceanlake Ready Mix 
Company, No. 8347 
Workman Contractors, 
Inc., No. 8016 
Hansen Electric Co., 
No. 8145 

W. R. Sutherland, 


No. 8342 


A. K. Lundmark & 
Son, Inc., No. 8300 


Holst Constr. Co., 
No. 8223 


September 27, 1976 


Section and County 


N. Lagoon Ave.~Pacific Hwy., 


Multnomah County 


Modoc Point (Units C & D), 


Klamath County 


Florence (Maple St.), 
Lane County 


Tillamook and Trask River 
Bridges, Tillamook County 


Lowell (Pioneer St.), 


Lane County 


Benson State Park, 
Multnomah County 


Salmon River Highway @ 


Slick Rock Road, 
Lincoin County 


Molalla River (Wrights) 
Bridge, Clackamas County 


Pacific Highway East @ 


S.E. Rothe Road, 
Clackamas County 


Condon Rock Production 
Project, Gilliam County 


Milton Creek and Beaver Creek 
Bridges, Columbia County 


Beaver Creek Bridge, 
Lincoln County 


ed according to specifications, I accepted 


Acceptance 
Date 


August 27, 1976 


September 1, 1976 


September 2, 1976 


September 7, 197€ 


September 13, 1976 


September 13, 1976 


September 13, 1976 


September 21, 1976 


September 21, 1976 


September 21, 1976 


September 22, 1976 


September 24, 1976 


H.' S. Coulter, State Highway Engineer 


TO: 


Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 


Oregon Transportation Commission. 


Pursuant to that authority, 


and acting in accordance therewith for the Commission, I approved 


all actions listed below and report 
records: 


1) 


this action for your official 


On September 3, 1976, prohibited parking at the 


folluwing locations on The Dalles-California 
Highway in the vicinity of Klamath Falls, Klamath 


County: 


M.P. 255.70 to M.P. 255.85 Both Sides 
M.P. 267.03 to M.P. 267.22 Both Sides 
M.P. 288.43 to M.P. 288.64 West Side Only 


On September 3, 1976, designated the intersections 
for Ueturns at the following locations: 


a) Pacific Highway East 


at Hyacinth Street NE 


in Salem - Highway No. 1E - M.P. 46.49 
(north and south approaches ) 


Klamath Falls-Malin Highway at Campus Way~- 
Biehn St. in Klamath Falls - Highway No. 
50 - M.P. X6.41 (north and south approaches) 


Klamath Falls-Lakeview Highway at Altamont 


near Klamath Falls - 


Highway No. 20 - M.P. 2.72 


(east and west approaches) 


Pacific Highway West 
St. in Eugene - Hwy. 
(west approach) 


Pacific Highway West 
St. in Eugene - Hwy. 
and west approaches) 


Pacific Highway West 
St. in Eugene - Hwy. 
and west approaches) 


Pacific Highway West 
St. in Eugene - Hwy. 
and west approaches) 


Pacific Highway West 
St. in Eugene - Hwy. 
approach) 


(Franklin Blvd.) at Walnut 
No. 1W =-M.P. 125.48 


(Franklin Blvd.) at Villard 
No. 1W - M.P. 125.28 (east 


(Franklin Blvd.) at Agate 
No. 1W - M.P. 125.06 (east 


(Franklin Blvd.) at Onyx 
No. 1W - M.P. 124.88 (east 


(Franklin Blvd.) at Hilyard 
No. 1W - M.P. 124.38 (west 


C 


’ 
| 
UNUTES OF 9228-76 | 
3) Speed Zone Order No. 733: Redwood Highway, 
Josephine County. Approved: August 24, 
1976. #45 MPH speed zone from west city 
limits of Grants Pass (M.P. 0.75) to Allen | 
Creek Road (M.P. 1.24) and 50 MPH speed 
zone from Allen Creek Road (M.P. 1.24) to 
0.15 mile west of Dowell Road (M.P. 2.20). 
Rescinds Speed Zone Resolution No. 580 dated 
May 4, 1971. 


4) On September 23, 1976, prohibited parking on 
Coos Bay-Roseburg Highway in the vicinity of 
Bridge from M.P. 31.30 to M.P. 31.50 (both 
sides of highway) in Coos County. 


H. S. Coulter, State Highway Engineer 


Dated this Z2# day of Seotem bev , 1976 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and the State Highway Engineer and 
under authority delegated to me, I approved the following: 


1) Removal of the traffic signals at 
2nd Street at Madison Avenue and 3rd 
Street at Madison Avenue (Mosier=The 
Dalles Highway) in City of The Dalles, 
Wasco County. Approved September 13, 
1976. 


t 
R. L. Schroeder 
Assistant State Highway Engineer 
Acting on behalf of the State Highway 
Engineer in his absence 


Dated thisl3thday of Sept. , 1976 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under Delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the fol- 
lowing actions for your official records: 


1) Sale of 130 square feet excess property on the Emigrant 
Avenue Overpass Section of the Pendleton-John Day Highway 
in Umatilla County for a minimum consideration of $250.00. 
Approved August 18, 1976. File 23707 (16-43) 


Sale of 10.77 acres excess property on the Garrison Corner 
Section of the Nyssa-Adrian Highway in Malheur County for 
a minimum consideration of $800.00. Approved August 18, 
1976. File 15695 (16-43) 


Sale of 2.6 acres excess property on the Stanfield Junction- 
Pendleton Section of the Old Oregon Trail Highway in Umatilla 
County to Umatilla County for public road purposes, to be 
relinquished for no consideration. Approved August 25, 1976. 
File 39895 (16-43) 


Service Contracts with Oregon-Washington Railroad Navigation 
Company: 
Contract 76-021 SW Court Place Agreement Number RR 838 
Contract 76-022 SW 4th Street Agreement Number RR 839 
Contract 76-023 S Main Street Agreement Number RR 840 
Contract 76-024 SE 3rd Street Agreement Number RR 841 
All in the city of Pendleton. Approved August 25, 1976. 
(16-12) 


Construction Maintenance Agreement with Burlington Northern, 

Inc. covering installation of grade crossing protection devices 
at Columbia Avenue in Scappoose, Columbia County. Approved August 
25, 1976. Agreement Number RR 843. (16-12) 


Service Contracts with Southern Pacific Transportation: 
Contract 76-019 SW Lower Boones 
Ferry Road Agreement Number RR 835 
Contract 76-020 SW Lower Boones 
Ferry Road Agreement Number RR 836 
All in Lake Oswego, Clackamas County. Approved August 30, 1976. 
(16-12) 


Sale of 1.66 acres excess property on the Olds Ferry-Ontario 
Section of the Old Oregon Trail Highway in Malheur County for 
a minimum consideration of $2,700.00. The FHWA approves. 
Approved August 31, 1976. File 22149 (16-43) 
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Sale of 0.95 acres excess property on the Lake Road Interchange~ 
Clackamas River Section 0 Portland Freeway in Clackamas 
County for a minimum considerat 00. Approved 
September 1, 1976, subject to FHWA approval. Files 28738, 

28739, 28741 L-3547 (16-43) 


Grant of Easement to Spokane, Portland & Seattle Railway Company 
and O.W.R.& N. Company over 0.190 acre for a railroad crossing 
structure. Approved September 1, 1976. File 48721 (16-43) 
(Swift Highway, Multnomah County) 

Agreement with Southern Pacific Transportation Company and U.S. 
Department of Transportation for re-arranging the railroad 
facilities at Mapleton in connection with the Saunders Creek- 
Mapleton Section of the Florence-Eugene Highway in Lane County: 
Approved September 8, 1976. File 43881, RR 702 (16-12) 


Sale of 0.84 acres of excess property on the Gohle-St. Helens 
Section of the Columbia River Highway in Columbia County to 
Columbia City for a minimum consideration of $500.00 (half the 
appraised value), subject to park and recreation use only. 
Approved September 14, 1976. File 91318 (16-43) 


Service Contract with Portland Traction Company for work to be 
done on the Johnson Creek Boulevard at Pell Avenue Section of 
the Clackamas County Road. Approved September 21, 1976. Agree- 
ment Number RR 846. (16-12) 


Dated thisegd day fe) 
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TO: ‘Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 


Commission authorizing the making of formal offers to purchase 


real property in preparation for condemnation (Delegation Order 


No. 16, Sub 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of 


the Commission: 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - JOSEPHINE 
COUNTY 


ee 


R-40511 - Kenneth Henderson Howell et al. Parcel 1: 0.07 acre 
for right of way purposes; Parcel 2: 0.04 acre for permanent ease- 
ment for slopes, irrigation facilities and power lines. Offer $6,000.00. 


ROBERTS MOUNTAIN-MYRTLE CREEK SECTION, PACIFIC HIGHWAY - DOUGLAS 


COUNTY 


R-48976 -— A. N. Meidl et al. 0.33 acre for right of way pur- 
poses. Offer $700.00. 


Dated this 3lst day of August 1976. 


B. BOYD, Right of W Engineer 


RE: Report of Offers Tendered - 2 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Vefendant _Cause of Action Plaintiff Judgment 


Richard Koenig Property Damage $370.46 $370.46 


L-7146 
County: Baker 
Attorney Fees: $100 Court Costs: $38.80 


John Baxter Property Damage $252.52 $252.52 


L-7283 
County: Multnomah 
Attorney Fees: None Court Costs: $37.80 


Tomas Sifuentes Property Damage $203.65 $203.65 


L-7295 
County: Washington 
Attorney Fees: None Court Costs: $25.00 


DeLong & Travelers Breach of Added Interest 


Contract and Attorney 
L-4904 Fees 


County: Marion (Astoria Bridge) 


G 3 
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REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 


Plaintiff __Cause of Action Plaintiff Judqment 
RS ee NETTS Judgment 


Sarah Eichbaum Personal Injury $10,420.70 Dismissed 
for lack of 
prosecution 


L-7236 
County: Lincoln 


Kurt Link Personal Injury $265,311 | $136,000 


L-7219 

County: Coos 

* Verdict of $136,000 was against defendants Massie and Fred Slate 
Co. and in favor of the State. 


David Longenecker Personal Injury $50,000 for defendants 


L-7061 
County: Multnomah 


Joseph, Cubic Order to Show Compel Arbi-  Demurrer Upheld 
Cause tration on 
Emoloyee 
Grievance 
L~7364 
County: Multnomah 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant %ffer Appraisal Settlement 
Te ae eee PAISal Settlement _ 


Patricia Calaba $310,000 $244,000 $315,000 


L-7216 
R= 36329 


Section: Lone Tree Bar State Park 
County: Marion : 
Approved by: Jack Sollis Date: September 1, 1976 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Plaintiff 
Janis Puckett 


L-6902 
County: 


Holly Hermanson 


L-7147 


County: Lane 


Disposed of by: 


Jennifer Stone 


L-7148 


County: Lane 


Disposed of by: 


Lucille Miller 


L-7240 
R-12022 


County: Lane 


Disposed of by: 


John H. Stevenson 


L-7242 


County: Lane 


Disposed of by: 


Columbia 


Disposed of by: Settlement of $350. 


Nemand of 
Defendant Cause of Action Plaintiff 


State of Oregon Wrongful Death $250,990 


(Handled by State's Ins. Carrier) 


Lane County and Personal Injury $ 300. 


State of Oregon 


Settlement of $440.61. (Handled by State's Ins. Carrier) 


Lane County and Personal Injury $ 4,102.75 


State of Oregon 


Settlement of $440.61. (Handled by State's Ins. Carrier) 


Interpreta- 
tion of a 
deed and 
option 


Suit for Declar- 
atory Judqment 


State of Oregon 


Grant of access fully processed and the case dismissed. 


Personal Injury $ 57,000 
and property 
damage 


HAC Trucking Co. 


Settlement of $250. (Handled by State's Ins. Carrier) 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 


—_—— 


Tracy Belway State of Oregon Personal Injury $ 50,750 


L-7170 
County: Lincoli 
Disposed of by: Settlement of $2,500.(Handled by State's Ins. Carrier) 


Jarrad Belway State of Oregon Personal Injury $ 59,000 


L-7171 
County: Lincoln ' 
Disposed of by: Settlement of $4,952.50. (Handled by State's Ins. Carrier) 


H. A. Anderson State of Oregon Breach of $1,295,071.15 
Contract 


L-7122 (Fremont Bridge) 
County: Marion 
Disposed of by: Settlement of $429,000. 


George Westover City of Oregon Personal Injury $ 50,900 
City 


L-7248 
County: Multnomah 
Disposed of by: Settled by State's insurance carrier for $17,000. 


William Gregory State of Oreaon Breach of $15,400 
Contract 
L-7310 
County: Marion 
Disposed of by: Settlement in the amount of $8,750. 
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EPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


REPORT OF CASES FILED BY AND AGAINST ih ee —eeoom"nc 


L-7368 State of Oregon, by and through its Department of Transpor- 


— = 


tation, Highway Division v. Darrell Oqren_and Alten Hahn: This is 

a suit brought to recover $3,200 which the defendants owe to DOT 
pursuant to a lease agreement. (Marion County) The matter has been 
referred to the Attorney General's office for the defense of the 


State. 


L-7370_ Dail P. Yates v. State, et al: This case arises out of an 
accident that occurred on November 18, 1974, on State Hiahway 224 

in Clackamas County and involves a collision between a loq truck and 
a Highway Division scoopmobile. The allegations of nealiaence relate 
to the scoopmobile being improperly nlaced on the hiahway and the 
lack of warning sions indicating work in proaress on the hiahwav. 

The amount of the lawsuit is $8,470 and the matter has been referred 
to the State's insurance carrier for the defense of the State. 


L-7371 Donald Zerr v. State: This action arises out of an accident 
that occurred on August 20, 1974, in Chamnoea Pest Stop on Interstate 
5, Multnomah County, when the plaintiff slipped on some wet arass ina 
rest area and was injured. The alleaations of negligence relate to 
excessive watering and failure to warn the public of the slippery con- 
dition of the grass. The amount of the lawsuit is $48,099. The matter 
has been referred to the State's insurance carrier for the defense of 
the State. 


L-7372 Clarence R. Grant v. Kenneth Stevens and State, et al: This 


tawsuit arises out of an accident that occurred on May 27, 1975, on 
Oregon Route 42 at a point approximately 5.3 miles west of Camas Valley 
in Coos County and involves a collision between the vehicle overated 

by the plaintiff and the vehicle operated by one of the defendants, 

B. P, & S. Loaaing Company, causina personal injury to the plaintiff. 
The allegation of negligence against the State are failure to place 
flagmen at the end of the work area and failing to place adequate sian- 
ing warning traffic that they were approaching a work area. The amount 
of the lawsuit is $40,000. The matter has been referred to the State's 
insurance carrier for the defense of the State. 


L-7373 Eugene Jackson, et al v. William T.. Coleman, et al and State: 
This 1s a lawsuit in Federal Court seeking equitable and declaratorv 
relief and damages against the Secretary of Transportation, the Federal 
Highway Administration, the Federal Hiahway Administrator, the Regional 
Engineer, and also Mr. Burco, Mr. Klaboe and Mr. Coulter. This lawsuit 
concerns itself with cer-ain alleqed failures on behalf of the State of 


Oregon to properly utilize federal funds available for the develop- 
ing of minority business enterprise participation in state highway 
contracts within the State of Oregon. The suit asks for a prelimi- 
nary injunction restraining the State from entering into any new 
agreements involving Federal Supportive Services Funds and also 
seeks damages for the failure to follow an affirmative action plan 
that they believe is required. The matter has been referred to the 
Attorney General's office for the defense of the State. 


L-7374 State of Oregon v. Sam Sarich: Defendant is the owner of 
real property on which three sians not in conformance with the Oregon 
Motorist Information Act are located. Defendant has refused to allow 
the Highway Division's authorized agent to remove the sians. (Marion 
County) The matter has been referred to the Department of Justice 
for handling. 


L-7375 Margaret Stauch v. State: This case involves an accident 
that occurred on August 8, 1975. The plaintiff alleaes that she fel] 
on a raised portion of asphalt in the pedestrian crosswalk on "Ee" 
Street in Grants Pass. This crosswalk is a part of the State Highway 
system, The lawsuit is in the amount of $20,519.63 and has been re- 


ferred to the State's insurance carrier for the defense of the State. 


L-7376 Merle J. Chase, et ux v. State: This is an inverse condemna- 
tion case involving a parcel of land located at 645 East "B" Street 
in Rainier, Oregon, in Columbia County. The plaintiff alleaes that 
the construction of the Columbia River Hiahway caused his land to 
settle and alide down the hill and it is unsafe for residential use. 
The plaintiff is seeking $29,500 for the pronertv. The matter has 
been referred to the Department of Justice for the defense of the 
State. 


L-7377__Elaine Johnson v. Walter Hall and the Hichway Division, De- 

artment of Transportation: This lawsuit arises out of an accident 

at occurred on September 20, 1974, in which the vehicle driven by 
the nlaintiff and the vehicle driven by Walter Hall collided. The 
plaintiff alleaes that at the time of the collision Walter Hall was 
acting in his capacity of an employ of the Hiahway Division. She 
also alleges that he was neqligent in the driving of his vehicle and 
was responsible for the accident. A report from the field indicates 
that he was on his way home from work driving his private vehicle and 
was not within the scope of his employment. The lawsuit is in the 
amount of $25,212.75. The matter has been referred to the State's 
insurance carrier for the defense of the State. This accident occur- 
red on Highway 97 in Deschutes County. 


TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On hg ~7_ » 19% $2, 723, 750,50 Was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of “& » 19%. 


(Liet of apporttonments on file im Commisston Files, 
Satem. ) 


On 3/5 19%, $1, 634,250.50 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of » 197%. 
(List of apporttonments on file in Commisston Files, 
Satem. ) 


pated this “day of _Zigua> 1922 


DE, Lae 
w. Gs mans. Controller 


Highway Division 


TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On Sep. 27 » 19%, $2 77397 ?7_ was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of eg » 19%. 

(List of apportionments on file in Commission Files, 
Salem. ) 


On sw 50, 19%, $user war7 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of _cZo __, 19%. 

(List of apporttonments on file in Commission Files, 
Salem. ) 


Sent _» 1976 


WE bre 
V. E. Sk6og, Controller 


Highway Division 


Dated this ©” day of 


Attachments 


cc: Robert Burco 
H. S. Coulter 
John Earley - Att. 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


Pursuant to authority delegated to me, lI approved the following 
actions and report this for the Transportation Commission's 


records: Q r TY R VACAT 
Applicant Description os Approved 
City of Portland Portion of N.E. Hoyt Street 6/1/76 

City of Portland Portion of S.W. 56th Avenue 6/14/76 
City of Portland Portion of S.E. 96th Avenue 6/22/76 
City of Portland Portions of S.E. 14th & 15th 6/23/76 

Avenues 
City of Portland Portion of S.W. 36th Avenue 6/28/76 
First Assembly of Beaverton-Hillsboro Hwy., 6/30/76 
God, Portland Milwaukie 

City of Portland All of the Plat of Glenada 7/21/76 
City of Portland Portion of N.E. Argyle Street 8/20/76 
City of Portland Portion of S.E. Henry Street 8/24/76 
City of Portland Portion of N. Hancock Street, 8/24/76 


N. Benton Avenue, N. Ross Avenue 
and N. Wheeler Place 


State of Oregon McCauley Street between Dexter 8/24/76 
Lane County Street and relocated McKenzie Hwy. 


Dated this ZF day feat | 1976. 


L. W. Rulien 
Program Management Engineer 
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October 14, 1976 
Salem, Oregon 


The Oregon Transportation Commission held a special 
telephone meeting at 10 a.m. in Room 140 of the Transp~rtation 
Building in Salem, Oregon. Notice of the meeting was made by press 
release to the newspapers of the general and local circulation 
throughout the State 24 hours prior to the meeting. The following 
persons were on the telephone at the locations given: 


Glenn L. Jackson, Chairman, Portland 

B. Gordon Coleman, Member, Eugene 

Michael P. Hollern, Member, Bend 

Tom Walsh, Member, Portland 

Robert A. Burco, Director of Transportation, Salem 

F. B. Klaboe, Chief of Operations, Salem 

Walt Barrie, Chief Counsel, Salem 

H. S. Coulter, State Highway Engineer, Salem 

R. N. Bothman, Assistant State Highway Engineer, Portland 

George Bell, Special Assistant for Public Affairs, Salem 

Harold L. Grover, Manager of Organization and Manpower 
Services Branch, Salem 

John J. Earley, Public Information Officer, Salem . 

C. W. Head, Manager, Commission Services, Salem 


Following Mr. Burco's recommendation, the Commission 
approved personnel changes as follows: 


1) Harold L. Grover as Administrator of the 
Motor Vehicles Division replacing Chester Ott 
who will be retiring in the near future; 


Edward L. Hardt as Special Assistant for 
Transportation Policy Research and Special 
Studies for approximately nine months, 
replacing Fred Miller who was recently 
named Director of the Department of Energy; 


Walter Hart as Region 1 Engineer for 
approximately nine months; 


4) Robert Hamilton as Liaison Engineer for 
approximately nine months; and 


5) Max Klotz as Special Assistant for 
Intergovernmental Affairs for approximately 
nine months. 


Mr. Bothman stated the Banfield HOV operations have been 
reviewed and he recommended to reduce one hour for both east and 
westbound lanes. Westbound lanes will be operational from 6:30 a.m. 
to 9:30 a.m., and the eastbound lanes from 3:30 p.m. to 6:30 p.m., 
Monday through Friday. He said this has the consensus of the 


October 14, 1976 


Advisory Committee which included administrative-type decisions 
from the City of Portland, Tri-Met, DEQ and Oregon State Police. 
Mr. Bothman said this change will not affect the objectives of the 
HOV lane operation. The Commission accepted his recommendation 

to reduce the operational hours of the HOV lanes on the Banfield 
Freeway in Portland from four hours to three hours. 


The meeting adjourned at 11:06 a.m. 


Commissioner 


Commission Services 


October 14, 1976 


October 26, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their meeting 
in Room 122 of the Transportation Building in Salem, Oregon. Notice 
of the meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Paul E. Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
Dave Talbot, State Parks Superintendent 

C. W. Head, Manager, Commission Services 


There were other staff members present including representa- 
tives from the news media. 


There was a brief informational session held prior to the 
formal meeting. The Commission reviewed a list of material that is 
now being mailed to them and indicated that they did not wish to 
receive the following items: 


1) Apparent low bidders as read at bid opening. 
2) Schedule of Contract Lettings. 


3) Accident and Summary July 1, 1975 to June 30, 1976 
(Compiled by Employee Safety). 


4) 1977-79 Budget. (Commissioner Brix indicated he 
would like copies of the budget.) 


5) Minutes of Oregon Recreation Tra%is Advisory Council. 
(Commissioner Hollern said he would like to continue 
to receive these minutes. ) 


Public hearing transcripts. (The Commission would like 
to be notified of the public hearings and where the 
transcripts are filed.) 


Concerning the Report on Status of Construction Projects, the 
Commission requested that this report be published quarterly rather 
than monthly. 
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The Commission said they would like to continue to receive 
the financial report which is prepared by Merl Whiteman, Fiscal Officer, 
DOT. 


The Commission asked that the delegated authority reports 
along with the agenda and the consent calendar material be mailed to 
them one week prior to the meeting. 


a ee ee 


The Chairman then called the formal regular meeting to 
order at 10 a.m. 


The Commission unanimously approved the following items on 
the consent calendar except the scenic waterway requests. The 
Commission considered the scenic waterway requests later in the 
meeting (see page 1731 e requests not be 
listed on the consent calendar so that each request could be 
discussed by Mr. Talbot at the meeting with the Commission. 


1) Minutes of the meetings of September 28 and October 14, 
1976. 


2) Request from Wallowa County for a FAS-C Project to 
determine the most feasible route for possible reloca- 
tion of the Upper Imnaha River Road through the Freeze- 
out Gorge Section. Estimated cost $26,000. Federal 
Funds $22,360. State's share $1,820. 


Requests for the following FAUS projects: 


a. City of Baker - improve sections of Auburn and 
Washington Avenues. Total cost $102,500. 
Federal Funds $88,150. State's share $7,175. 


Clackamas County - widen S.E. 82nd Drive 
between Lawnfield Road and the Clackamas 
Highway. Total Cost $288,000. Federal 
Funds $247,680. State's sharc $20,160. 


Multnomah County - widen E. Burnside Road from 
Stark Street to Bull Run Road. Total cost 
$2,585,000. Federal Funds $2,223,100. State's 
share $180,950. 


Multnomah County — construct an off-ramp from 
the Sellwood Bridge to Macadam Avenue. Total 
cost $370,000. Federal Funds $318,200. State's 
share $25,900. 


Modifying the agreement with United Senior Citizens of 
Bend to allow some revisions in the management of the 
experimental transportation project being conducted in 
the Bend area. 


October 26, 1976 


5) The following surveys: 


a. Rock Creek Bridge Section, Willamina-Sheridan 
Highway, Yamhill County. (Highway Corridor & 
Design Resolution No. 422 on file in 
Commission's files, Salem. ) 


Price Road-Goldfish Farm Road Section, 
Santiam Highway, Linn County. (Highway 
Corridor & Design Resolution No. 423 on file 
in Commission's files, Salem. ) 


A 9.6% overrun on the authorization of the Jordan Valley- 
Jordan Creek Section of the I.0.N. Highway in Malheur 
County due to extension of project limits and unanticipated 
items. A $103,084 increase in authorization. (Contract 
No. 8245 - Hall International, Inc.) 


A petition to the City of Portland requesting improvement 
of S.E. 5lst Avenue and S.E. Tibbetts Street within the 
Mt. Hood Freeway Corridor in Multnomah County and 
authorized the Right of Way Engineer to sign. 


Resolution declaring necessity of certain real property 
for public purposes and authorizing condemnation. 
(Condemnation Resolution No. 2652 on file in Commission's 
files, Salem.) 


Resolution accepting Amendment No. 1 to the Grant Offer 
from the Federal Aviation Administration for the Powers 
State Airport in Coos County for an Airport Development 
Aid Program Project that increases the total grant amount 
from $16,575 to $18,232.50 and authorized the Director 

to sign the resolution. (Aeronautics Miscellaneous 
Resolution No. 10A on file in Commission's files, Salem.) 


Written delegated authority reports were given to the 
Commissign which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salen. ) 


Chairman of Oregon Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Engineer & Assistant Exhibit 
Chief Counsel Exhibit 
Controller Exhibit 
Program Management Engineer Exhibit 
Administrator of Mass Transit Exhibit 


QmAmwOaAwe 
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DIRECTOR'S REPORT 


Mr. Burco introduced Max Klotz, Special Assistant for 
Intergovernmental Affairs. He said Mr. Klotz's responsibilities 
will be to work on national legislation through some of the existing 
organizations that the Department participates in nationally. Also, 
to seek out coalitions with other States on various positions and 
working with the various administrators. He will be monitoring 
the Department's legislative activity and working with the various 
Divisions to follow the bills that effect their Division. Mr. Klotz 
stated that he would be contacting each Commissioner in the near 
future to get their thoughts on the various matters on what they 
feel are important and how he can assist them. 


Mr. Burco introduced Ed Hardt, Special Assistant for 
Transportation Policy Research and Special Studies. He mentioned 
Mr. Hardt's responsibilities are with the policy staff and 
with the internal advisory committee, and with the Commission's 
input on policy and plans develop policy positions that are pre- 
sented to the Legislature and that are represented in the national 
councils. 


Mr. Burco pointed out that Bob Hamilton was appointed to 
replace Ralph Sipprell, Liaison Engineer for the Highway Division, 
and that he will also retain his position as head of the Highway 
Permits Section. 


Mr. Burco reported that two workshops had been held 
recently, one with the Director's staff and administrators and the 
other with the principal administrators in the Highway Division 
and some members of the Director's staff. 


The following committees were formed: 


Priority Committee - To review how ODOT's priorities should 
be set, who should set them, how staffing levels should be 
set and how to deal with the bottlenecks that may occur. 


Project Scheduling Committee - To determine who should put 
projects on and off the schedule, how project changes 
should be communicated, how to track project development 
and how to relate the schedule to manpower needs. 


Staff/Line Committee - Try to more sharply define authority 
and responsibilities of staff and line personnel. 


Unity Committee - To explore practices and procedures that 
inhibit a closer relationship between the Highway Division 
and ODOT. 
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Mr. Burco said each of these committees involved participants in 

the workshop to work on problems that were identified as key to the 
organization. These committees will be reporting back next month. 
There was a mixed feeling, he said, on the part of the staff whether 
or not these exercises were of any value. Also, if the contribution 
of the consultants was or was not valuable. Some of the activities, 
exercises and concepts that were developed the first couple of days 
in each case were valuable in not only setting up workshops but in 
setting up some long-range understanding of issues. Mr. Burco 
mentioned that he was generally pleased with the results of the 
workshops. He said he felt the second workshop was highly productive, 
one worth the time and money that was expended. 


Mr. Burco reported on the Arthur Young and Company consult- 
ant contract which the Commission approved several months ago. He 
said the firm had representatives at the first staff workshop and 
is assisting the Department in terms of development of a plan. The 
consultants will also assist the Department in preparing for the 
next legislative session and in manpower and financial planning. 


Ed Stewart, head of the consulting firm's Portland office, 
was present and gave a brief report of their activities the past 
two months. He said they have been working with the management of 
the Department of Transportation, assisting in the development of 
a manpower plan and defining what the plan is going to be. He 
indicated their firm has been participating in discussions with 
the Department's management in the overall subject of what the ten- 
year document should contain and how to organize the Department's 
resources to get the job done in a short period of time. Mr. Stewart 
mentioned that a final manpower document will be produced by his firm 
in six to eight weeks. A financial backup package with a detailed 
definition will be available within a couple of weeks. 


Mr. Burco indicated the Department would like to ask for 
a presentation by the consultants at the November 23 Commission 
meeting on manpower planning and the financial package. 


The Commission confirmed Thursday, November 4, 1976, for 
their special meeting at the State Office Building in Portland to 
discuss the budget and the Willamette River Greenway. The Commission 
set Tuesday, November 23, 1976, as the date for their next regular 
monthly meeting in Salem. 


Ed Hardt handed to the Commission a schedule of review 
of the policy document. (Copy on file in the Commission's files, 
Salem. ) 


Mr. Burco said staff will be making a recommendation to 
the Commission at its November 23 meeting on a transportation plan. 
He suggested some kind of a working session in the early part of 
December for a markup of the plan and a policy document. The 
Chairman suggested that action be postponed on this matter until 
the November 4 meeting in Portland. 
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There was discussion concerning the schedule (flow chart) 
of the policy document. It was decided that the policy document 
will be given to the Commission on November 1 and hold a limited 
discussion at the November 4 meeting. It will be left open for 
comment and will be followed by a telephone meeting. The document 
will then be circulated to other State agencies. The Commission 
asked that this document not be released until they have had time 
to review it. This document will be discussed further at the 
November 23 Commission meeting. 


LEGAL 
No report. 
OPERATIONS 


Mr. Royer reported on the Federal Railroad Administration 
West Coast Corridor Study contract which the Commission discussed 
and acted on at its September 28, 1976 meeting. He said Mr. Burco 
wrote the Railroad Administration telling them the Department would 
like to renegotiate the contract around a new work program. This 
was followed up by a telephone conversation with the Administration 
and agreed that approximately $13,500 that has been expended by the 
Mass Transit Division will be available for Federal Railroad funding, 
providing they verify that the work is done. It was agreed the 
Department will provide a Project Coordinator for Oregon at the 
expense of the FRA, but they would hire a consultant to do the work. 
The Department will meet with the Administration in the near future 


to clarify the goals between the Department's coordinator, the 
Federal Railroad Administration and the consultant. Mr. Royer 
pointed out that the Department will proceed to recover the $13,500 
that has been expended by the Mass Transit Division in their study. 
In response to Commissioner Walsh's inquiry, Mr. Royer replied 

that Don Byard would be the Project Coordinator. 


Mr. Coulter introduced Walt Hart, Bridge Engineer, who 
will be the Region 1 Engiaeer while Ed Hardt is in Salen. 


Mr. Coulter mentioned that under Oregon law the Commission 
has the authority to lengthen or shorten the use of studded snow 
tires and the statutory date for the use of studded tires is from 
November 1 through April 30. Due to the snow in the mountain passes 
and the opening of the elk season, Mr. Coulter recommended that the 
use of snow tires be effective today, October 26, 1976. The 
Commission accepted his recommendation. 


Mr. Coulter introduced Bob Hamilton, Highway Division 


Permit Engineer, who will also be handling the Highway Division's 
liaison activities with the State Legislature. 
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Mr. Talbot presented for the Commission's consideration 
Notifications of Intent by property owners to make various types 
of improvements along the Rogue River Scenic Waterway. He indicated 
that the requests have been carefully investigated as to their 
compliance with the Scenic Waterways Act. The Commission acted on 
the following Notifications of Intent for reasons as stated in 
Mr. Talbot's letters to the Commission insofar as their authority 
under the Scenic Waterways Act is concerned: 


1) Approved a request from Fran Urban to construct a 
single family residence upstream from the Robertson 
Bridge on the left bank of the river in river mile 84 
in Josephine County. 


Approved a request from Carol Henneman to construct 
a single family residence just downstream from the 
Robertson Bridge on the left bank of the river in 
river mile 83 in Josephine County. 


Approved a request from Texasgulf Western, Inc., 
for preliminary exploration drilling in the area 
of the Alameda Mine in Josephine County. 
AERONAUTICS DIVISION 
No report. 
Mr. Burco announced that Paul Burket was recently elected 


President of the National Association of State Aviation Officials 
at its 45th Annual Conference held in Norfolk, Virginia. 


Mr. Moore gave a status report on the Roseburg MID experimental 
project. He mentioned the project started this month with two vans 
donated by automobile dealers in the community and drivers funded 
through a CETA Program, approximately $14,000 of State funds and 
the rest in local funds. It operates in five routes hourly, has a 
35¢ fare or a $10 monthly pass, and has an average ridership of 
161 passengers per day. 


MOTOR VEHICLES DIVISION 


No report. 


ie 


The Chairman recessed the meeting for ten minutes. The 
meeting reconvened at 11:15 a.m. 


Mr. Burco called on Larry Rulien to present the Transporta- 
tion Plan. (A draft of the plan entitled "The Decade Ahead" was 
previously mailed to the Commission.) Mr. Rulien referred to the 
various charts displayed on the walls, some of which were a result 
of some of the task forces efforts, the goals and objectives of the 
planning document and the highway element of the plan. 
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The Chairman mentioned the only position that the 
Commission can take on this matter is a recommendation for a level 
of construction and maintenance that serves the State and the 
2,250,000 registered vehicles. The plan means very little if there 
are no funds to support it. He indicated the Department has a two 
part plan: an adequate system and a system based upon the avail- 
ability of funds if those funds are not forthcoming. The “Shairman 
said he would propose that the Department ask the Legislature to 
consider legislation that will restore the adequacy of the highway 
system to serve the needs of the State regardless of the outcome of 
Ballot Measure No. 8 on November 2, 1976. 


Jack Rowland covered the functional classification of 
highway as it relates to classifying all the public roads in the 
State and as it relates to realigning the Federal Aid System. 


Bob Blensly discussed the perceived needs to build a 
highway program. He said it was felt desirable to place the 
construction activities into four catagories: preserving of 
existing pavement and structures, operational preservation, 
reconstruction and new construction. The task force came up with 
a total (without the jnterstate system) of 17% of the Six Year 
Program devoted to preservation of pavement and structures; 6% 
Operational preservation, 74% reconstruction and 3% new construction. 


Martha Hansen of the Deferred Maintenance Task Force 
reported on the reassessment of the continuation of the system in 
terms of pavement and how many overlays are needed. She referred 
to a chart covering the District Engineers’ survey of the assess- 


ment of the condition of the roads in their districts. (See 
afternoon session, page 1733 for continuation.) 


Chairman Jackson recessed the meeting at 11:55 for lunch. 
(The Commission and staff had lunch in the Blue Room, State Capitol, 
with the Public Utility Commissioner's staff.) 


The meeting reconvened at 1:40 p.m. 
DELEGATION 


Sid Tworoger, Fred Fried!i and Marv Windred of Lincoln 
City appeared before the Commission urging improvement of Highway 18 
(Salmon River Highway) in Polk and Lincoln Counties. Mr. Tworoger, 
owner of Surf Tides, mentioned this highway is heavily traveled 
and needs improvement. He told the Commission the Chamber of 
Commerce and the Oregon Coast Association are in favor of the one- 
cent gas tax. 


Mr. Friedli, owner of Rinehart Realty, Inc., requested 
improvement of Highway 18 from the junction of Highway 22 leading 
into Lincoln City. He mentioned there are no turnouts for the 
vehicles and the highway is very dangerous due to the heavy volume 
of traffic through the corridor which causes numerous accidents. 
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Marv Windred, stationery store owner, also asked for 
improvement of the highway. 


The Chairman informed the delegation that the Highway 
Engineer has had this matter under investigation and it is not 
known at this time what should or can be done until the investi- 
gation is completed. 


a ER 


Larry Rulien continued with the plan and introduced 
Jim Valentine who has been working on the structures. Mr. Rulien 
then introduced Bud George, Traffic Engineer, who is handling the 
operational preservation projects. 


Bud George reported on the safety and the capacity 
preservation projects which involve a statewide list of traffic 
signals, channelization, left-turn refuges and rock fall areas. 

He mentioned a need for the replacement of old-type traffic signals 
which are worn out. The backlog of requests is now for about 65 
traffic signals with an estimated cost of about 24 million dollars. 


The Chairman announced that the remainder of the meeting 
would be a work session. 


Larry Rulien handed to the Commission a sheet entitled 
"Decade Summary by Response" showing six responses of Highway 
programs with attachments of detailed information for each of the 
six responses. (Copy on file in the Commission's files, Salem. ) 
A brief description of each response is as follows: 


Response 1: No New Revenue (based on existing revenue 
sources without Ballct Measure No. 8). 


Response 2: Continued Full Federal Aid Program (based 
on additional revenue sufficient to match 
Federal Aid and carry out an adequate 
maintenance program). 


Prevent Further System Deterioration 
(based on sufficient additional revenue to 
overlay 350 miles per year and emphasize 
operational projects). 


Response 4: Catch-up on Deterioration (based on 
sufficient increased revenue to pick up 
the backlogof deteriorated pavements, 
structures and operations and then hold 
the line through the decade). 


Response 5: Undertake Some New Construction (based 
on sufficient additional revenue to catch 
up on the deteriorated condition of the system 
and undertake about 40 miles of new construction). 
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Response 6: Undertake More New Construction and 
Reconstruction (based on sufficient 
additional revenue to catch up on the 
deteriorated condition of the new 
system, undertake about 80 miles of new 
construction and place an emphasis on 
modernizing outdated or obsolete, or overly 
congested sections of highways, by 
reconstruction). 


There was considerable discussion among the Commissioners 
and staff concerning the programs listed under the various responses. 
The Chairman said the key interstate problem today is to finish 1-205 
and the second is to get the basic system back in shape. I-505 and 
T-82N are not critical and should be removed from Responses 2, 3, 4 
and 5, and leave them in Response 6. The Chairman said to submit 
a plan that will provide for the State an adequate base highway 
system and to make a realistic approach which would be somewhere 
between Responses 4 and 6. 


It was decided to present the budget to the Commission at 
their special meeting in Portland on November 4 and the plan at 
its regular meeting on November 23. 


The Chairman adjourned the meeting at 2:45 p.m. 
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TO: Oregon Transportation Commission 


NUTES OF _10-26-76 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
umber ame 


40511 Howell, Kenneth H. $ 6,000.00 
41987 Weddel, Gary & Shireen 7,499.00 
48686 Treharne, Evan R. & Viola, Heirs of 660.00 
48690 Southern Pacific Transportation Co. 350.00 
49172 Longview Fibre Company 1,600.00 
49336 Belles, Donald Ss. & Nadine D. 1,000.00 
49434 Baertlein, Howard & Lloyd (constr. permit) 0.00 
49437 Engel, Marlin (constr, permit) 0.00 
49438 Sayles, Dale M. (constr. permit) 50.00 

9 Transactions 17,159.00 


(2) 
construction of sewer facilitie 
in Jackson County. 
as a connection fee 

(Parks Branch) 


Agreement with Department 
park lands within McIv 


of a fish hatchery. 
allow State Parks to 
adjacent to McIver St 


By your duly adopted delegation order, you authorized me in my 
official Capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official _ 
records, 


Ses 4H. 
Bove LLY 7C Dated this 20 day otgezeaae “” 


Asst. Sate Hey. Engr. ‘Glenn - 


Oregon Transportatie Commission 


Aast. Hwy. 


bw — - A - 
ITES O 10-26-76 
Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PRORERTY OR OTHER 
DOCUMENTS RELATING TO ACQUISITION OF PROPERTY. 


Number Name Consideration 


40510 Moniz, Manual R. & Lucille $ 2,850.00 
40513 Beard, Leonard A. & Lulu M. 3,150.00 
40531 Campbell, Anna 4,650.00 
48786 Taggart, Charles J. & Josephine 1,350.00 
48938 Seufert, W. J. Land Company 500.00 
48972 Whitaker, Charles H., et al 34,500.00 
49429 Grunder, John (construction permit) 0.00 

7 Transactions 47,000.00 


Grant of 40' unrestricted access to Vona Faye Park at 
Station 540+20, on the southerly side of the Canby- 
Aurora Section of the Pacific Highway East in Clackamas 
County. The FHWA has approved. File 34971 


Modification of access restrictions for the Frank 
Warlick and Robert Harrington access at Station 331+65 
on the Umatilla-Hermiston Section of the Umatilla- 
Stanfield Highway in Umatilla County from private and 
limited agriculture to unrestricted. File 2339 


Second supplemental agreement with Warren Whiting for 
additional public service displays for new gazebos located 
in rest areas. This will extend the agreement to June l, 
1977. Maximum amount to be expended under second supple- 
mental agreement shail not exceed $2,500. 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


Engr. 


APPROVED 


DATE: 2 


i 
24 (Ve. 
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September 21, 1976 


LOz Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in accordance 
therewith for the Commission, I approved the action listed below by 
telephone on the dates shown and report these actions for your official 
records: 


(1) Grant of unrestricted access to DuWayne A. Donnelly at Station 
550+45 on the north side of the Canby-Aurora Section of the Pacific 
East Highway in Clackamas County for a consideration of $20,000.00. 
Approved September 1, 1976, subject to FHWA approvai which was 
given September 3, 1976. File 34973. 


Grant of unrestricted access at Station "A" 5+25 to Allen O. 
Maxwell, et al on the Judkins Point-Goshen Section of the Pacific 
Highway in Lane County. Owners will deed State a 50 foot strip 
of land as a consideration. Approval given September 1, 1976, 
subject to FHWA approval. 


Option with Lee L. and Emid Nichols for right of way on the Warren- 
Scappoose Section of the Columbia River Highway in Columbia County, 
valued at $27,050.00, with the State to convey to Grantor 1.66 
acres excess land from file 47676 and house from file 48751 for a 
consideration of $31,753.00. Approved September 21, 1976. File 


48788. 


Dated trishhY day of 


Glenn L. Jackson, Khairma 
Oregon Transportattion Cogmission 
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REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


Neo... ‘Prooct... . Sth.St.-15th.St..(Astorta) . « ea 
Type of Work 0,42. Mile Grade_& Pave. F.A, Proj. No. —M-4370(1)— 
County Clatsop Highway AU_4370 (Niagara Ave.) 
No, of Bidders a Low Bidder___R- A. Hatch Co., Bend 

Low Bid $_.2922999.00 _ 


Engineer's Recommendation: Reject all bids as being too high. 


No, 2. Project Glen Baker_Rd.-Lava Butte 
(Contract No. 8439) 
Type of Work _ 6.29 Miles Pa val a ee er ete aes uF) 08(12) _ 


Count 2 esenutes 2. Highway ___ The Dalle $ -California. 
No. of Bidders__ 4 Low Bidder __Babler_Bros. Inc..,_Portland aa. 


Low Big S—317-,105_00__ 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA. 


5 


No. project __N.«W. Garden Valley Blvd. at Stewart Parkway 


(Contract No. 8440) 
Type of Work__Iraffic_Signal_Installation_— F.A,Proj. No. _-_State_____. 


County Se ce Highway a 0u nty_Road fo. 308° 
No. of Bidders__3 _——— Low Bidder ___ Sims Flectric, Inc., Roseburg 
Low Bid S _ 21,399.00 


Engineer's Recommendations. Award to low bidder as soon as Douglas County © 
has assured the State the right-of-way has 
been acquired. 


APPROVED BY CHAIRMAN 
GLENN L, JACKSON 


pate_ 727 - 
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No. 4  Prowet...GO1d_ Fish Farm Ru.- Lebanon}... .. 2... Se aes 
(Contract No. 8441) 


type of Work 10.48 Miles Paving FA. Proj. No. F-10(1 
Beads ioe Ti Highway___oantiam _ 

Nec 4 Sees Ss 2 tice anater Morse Bros. Inc., Lebanon 

Low Bid S_463.. 41175 


Engineer's Recommendation: Award to low bidder as soon as approval jis 


received from FHWA. 


No. ___Q.___ Project __Lebanon Rd. Intchge,-Halsey Intchge.  —s— 


Type of Work ___Roads ide Improvement ...-._____F..A. Proj. No. 1-5-4 (83)216__ 


County ee an aes . Highway Lalit te 


No. of Bidders = = _. Low Bidder 


OE: oa ec: aoe 


Engineer's Recommendations: _ PROJECT WITHDRAWN 


No. © __ Project __Deadmans Pass Safety Rest Area _ 

(Contract No. 8442) 
Type of Work __ Water Supply System _Improvement _F.a. Proj. No. l-80N-6(62)228 
County ot Lee I ] a Ae Highway 0 ld_Orego OR is & 8 Sager! 
No. of Bidders 8s Low Bidder _ Loftus, Inc., Kennewick, WA 


Low Bid $_]02,.990,00—— 


Engineer's Recommendations 


Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


/ / 


DAT 7 nf 
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Ee Prower. Rainbow Lane and Patricia Ave, . 
(Contract No. 8443) 


Type of Work .. 2 on Mil es Grade & LL I rt ee F.A. Proj. No. OS-3401(1) 


County __Washi ng SRS SAB eee Highway Publi Me |, ERs 2 Ep ee 


No. of Bidders S. Low Bidder__C, G -Gredvig, Portland winkidbdactais aan 
Low Gid Si 84,174 aD hiceices 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA and Washington County and 
sum of $22,000.00 is deposited by County. 


On September 27, 1976, I accepted the State Highway 
Engineer's recommendations for award of the projects 

on which bids were received September 23, 1976, 

and authorized him to sign the contracts when conditions 
for the awards have been met. 


3 O14 
Dated this & day of 


Glenn L. Jacks 
Oregon Transpo on Commission 


A 
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Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 

the Commission, I approved the following supplemental agree- 
ment on September 28, 1976: 


Supplemental agreement with Multnomah County 
extending the original agreement to November 10, 
1976, for a program to study the Rocky Butte 
Jail in Multnomah County. 


A 
TO: Oregon Transportation Commission 10-26-76 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS OR OTHER DOCUMENTS RELATING TO PROPERTY ACQUISITION 


Number Name Consideration 


40525 Churchill, Alexander Burton & 
Alice Mae 3,200.00 
46377 Kohler, Ralph A. & Ella Mae 17,750.00 
48665 State of Oregon, Department of 
Fish and Wildlife 3,750.V00 
48772 Dahlgren, Sam W. & Mabel S. 2,550.00 
49178 Boise Cascade Realty Corporation 265.00 
49274 Wheelhouse, Jay L. & Janice M. 
Warick, Harold F. & Harrington, 
Robert E., C. P. 1,100.00 
49426 Deschutes County 00.00 
49435 Dean, Wayne D. & Louise M. 100.00 
8 Transactions 28,715.00 


Agreement with Big Eddy Water Company to terminate our 
agreements of December 8, 1961 and November 24, 1964 
when the City of The Dalles municipal water system 
commences to service the Maintenance site at The Dalles 
in Wasco County. Authorize J. B. Boyd to sign the 
agreement. Miscellaneous C & A 2549. 


(3) Supplemental throughway agreement with City of Portland 
covering construction of the remainder of 1-205 lying 
within the corporate limits of the City of Portland. 

(A companion agreement has been presented to Multnomah 
County for their consideration.) (Foster Road=Columbia 
River Section, East Portland Freeway No. 64) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 

oe” 


De 7, this 5S. 


Kast. State ery. apr. G 
Oregon Transpo! on Commission 


A 
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Oregon Transportation Commission 


Report of Action Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the action listed below and report this for your 
official records: 


On September 3, 1976, upon the recommendation 
of the State Highway Engineer, I rejected all 
bids for the Decker Road-Jackknife Creek Sec- 
tion of FAS B447 in Sherman County on which 
bids were received August 26, 1976. 


After reviewing the facts and upon the recom~ 
mendation of the State Highway Engineer, I 
accepted on October 4, 1976, the bid of J. C. 
Compton in the amount of $219,313 for the 
above-mentioned project and authorized the 


State Highway Engineer to award and sign the 
contract when Sherman County deposits $17,700. 
(Contract No. 8435) 


Glenn L. Jackson, 
Oregon Transport 
Dated this 


A 


TO: Oregon Transportation Commission 10-26-76 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


40523 Langhurst, Melvin W. & Mary L. $ 4,400.00 
47067 Weinman, Elsie 250.00 
49297 
49298 Buel, Keith K. & Barbara R. 725.00 
49373 Sauers, LaVern & Helen 50.00 
49443 Pye, Archibald & C. Rowena 0.00 
4-278.17 North Entrance Motel 2,400.00 
6 Transactions $ 7,825.00 


By your duly adopted delegation order, you 
authorized me in my official capacity to 
exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance 
therewith for the Commission, I approved the 
above item and report this action for your 
official records. 


‘4 Q-awt 
Dated this day of 


Rast. State Hwy. Engr 
Glenn L. Jackson, rman 
Oregon Transporta Commission 
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TO: Oregon Transportation Commission 10-26-76 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48851 Johnson, Theresa G. $ 20,050.00 
48927 Wroten, Tom et al 100.00 
49257 Chapman, William I. & Anna Mae 1,300.00 
49293 Tower Properties 00.00 
49294 Haupert, Hayden H. 25.00 
49295 Schmitz, Mary Martha 438.00 
49410 Ramsey, Clyde 125.00 
49432 Peavey Oil Company 00.00 

8 Transactions 22,038.00 


Agreement with Multnomah County for law enforcement functions 
at Rooster Rock and Dabney State Parks. State will pay County 
$15 per hou> for such services. State shall not be obligated 
to pay in any one fiscal year more than $20,000. Agreement 
effective April 1, 1976, and terminate on June 30, 1977. 
(Parks Branch) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve the actions listed above and 
report this action for your official records. 


Da&ed this /P 


5 ” 


+t. State Berg. Bnor 


Glenn L. Jackson, 
Oregon Transportatia émmission 


eee 


bate: (0 ~/$--26y, 


CONT Crew en wwe we Memmene 


WécGlikis.. .. Pitt aos. beaverton..latercnange....... .. 
(Contract No. 8444) 
Tyne of Work 0.61 Mile Roadside Improvement _F.a. Proj. No. 


TS TLS AE's bs | Oo Highway-_Beaverton=-Tigard 
No. of Bidders pera Low Bidder__UarMOony Gar rden: s, Portland 
tow Bid S_44,252,.80 


Engineer's Recommendation: Award to Low Bidder 


On October 11, 1976, I accepted the State Highway Engineer's 
recommendation for award of the above contract on which bids 
were received October 7, 1976, and authorized him to sign the 
contract. 


R 


10-26-76 


REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 
to award contracts when conditions have been fulfilled, I awarded 
the following contracts: 


1) Decker Rd.-Jackknife Creek Section of the 
East Kent Road in Sherman County. Bids received 
August 26, 1976. Contract No. 8435 awarded 
October 8, 1976, to J. C. Compton Co., 
McMinnville, at $219,313. 


Paving on the Glen Baker Rd.-Lava Butte Section 
of The Dalles-California Highway in Deschutes 
County. Bids received September 23, 1976. 
Contract No. 8439 awarded September 28, 1976, 
to Babler Bros., Inc., Portland, at $317,105. 


Traffic signal installation on N.W. Garden 
Valley Blvd. at Stewart Parkway in Douglas 
County. Bids received September 23, 1976. 
Contract No. 8440 awarded September 28, 1976, 
to Sims Electric, Inc., Roseburg, at $21,399. 


Paving on the Gold Fish Farm Road-Lebanon 
Section of the Santiam Highway in Linn County. 
Bids received September 23, 1976. Contract 
No. 8441 awarded September 28, 1976, to 

Morse Bros., Inc., Lebanon, at $463,411.75. 


Water supply system improvement in the 

Deadmans Pass Safety Rest Area on the Olid 

Oregon Trail in Umatilla County. Bids 

received September 23, 1976. Contract No. 

8442 awarded September 28, 1976, to Loftus, Inc., 
Kennewick, Washington, at $102,990. 


Work on the Rainbow Lane and Patricia Avenue 
Section of Public Roads in Washington County. 
Bids received September 23, 1976. Contract 
No. 8443 awarded October 12, 1976, to 

C. G. Gredvig, Portland, at $84,174.50. 


H. 5 Coulter, State Highway ,Engineer 
Dated this /Y_ day of C-Le ha, 1976 


_B 


10-26-76 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to accept 
contracts completed according to specifications, = accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


Robert H. O'Hair & Sage Hen Hill-Hines, September 29, 1976 
O'Hair Const. Co., Harney County 
No. 8197 


Babler Bros., Inc., Arlington Intchge.-Irrigon September 29, 1976 
No. 8047 Jet., Gilliam and Morrow 
Counties 


F. H. McEwen Constr., Goshen-Cottage Grove, September 30, 1976 
No. 8212 Lane County 


Roy L. Matchett, Inc., Warner Rock Production, October 6, 1976 
No. 8346 Lake County 


Hamilton Electric, Inc., Fern Valley Road and Valley October 6, 1976 
No. 8312 View Road, Jackson County 


Clark Painting Co., Siletz River Bridges Mainte- October 6, 1976 
No. 8297 nance, Lincoln County 


Cascade Construction Hubbard (5th St.), Marion October 15, 1976 
Company, Inc., County 
No. 8390 


Robert H. O'Hair & a. 5.3 to M.F...15.3 Voter, October 19, 1976 
O'Hair Const. Co., Riley-Lake Co. Line, 
No. 8220 Harney County 


October 19, 1976 <= C1..2eg— 


. Coulter, State Highway Engineer 


TO: 


SUBJECT : 


B 
10-26-76 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me, 
I approved the following items and report this for the Transporta-~ 
tion Commission's records: 


1) 


On September 29, 1976, approved the installation 
of a YIELD sign at McNary Junction on the Columbia 
River Highway and Umatilla-Stanfield Highway in 
Umatilla County and approved the removal of a 
MERGING TRAFFIC sign at this location. 


On September 29, 1976, approved a 40 MPH speed 
zone on the Corvallis-Lebanon Highway from M.P. 
9.70 (0.44 mile west of the I-5 overcrossing) 
to M.P. 10.40 (0.26 mile east of the I-5 over- 
crossing) in Linn County. See Speed Zone Order 
No. 734. 


On September 29, 1976, approved a 45 MPH speed 
zone on the Oregon Coast Highway in Curry County 
from M.P. T299.16 (500 feet south of Silver Butte 
Road) to M.P. T299.95 (morth city limits of Port 
Orford. Rescinds Speed Zone Resolution No. 457 
dated May 28, 1964. See Speed Zone Order No. 
735. 


On October 8, 1976, approved prohibiting parking 
on both sides of the Cascade Highway North No. 68 
from S.E. Lambert Street (M.P. 6.86) to S.E. King 
Road Avenue (M.P. 8.23) in Multnomah and Clackamas 
Counties. 


. §. Coulter, State Highway Enginer 
Dated this /¥ day of October, 1976 


H 


October 1976 


TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 
Under Delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right 
of Way Engineer (Administration Order No. 18), 1 report that 


I have taken the following actions for your official records: 


1) Service contract 76-010 with Oregon-Washing ton Railroad 


& Navigation Company at North Randolph Street in Portland. 


Agreement RR 844. Approved September 1, 1976. (16-12) 


Sale of 2.26 acres excess property on the Myrtle Creek- 
Canyonville Section of the Pacific Highway in Douglas 

County for 4 minimum consideration of $2250.00. _ Approved 
October 6, 1976. File 47796 (16-43) 


Grant of Access to Theodore and Edith F. Pallister on the 
Mt. Angel-Silverton Section of the Hillsboro-Silverton 
Highway in Marion County. Approved by Mr. Jackson August 


12, 1976, was signed October 6, 1976. File 38661 (16-45) 


Sale of 1.24 acres excess property on the Crooked River- 
Terrebonne Section of the The Dalles-California Highway 


in Deschutes County for 4 minimum consideration of $2500.00. 


Approved October ll, 1976. File 6115 (16-43) 


Service contract 76-026 with Southern Pacific Transportation 
Company for grade crossing protection devices at Winchester 


Street in Roseburg, Douglas County. Agreement RR 848. 
Approved October 15, 1976. (16-12) 


Grant of Access to Vona Faye Park on the Canby~-Aurora 
Section of the Pacific vighway East in Clackamas County. 
Approved by Mr. Jackson September 29, 1976, was signed 
October 15, 1976- File 34971 (16-45) 


Dated this 


October 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Assistant 
Right of Way Engineer in the absence of the Right of Way 
Engineer (Administration Order No. 18), I report that I have 
taken the following actions for your official records: 


1) Right of Way Service Agreement with the City of Hermiston 
in connection with the expansion of the Hermiston Airport, 
Umatilla County. Approved October 12, 1976. Misc. C & A 
5899. (16-69) 


Right of Way Service Agreement with the City of Portland 
for the NE 68th-NE 81st Avenue Section of NE Halsey Street. 
Approved October 13, 1976. Misc. C & A 5830. (16-69) 


Sale of 4.2 acres excess property on the Bucks Corner- 
Stanfield Junction Section of the Old Oregon Trail Highway 
in Umatilla County for a minimum consideration of $4900.00. 
Approved October 13, 1976. File 38136 (16-43) 


Dated this / va day of ( Velrber 1976 


)Z 
(ZHxtLlz2 " 
John BR. Oakes, Assistant Right of Way 
4 Engineer 


D 
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REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant trial at trial demand Verdict 


Helen Becker $2,325 $2,000 $5,500 $2,100 


L-7252 

R-48423 

Section: Grande Ronde River Bridge 

Highway: Wallowa Lake 

County: Union 

Approved by: Walter L. Barrie Date: October 12, 1976 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
_______ Cause of Action Plaintiff Judgment 


Je fendant 


Levell Peters Property Damage $ 268.77 $ 268.77 
L-7180 


Atto Fees: $ ; Court Costs: 
a 


County: Multnomah 


Lucille Willaughby Property Damage $1,759.67 $1,750.67 
L-7179 
Attorney Fees: None Court Costs: $46.69 
County: Marion 

_ Kenneth Branham Property Damage $ 316.91 $ 316.91 
L-7178 


Attorney Fees: $100.00 Court Costs: $31.30 
County: Wasco 
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REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 

of or 
Plaintiff Cause of Action Plaintiff Judament 
ee nnn ACtiAn _ Plaineier ment 
Burch Judson Declaratory Voiding of State was 

Judgment a City in named but 
approving a did not 
conditional appear, 


use permit 
L-7058 


County: Lincoln 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant Cause of Action Plaintiff 
UF At Pathe 


State of Oregon Deborah J. Cline Property Damaqe $507.53 


L-7282 
County: Multnomah 
Disposed of by: Settlement Of $507.53. : 


D 


10-26-76 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7378 Ernest Anderson V. State of Or 


eaon, et al: This lawsuit 
arises out of an accident that occurred on Sentember 26, 1974 he- 
tween a vehicle driven by nlaintiff and a vehicle driven hy Earl 
Narren. Plaintiff alleges that the Hiahway Division emolovee fol- 
lowed too close and did not maintain proner control and was drivina 
at an excessive speed. The amount of the lawsuit is $19,362.29. 
The matter has been referred to the State's insurance carrier for 


the defense of the State. (South Sixth Street and Altamont Street, 
City of Klamath Falls, Klamath County) 


D 
10-26-76 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 


MADE AND COLLECTED BY TATE HIGHWAY LEGAL DEPARTMENT 


Period From _ Thru September 3( 


Aware 
AMOUTLC 


Claims Pending at Beginning, 


Claims Pending at End of Period 


Money Collected During Period 


Installment Payments oe ORS 
Compromise Payments _ See 10,000.00 
Payments in Full As 36,309.85. 


47,350.86 


Claims Abandoned During Period 


Damage Cases (Actions Filed get s 54,902.65 


Uncollected Judyments : am g. 29,141.29 


E 
10-26-76 


TO; Oregon Transportation Commission 


SUBJECT; Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


(List of apportionments on fi 
Salem. ) 


On October 29 , 1976, $ 1,600,869.63(12 percent of the 
Highway Fund) was distributed to the cities for the 
month of Sept. , 19 76. 

(List of apportionments on file in Commission Files, 
Satan. ) 


y a a a een en 
V. E. Skoog/ Controller — 
Highway’ Division 


Attachment 

cc: Robert Burco 
H. S. Coulter 
John Earley/Att. 


F 
10-26-76 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


Pursuant to authority delegated to me, lI approved the following 
Petition for Street Vacation and report this for the Transpoi ta~ 
tion Commission's records: 


On September 13, 1976, approved a Petition 

for Street Vacation covering a portion of 

S.W. Dickinson Street (Tax Lot 1 of Lots 1&2 
Cedar Crest) - Tryon Creek Park, City of 
Portland, Multnomah County. (File 45385) 


Dated this 74 day of Bei-fee. 1976 


ow 


L. W. Rulien 
Program Management Engineer 


G 


7 INTEROFFICE MEMO 
STATE OF OREGON 10-26-76 


DEPARTMENT OF TRANSPORTATION 


Mr. Dennis H. bi Admini 
Mass Transit Division 


ORHGON we, PM COMMISSION PATE: October 14, 1976 


esac Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority delegated to 
me to approve and sign contracts, I have taken the following actions 
since my last report to you on September 17, 1975. 


_- A contract with the Urban Mass Transportation Administration 
to administer and disburse $248,300 of federal funds for the 
purchase of capital equipment to be used in transporting 
elderly and handicapped persons. Local match of 20 percent 
is specified for a total budget of $310,375. (October 22, 1975) 


Under the above federal program for Elderly and Handicapped 
Capital Equipment Grants, agreements have been signed to 
purchase 25 vehicles and auxiliary equipment such as wheel- 
chair lifts and radio dispatching systems with the following 
sixteen organizations: 


North Lincoln Council on Aging, Inc., Lincoln City (April 7, 1976) 
Senior Citizens Area Transit, Inc., Grants Pass (August 16, 1976) 
Sunrise Enterprises, Roseburg (April 8, 1976) 

Senior Activity Center, North Bend (May 10, 1976) 

Columbia County Council of Senior Citizens (April 9, 1976) 

Special Mobility Services for Clackamas County (June 21, 1976) 
Special Mobility Services for Washington County (June 21, 1976) 
Mid-Willamette Valley Council on Aging, Salem (May 14, 1976) 

Metro Mobility, Inc., Gresham (August 18, 1976) 

Treasure Valley Opportunities, Ontario (July 1, 1976) 

Waverly Children's Home, Portland (April 12, 1976) 

Shangri-la, Inc., Salem (June 16, 1976) 

Columbia Gorge Rehabilitation Center, Hood River (April 22, 1976) 
New Day Enterprises, La Grande (April 9, 1976) 

Yamhill County Council on Aging (May 22, 1976) 

Willamette Valley Rehabilitation Center, Inc., Lebanon (May 17, 1976) 


Four agreements for the administration and implementation 
of two-year rural transportation demonstration programs 
funded by the Federal Highway Administration with the 


following local organizations (which provide all matching 
funds) : 


Forest Grove Senior Center, Inc. - $92,370 federal (July 1, 1976) 
funds, total grant budget $143,060 


61-125-1387 
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City of Reedsport, federal funds - $40,800, (July 12, 1976) 
total grant budget, $47,002 


Metro Mobility, Inc., Gresham, federal funds WJuly 5, 1976) 
$100,000, total grant budget, $154, 266 


Clackamas County, federal funds - $112,000 (July 13, 1976) 
total grant budget, $182,414 


A contract with Lane Transit District to provide local match 
of $275,000 for the legislatively authorized purchase of buses. (May 6, 


A contract with the Tri-County Metropolitan Transportation 
District (Tri-Met) to provide local match of $677,000 for the 
legislatively authorized purchase of buses. (May 12, 1976) 


An agreement with the Public Utility Commissioner for 
execution of a portion of the legislatively authorized 
Willamette Valley Rail Study work program at a maximum 
cost of $6,800. (May 28, 1976) 


A contract with the Urban Mass Transportation Administration 
for $40,000 to continue a Technical Resource Program for 
transit planning assistance to smaller communities. (July 28, 1976) 


An amendatory agreement with the Rogue Valley Transportation 
District allowing for the return of unobligated funds under 
a prior contract should the District be found to have been 
organized improperly. (December 15, 1975) 


A contract (acting as the recipient) with the Urban Mass 
Transportation Administration to receive and disburse 
$465,925 of federal operating assistance funds to the Lane 
Transit District (the grantee). (May 12, 1976) 


A contract (acting as the recipient) with the Urban Mass 
Transportation Administration to receive and disburse 
$318,845 of federal operating assistance funds to the City 
of Salem (the grantee). (July 20, 1976) 


The following contracts were signed after approval by either the 
Commission or the Chairman: 


-- Small Area Experimental Projects: 
City of Ontario, $3,962 (April 28, 1976) 


United Senior Citizens of Bend, $6,680 (July 9, 1976) 
City of Roseburg, $14,025 (August 4, 1976) 
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An agreement with Arthur's Reporting service for written 
transcripts of the public hearings required by the Rural 
Highway Public Transportation Demonstration Program at 


a maximum cost of $1,500, (December 10, 1975) 


November 4, 1976 
Portland, Oregon 


The Oregon Transportation Commission held a special 
meeting at 9 a.m. in Room 36 of the Portland State Office Building. 
Notice of the special meeting was made by press release to the 
newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

H. S. Coulter, State Highway Engineer 

David Talbot, State Parks Superintendent 
Walt Barrie, Chief Counsel 

C. W. Head, Manager, Commission Services 


There were others present including DOT staff members and 
representatives from the news media. 


The Commission and staff discussed the defeat of Ballot 
Measure No. 8 which would have increased gas taxes one cent per 
gallon and weight mile taxes paid by trucks and buses by 26 percent. 


Mr. Burco handed to the Commission a colored map of the 
State showing the outcome of Ballot Measure 8 by counties. He 
pointed out that the Portland and Salem metropolitan areas, Deschutes 
and Clatsop Counties were all over 50 percent in favor of the 
measure. There was a weaker support in Douglas County and other 
portions of Southern and Eastern Oregon. The Chairman said it 
appears that the voters are under the impression that a portion of 
their highway dollars are going to mass transit and other nonrelated 
highway funding. He said the Department's major objective should be 
to appeal to the Legislature to relieve the Department's budget of 
nonrelated highway activities in order that these funds be used for 
construction and maintenance. 


Mr. Coulter mentioned that copies of four alternate 
highway budgets had been mailed to the Commission for their review. 
He presented to the Commission copies of the budget which lists 
1973-75 actual expenses, the estimated expenses for 1975-77, 1977-79 
base budget with no additional revenues and the base budget with 
State Police transfer. (Copy of budget on file in the Commission's 
files, Salem.) 


Mr. Coulter went through the seven-page budget which 
shows the consolidated summary of revenues and disbursements, 
construction and real property purchasing, maintenance of highways, 
bridges and related activities. There was considerable discussion 
between the Commission and staff as Mr. Coulter was explaining the 
various categories in the budget. 


= 1761 - November 4, 1976 


The Commission adopted the budget for the 1977-79 
biennium without any consideration to a change in the allocation 
formula, and to ask the Legislature through the Executive Depart- 
ment to fund the State Police programs relating to public safety 
and energy conservation with General Funds. The amount of these 
programs is estimated to be $22.7 million which would be transferred 
from the Highway Fund and is shown as a transfer in the 1977-79 
biennium Highway budget. In addition to the above, the Chairman 
said the Department will ask the Legislature that the amount of 
$500,000 in the budget for out of state advertising be charged to 
the General Funds and that the Legislature will be asked to deter- 
mine a policy of whether or not the Department is in the tourist 
business or out of it. He said if the State is going to compete 
with other Western States in tourism, more funds will be needed. 
Also, the Department will ask for $2,000,000 for acquisition and 
the development of the State Parks program to be taken from the 
General Fund. 


Ed Hardt handed to the Commission copies of the latest 
draft document entitled Oregon Transportation Commission Policies, 
1976. He referred to two policy areas on pages 35 and 40 under 
the Transportation Services Coordination and the Department's role 
with the private sector. Discussion sheets have been added to 
these pages for the Commission's review as there is some amount of 
controversy. Following discussion of several portions of the 
document, it was decided to place this item on the November 23rd 
agenda. 


Larry Rulien gave a brief report concerning the various 
plan proposals for the 1977 Legislature. The Chairman said the 
outcome of Ballot Measure 8 does not change anything insofar as 
these responses are concerned. He mentioned a program is needed 
to put the highway system into a condition to serve the needs of 
the State. This program was developed around alternate 5 because 
it was felt that that gave Oregon the type of system that would 
serve the present and growing needs year by year. 


It was the Commission's feeling that the Department should 
proceed as part of its report to the Legislature with a recommenda- 
tion that indicates the amount of money that it is going to take 
to do the type of job that gives the State an adequate highway 
system. 


The Chairman reconvened the meeting at 10:30 a.m. after 
a 10 minute recess. 


Mr. Talbot presented to the Commission copies of a 
proposal for the Willamette River Greenway dated November 1976 
and gave a brief background of the plan. He said the temporary 
boundary that is in effect now is 88,000 acres. After reviewing 
the boundary as it is on the ground today, working closely with 
local government, citizen groups, Governor's Committee, staff came 
back with a proposal of approximately 51,000 acres. As a result 
of public hearings, other public input and the Governor's Committee, 
it is now reduced to 49,982 acres within the Greenway. 
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Mr. Talbot mentioned the Governor's Committee has reviewed 
the boundary mile by mile and pointed out that the law directs the 
Department of Transportation to submit a plan or segment to the Land 
Conservation and Development Commission. The proposal today is to 
forward to LCDC 10 segments of the Greenway proposal for their 
processing and try to resolve the conflicts between the two plans. 

He then handed to the Commission copies of letters from the following 
10 units of government and commented on each letter: Columbia County 
and City of St. Helens, Multnomah County, excluding City of Portland, 
City of Milwaukie, City of Gladstone, Yamhill County, excluding City 
of Dundee, City of Salem, Benton County, excluding City of Corvallis 
and North Albany, Lane County, including City of Eugene but excluding 
Cities of Springfield and Cottage Grove. (Letters on file in the 
Commission's files, Salem.) 


Ms. Adrianne Brockman of the Governor's Committee on the 
Willamette River Greenway was present. She said the Committee has 
held work sessions, public meetings and have reviewed all the aerial 
photographs and that they are asking the Commission to support sending 
the 10 segments to LCDC so they can begin the hearing process. 

Ms. Brockman mentioned that there were members of the Committee 
who do not support various segments of the boundary, but they will 
represent themselves today. 


Chairman Jackson complimented the Committee on the amount 
of time and effort that they have put into the Greenway plan. 


Morris Majors, Yamhill County Commissioner, was present and 
said the County is about 90 to 95 percent in agreement with the 


Greenway Committee relating to the boundaries in Yamhill County. 


Dave Talbot said Gladstone City Councilwoman, Cherie Sutton, 
was scheduled to appear but was not in the audience. 


Mrs. George Van Leeuwen, also present, asked the Commission 
to very carefully consider George Van Leeuwen's minority report in 
the decisions they make. (Copy of Mr. Van Leeuwen's minority report 
in the Commission's files, Salem.) She also said on behalf of the 
Green Rights Association that there are a number of local govern- 
ments who feel they have not received cooperation from the State 
Parks Branch as required by law and this would be the major objection 
of this Association of the State going ahead and adopting the staff's 
proposed boundary rather than the local governments proposed boundary 
in many of the areas. 


Commissioner Brix said he would like to receive the 
Port of Portland's input concerning the Port lands. 


The Commission gave their approval for the Department 


to transmit the segments as mentioned above to the Land Conservation 
and Development Commission without any recommendation. 


November 4, 1976 


The Chairman adjourned the meeting at 11 a.m. 


Commissioner 


yo 
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Comfhhissioner 


Commission Services 
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November 23, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their formal 
meeting at 10 a.m. in Room 122 of the Transportation Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the general and local circulation throughout the State. Present 
were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

David Talbot, State Parks Superintendent 
Paul E. Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Manager, Commission Services 


There were other staff members present including repre- 
sentatives from the news medic. 


The Commission unanimously approved the following items 
on the consent calendar: 


1) Minutes of the meetings of October 26 and November 4, 1976. 
2) Abandoning the following ten claims for damages to State 


Highway facilities and vehicles totaling $7,409.32. (Claims 
do not warrant further action toward collection. ) 


Name Amount Damage 


Eugene M. Shaiberg $ 544.41 Guardrail 

Raymond L. George 533.53 Guardrail 

Edwin E. Stewart 703.48 Rock Wall 

Richie Dean Thornton 437.91 Cleanup of spilled 

wheat 

Morris D. Macomber 1,384.06 Sign 

Greg L. Wildman 700.45 Guardrail 

Wildish Construction 334.63 Fence 
Company 

Pamela K. Laton 704.31 Impact attenuator 

Moses Mayfield 385.95 Guardrail 

Manuel Mena and 1,680.59 Snake River Bridge 
Yolanda Rodriguez 


November 23, 1976 


Request from the Public Utility Commissioner for a 
sign with the legend "DO NOT STOP ON TRACKS". 
(Signs will tend to eliminate the hazard caused 

by vehicles stopping on railroad tracks when the 
tracks parallel a major arterial. ) 


Survey for the Comstock-Anlauf Section of the 
Pacific Highway in Douglas County. (Highway 
Corridor and Design Resolution No. 424 which 
resolution is on file in the Commission's files, 
Salem. ) 


Placing on the Six Year Program for a future bid 
opening the West Fremont Interchange Ramp and 
Connections of the Stadium Freeway in Multnomah 
County. Project will consist of safety improve- 
ments to the existing westbound ramp connection 
from I-405 to N.W. Vaughn Street and rehabilitation 
of N.W. 22nd Avenue between N.W. Vaughn and N.W. 
Thurman. 


Agreement with Klamath County covering the traffic 
Signal at the intersection of Shasta Way and the 
Klamath Falls-Malin Highway. County will care for 
future power consumption and State will be responsible 
for maintenance of signal. 


Agreement with City of Ashland covering the traffic 
Signals at the intersections of the Rogue Valley 
Highway at Wightman Street and the Green Springs 
Highway. State to be resporsible for maintenance 
and City to pay for power costs. 


Resolution declaring necessity of certain real 
Property for public purposes and authorizing condem- 
nation. (Condemnation Resolution No. 2653 on file 
in the Commission's files, Salem. ) 


Increase in project authorization in the amount of 
$83,372.10 on Contract No. 8072, Memaloose Safety 
Rest Area, Columbia River Highway, Wasco County. 
(Waybo, Inc.) 


Two requests for Urban System Projects as follows: 


a. Preliminary engineering project to 
prepare final plans for construction 
of a four-lane section on 158th Avenue 
and Jenkins Road (Cornell Road-Murray 
Boulevard), Washington County. Federal 
Funds $104,060. State's share $8,470. 


Progress Interchange Offramp to Scholls 
Ferry Road at the Beaverton-Tigard Highway, 
Washington County. Federal Funds $301,000. 
State's share $49,000. 
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Request for a Federal Aid Secondary Project and a 
request to cancel a previously approved project as 
follows: 


a. Replacement of a deficient bridge 
spanning the Applegate River on Fish 
Hatchery Road in Josephine County. 
Federal Funds $454,080. State's 
share $36,960. 


Cancellation of a previously approved 
project on Cornelius Pass Road from 
Croeni Road northerly to the Multnomah 
County Line in Washington County. 


Financial aid to municipalities program grants to 
three cities as follows: 


a. City of Pendleton - paint 
for airport marking 


City of Corvallis - 50% of $2,341 
sponsor's portion of an 
airport master plan 


c. Port of Hood River - 50% of $1,242 
sponsor's portion of an 
airport master plan 


Resolution accepting Amendment No. 1 to the Grant 
Offer from the Federal Aviation Administration for 
the independence State Airport for an Airport 
Development Aid Program Project No. 7-41-0027-01 
that increases the total grant amount from $100,779 
to $110,856.90 and authorizing Director to sign 
resolution. (Aeronautics Miscellaneous Resolution 
No. 8A on file in the Commission's files, Salem. ) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem. ) 


Chairman of Oregon Transportation Commission Exhibit 
State Highway Engineer and Deputy Exhibit 
Right of Way Engineer and Assistant Exhibit 
Chief Counsel Exhibit 
Controller Exhibit 
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The following informational reports were previously 
submitted to the Commission: (Copies on file in the Commission's 
files, Salen. ) 


Highway Beautification Program 
Mt. Hood Freeway Properties 


DIRECTOR'S REPORT 


Mr. Burco recalled that the Commission at their November 4, 
1976, special meeting made a request to the Governor that $22,000,000 
for the State Police be transferred from the Highway Fund to General 
Funding. Also, the Commission had reaffirmed the request for some 
limited amount of General Funding for the Parks program for construction 
and acquisition and the request for some partial funding of the tourism 
program out of the General Funds. 


He said that during the past several weeks the staff has 
worked with the Governor's Office and the Executive Department in 
terms of budget reviews. He indicated the Governor's budget will be 
released on December 1, 1976. The Governor was favorable towards 
a partial funding of the State Police out of the General Fund. It 
was Mr. Burco's understanding that there would be some General 
Funding support for Parks, the tourism program and for the State 
Police. 


George Bell reported on the gas tax Ballot Measure 8 which 
was defeated 52 percent to 48 percent at the November 2 election. 
He handed to the Commission colored maps of the State showing the 
ouccome of the voting, a Summary of voting pattern analysis, 
regional voting analysis and a comparison of yes vote percentages 
between selected County - City pairs. (Copies of reports on file 
in the Commission's files, Salem.) Mr. Bell pointed out that the 
metropolitan areas and the Willamette Valley were in support of 
the measure. He said the cities voted for the tax, but the counties 
voted against it. 


Chairman Jackson presented to Gerald K. Drummond, President 
of the Tri-Met Board of Directors, and Steve McCarthy, Assistant 
General Manager of Tri-Met, a check in the amount of $677,000 from 
the State General Funds. Mr. Moore stated the 1975 Legislature had 
made appropriations for public transportation purposes to provide 
for additional equipment. He said these funds will assist Tri-Met 
in paying for 100 new buses. The check is part of the State Mass 
Transit Division's program to provide part of the local match for 
capital grants from the Federal government. He indicated this is 
the first year such a program has been implemented for mass transit 
on the State level. 


Max Klotz mentioned the following bills have been submitted 
to the Executive Department and have been approved by the Legislative 
Interim Committee on Intergovernmental Affairs, which will be pre- 
sented to the next Legislature: 


(Continued on next page) 
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1) Increases aviation gasoline tax from two cents to 
three cents per gallon and reduces the gas tax refund 
from one cent to three cents per gallon. 


2) Reduces the tax refund on the purchase of aircraft 
fuel by two cents rather than one cent per gallon. 


3) Increases aircraft registration fees, sets registration 
fees on value of aircraft rather than one fee for all. 


4) Authorizes the Department of Transportation to contract 
for nonexperimental public transportation services. 


5) Changes Mass Transit Division name to Public Transit 
Division. 


Mr. Klotz said three committees have been established: 
Administration and Housekeeping, Finance and Policy to work on the 
proposed legislation that has not yet been submitted to the Executive 
Department. (List of committee members and description of bills by 
Divisions are on file in the Commission's files, Salem.) 


Mr. Burco referred to the Transportation Commission Policy 
Document which was previously submitted to the Commission in draft 
form. He mentioned that Ed Hardt will be presenting it again today 
for a review and that staff is asking for Commission approval to 
release the document as a draft to circulate to other age:cies for 
their critical review. 


Mr. Hardt introduced the Policy Review and Writing Team 
that had done the work on this policy document. 


Mr. Hardt read the policies from the November 1, 1976 
draft to the Commission with discussions on the following pages of 
the document: 


1) PAGE 23: Concerning the "development of the energy conservation 
program,’ Chairman Jackson said that the Department should cooperate 
but not activate an energy conservation program. 


Mr. Burco said the Commission had also raised a question 
whether the Commission should be concerned over the "financial 
difficulties of local areas" as indicated on page 23. 


2) PAGE 30: 


Policy: The Department will respond to requests from public 
agencies and private organizations for assistance in providing 
alternatives to increased highway construction, high fuel consumption 
and the lack of transportation for the mobility disadvantaged citizen. 


The Chairman said due to the financial limitations facing 


the Department, this should be amended to read "The Department will 
attempt to respond to requests from. ..." 
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3) PAGE 34: 


Policy: The Department's facilities, services and activities 
will respect the environment, socio-economic integrity of communities 
and the desires of communities as incorporated in comprehensive land 
use plans. 


The Chairman said the policy statement should be revised 
somewhat to emphasize the fact that the Commission has a basic 
responsibility in the field of transportation that cannot be 
subjugated by localized situations that might have a direct effect 
on the overall State plan. 


4) PAGES 36 and 37: 


Policy: The concept of assessing user fees in proportion to 
cost responsibility will be continued for highways and be applied 
to other modes where feasible. User fees collected from a particular 
mode (highways or aeronautics) will be expended primarily for the 
benefit of the users of that mode. 


Policy: The Department will continue to finance the construction, 
improvement, maintenance and operation of transportation facilities 
primarily from user fees. Where user fees are insufficient to 
accomplish the tasks of the Department, the Department will consider 
increasing fees or reducing service. 


The Chairman indicated the policy should be revised so it 
is not confining highway user fees strictly to highway construction 
or maintenance as the funds go to other programs, such as parks, 
bicycle trails, etc., as mandated by the Legislature. 


5) PAGE 40: 


Policy: Competition in the market place should prevail as the 
principal economic regulator of transportation, however, it is recognized 
that some needed services cannot provide a reasonable return on 
investment and some government assistance may be needed. In these 
instances the operator should first be encouraged and assisted in 
using available means to increase his return before resorting to 
more substantive assistance. The operator has a responsibility to 
match theseefforts by efforts of his own to improve service. 


There was considerable discussion concerning the wording 
of this policy and the Commission asked that this policy be removed 
for the time being. 


The Commission approved releasing the document as a draft, 
after the above changes have been made, and to circulate to other 
State agencies. Mr. Burco stated the final document will be 
presented to the Commission for their approval on December 21, 1976, 
for delivery to the Legislature in January, 1977. 
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Larry Rulien gave a brief update of the plan document 
which contains a variety of program levels broken down by Responses 1 
through 6. (Copies of the document were given to the Commission, 
and a copy is on file in the Commission's files, Salem.) He said 
a statewide map showing the condition of the pavements, structures 
and operational type of improvements for each county is now being 
prepared and will be a part of the policy document to be presented 
at the December Commission meeting. 


Mr. Klaboe mentioned that the Department still has an 
obligation to show what the cost of taking care of the State Highway 
System will be and should be and are looking at new ways of financing 
the highway needs. He said the deficit over the next four years is 
approximately $585,000,000 for the recommended Response 5 (close to 
Response 5) that the Commission previously chose. As an example, 
one of the alternates as a method of financing a portion might be 
a two-cent gas tax increase, a ten-cent cubic inch displacement-type 
tax plus en equivalent weight-mile tax increase. He pointed out a 
package o1 this type over a four-year period compared to $585,000,000 
would give $134,000,000 which is a long way short of the needs on a 
system even with that type of package. 


Mr. Klaboe commented on the Jones Bill which was introduced 
and then died at the end of the last Session of Congress. If pre- 
sented again and passed, it would make the primary Federal allocation 
approximately two and a half times more than it is at present. This 
would give Oregon approximately $105,000,000 more in a four-year 
period which is still a long way short of the $585,000,000. He 
mentioned another plan if the Federal Government would let the States 
that are primarily finished with their Interstate Program to use 
some of the interstate funds on their primary and secondary systems. 
Still another possibility of additional money would be to take some 
portion of that increased gas tax and dedicate it legislatively to a 
bond issue. Alternate financing proposals will be covered later. 


PUBLIC COMMENTS 


Henry Wolf, Leo McLachlan, Robert McWilliams and Vic Miller, 
all of Lincoln City Twenty Miracle Miles Chamber of Commerce, appeared 
before the Commission concerning improvement of Highway 18 (Salmon 
River Highway in Polk and Lincoln Counties). Mr. Wolf asked for 
more passing lanes and some straightening of the highway. He also 
asked that Highway 18 not be forgotten insofar as maintenance is 
concerned. He mentioned the traffic volume has increased approxi- 
mately 41 percent over the last ten years. He also asked if the 
Depart:ment has had time to consider Mr. Tworoger's request which is 
basically the same as his request. Mr. Coulter said the Department 
is looking at some possible improvements along the Salmon River 
Highway. Some of these are involved with the Van Duzer Corridor 
and this area will have to be looked at very carefully. 


Chairman Jackson told the delegation that the Department 


would take a good look to see what can be done to improve the 
highway. 
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The Commission set Tuesday, December 21, 1976, as the date 
for their next regular meeting. The Commission decided to hold a 
work session in Room 108, State Office Building, in Portland from 
10 a.m. to 2 p.m. on Wednesday, December 8, 1976, to discuss policy 
and planning. The Commission meeting date to be held in the City of 
Bend was changed to April 19, 1977. 


Mr. Burco stated that the Federal Rail Act of 1976 regula- 
tions have been finally adopted by the Federal Rail Administration. 
and the Department needs to have a Rail-Freight study developed by 
March 1977 to qualify for $187,004 of Federal Rail Planning Funds. 
He said in order to do this and have Legislative approval, the 
Commission's endorsement is needed of a planning effort so it can 
be forwarded to the Emergency Board next month. 


Paul Norris described the Federal regulations and handed 
tc the Commission a packet containing the following materials: 


1) Extract from ORS 184.618. Duties of Commission and 
Divisions in preparing and implementing State Trans- 
portation Policy 
Letter from ICC to Governor Straub dated March 16, 1976. 


Letter from Governor Straub to ICC dated April 1, 1976. 


Memorandum summarizing certain sections of Railroad 
Revitalization and Regulatory Reform Act of 1976. 


Summary of rail line abandonments in Oregon. 
Memorandum on transportation in the Mid-Columbia. 


Memorandum regarding meeting with Jay Glatt, Department 
of Agriculture. 


(Copies on file in the Commission's files, Salem.) 


In reply to the Chairman's inquiry, Bob Rynerson said 
there are approximately 32C0 miles of railroad feeder lines in the 
State. 


Commissioner Brix asked how many other States are partici- 
pating in the subsidy. Paul Norris indicated that 50 to 60 percent 
of the Western states are actively involved at the present tire. 


The Commission gave their approval to submit the proposal 
to the Emergency Board to apply for Federal Funds totaling $187,004 
for a Rail-Freight Study. 


Walt Barrie said an Executive Session will be held at 
1:30 p.m. today in Room 135 to discuss specific litigation. 
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OPERATIONS 


Consideration was given to advance the Four Corners~ 
Woodburn Section Project of the Hillsboro-Silverton Highway in 
Marion County from 1980 to 1977 on the Six Year Construction 
Program. Mr. Klaboe said that during construction of the Hayesville- 
Woodburn Section of 1-5, 54,000 tons of asphaltic concrete was 
salvaged. This material was stockpiled in anticipation of an 
experimental recycling program. The material can be used on the 
Four Corners-Woodburn Project in the interest of conservation and to 
improve the State's knowledge of this type of operation. He said 
the State will receive $50,000 of Special Federal Aid Experimental 
Project Funds for this recycling project. The estimated cost of the 
project is $919,000 of which $121,000 would be State match. The 
Commission approved the above modification of the program as 
recommended by Mr. Klaboe. 


Attention was given to reduce the toll charge for bicycles 
and motorcycles on the Astoria Bridge in Clatsop County from $1 to 
50 cents. Mr. Coulter mentioned in view of the high importance 
given to energy conservation and the environment, it appears that 
bicycle riding should be encouraged. Neither of these two-wheel 
vehicles cause much wear or maintenance problems on the bridge. This 
reduction would also bring this toll charge in line with other toll 
charges across the Columbia River. Following his favorable 
recommendation, the Commission approved reducing the toll to 50 cents 
effective this date. (Received concurrence from State of Wash. 2-17-77) 


Mr. Coulter presented a plaque to the Commission from the 
Portland School District in appreciation for the State's participation 
in the Binnsmead Middle School in connection with the acquisition of 
the Barlow School, East Portland Freeway in Multnomah County. 


The Chairman recessed the meeting at 11:55 a.m. for lunch. 
(The Commission and staff had lunch in the Blue Room, State Capitol, 
with Governor Robert Straub. ) 


EXECUTIVE SESSION 


The Commission held an Executive Session at 1:30 p.m. in 
Mr. Burco's office, Room 135, Transportation Building in Salem, to 
discuss some litigation which involves approximately 245 acres of 
land in Yamhill County. 


Present were Commissioners Glenn L. Jackson, B. Gordon 
Coleman, and Michael P. Hollern; Robert Burco, Fred Klaboe, Walt 
Barrie, David Talbot, Scott Coulter, Cecil Head and other staff 
members. 


Mr. Barrie stated that this property is being taken for 
the Lone Tree Bar State Park, which was one of the five authorized 
areas that could specifically be taken as parks by the same law 
which provided for the Greenway. He mentioned that this case, State vs. 
Blake, has been going on a long time. The State dismissed the case 
at one time, authorized it again and it has just recently been 
completed. A jury verdict awarded $650,000 for the property which 
the State must pay to the Blakes. 
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Mr. Barrie said the Blakes were asking approximately one 
and a half million dollars for the property. The State's appraisal 
was $350,000. As is usually the case, Mr. Barrie continued, a jury 
will split the value and it appears that has happened in this 
particular case. He mertioned that he has discussed the case with 
the State's two attorneys that tried the case, and Mr. Talbot to 
consider whether to appeal. He felt there are some errors which 
the court committed which would give the State at least a 50-50 
chance for reversal. 


In addition to the $650,000, Mr. Barrie said there are 
costs for attorney fees, expert witness fees, etc., that the 
defendants have submitted to the court but which have not yet 
been approved by the court, totaling $295,000. The total verdict 
with costs added is $945,000. If the State doesn't appeal and 
pays the judgment and costs, it would probably be around $900,000, 
assuming the State is moderately successful in persuading the court 
to reduce the costs requested by defendants. If the State does 
appeal the case, it would have some leverage for settling at a 
lower figure than the Jury award because the State's assignment of 
error would be sufficient to cause the defendants some concern over 
the possibility of losing the appeal. 


Mr. Barrie pointed out that the State offered $515,000 
before the case was tried. If the verdict had been under this 
amount, the State would not have had to pay attorney fees and costs. 
If the State were to appeal and make a new offer, it would have to 


be more than the original offer because the defendants have now won 
the case in the lower court. The defendants would thus obviously 
not accept the State's original offer so an offer of around $600- 
$650,000 might be acceptable to the defendants if the State appeals 
buc prior to argument and decision of the court. If accepted, that 
figure would include attorneys fees and costs. 


Mr. Barrie mentioned that another item to consider is 
that the Bureau of Outdoor Recreation provides half of the total 
funding for projects of this type but only based upon the State's 
high appraisal or a court award, and not a settlement. Mr. Barrie 
also pointed out that the Bureau of Outdoor Recreation does not 
participate in court costs. 


Mr. Talbot pointed out the property on an aerial photo 
map. There was considerable discussion concerning the elevation 
of the land in regards to the construction of buildings and access 
to the proposed park. 


In reply to Commissioner Hollern's question, Mr. Barrie 
said the State has 30 days after judgment to appeal. There are 
briefs to be filed and a time for oral arguments would be set by 
the court. It would probably take nine months before the State 
would have a decision on the case. 
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Mr. Barrie then summarized four options available in this 


Not appeal and pay the jury award of $650,000 plus 
between $200,000 and $295,000 in court costs depending 

on the success of State attorneys in getting a reduction 
in costs. At least $900,000 is anticipated as a probable 
total sum. Subtracting BOR's participation (1/2 the 
judgment or $325,000) leaves the State with approximately 
$575,000 to $620,000 to pay. 


Appeal but settle the case prior to court arguments and/ 
or a decision. Mr. Barrie thought a reasonable offer 

at this stage would be the jury award of $650,000, but 
that would include all costs as well. BOR would then 
pay $175,000 (1/2 the State's high appraisal) and the 
State would end up paying $475,000. 


Appeal and lose the case. Not a great deal lost. Anticipated 


additional costs of appeal to be tacked on the amount to be 
paid under Option No. 1 would be around 10,000. 


Appeal and win. State could reduce its settlement offer 
to no more than $600,000 prior to a new jury trial. If 
this were accepted, the State would pay $425,000 after 
BOR participation. 


Mr. Barrie further stated that if the case were won on 
appeal and retired because a settlement could not be agreed upon, 


he could not predict what a new jury verdict might be. 


The Commission favored appealing the case subject to the 
Governor's approval. 


The Chairman adjourned the Executive Session at 2 p.m. 


The Chairman reconvened the formal meeting at 2:05 p.m. 
in Room 122, Transportation Building. 


The Commission considered two agreements to create a 
memorial park on the Oregon Coast at Tillamook Head in Clatsop 
County. Mr. Talbot said it is a complex project with a lady wanting 
to donate $1,000,000 to create a memorial park for her brother. It 
is a complicated three-way trade which includes purchase of some 
private property and, finally, the delicate mattex of gaining local 
approval in a community that is very critical of taking further 
land off their tax base. Mr. John Woods, State Forester, was 
present and described the property from a map. 


Mr. Talbot indicated the appraisal process is almost 
complete. There will then be general concurrence for the three- 
way exchange between State Parks, Crown Zellerbach and State 
Forestry. There is a general agreement and a security agreement 
pledging $500,000. When the project is completed, a third agreement 
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would be put together setting up a trust for the balance of the 
estate. From the State's standpoint, the agreement is arranged in 
such a way as to protect the State to the fullest extent possible 
from the possibility of the State buying some land and not being 
reimbursed. Mr. Talbot said the agreement calls for a completion 
date of January 1, 1977, however, her attorney was present and 
indicated she would be willing for an extension to the agreement. 
Following Mr. Talbot's recommendation, the Commission approved the 
agreements. de ” : . ‘ 


Attention was given to an agreement with Benjamin 
Franklin Federal Savings and Loan Association of Portland through 
its subsidiary, Willamette Factors, Inc., covering the donation of 
a scenic easement on that portion of the Charbonneau development 
which lies within the Greenway boundary in Clackamas County. 
Mr. Talbot mentioned that the staff has carefully reviewed the 
Charbonneau plan, which has been approved by the City of Wilsonville, 
and feel that it is consistent with the Greenway values. The 
easement will assure that the natural river bank will be maintained, 
substantially screening the new community from the view of the river. 
The Commission approved the agreement as recommended by Mr. Talbot. 


Upon the recommendation of Mr. Talbot, the Commission 
approved the following appointments to the State Parks and Recreation 
Advisory Committee: Frank Gilchrist, new member, four-year term; 

Bob Frazier, new member, one and one-half term ending on April 17, 
1978, replacing Bud Forrester; and L. L. "Stub" Stewart, reappointed, 
four-year term. Mr. Talbot also mentioned that Alfred E. "Cap" Collier 
would be assuming status of an Honorary Member of the Committee. 


Mr. Burket presented to the Commission material pertaining 
to the regulation of air commerce in Oregon. (Copy on file in the 
Commission's files, Salem.) Mr. Burket said since passage of 
Senate Bill 240 on July 22, 1973, there has developed a situation 
which demands clarification and adoption of better policies and 
rules. Three applications now pending before the Public Utility 
Commissioner have brought sharply into focus the need for such 
improvements. The Department of Transportation and the Aeronautics 
Division staff have worked closely with the Public Utility Commissioner's 
staff in developing the concepts contained in the Air Commerce 
Regulation Policy and Rules. 


Mr. Burket reviewed the document and specifically pointed 
out the five new definitions and the proposed general policy state- 
ment as outlined on pages 7 and 8. 


The Commission accepted Mr. Burket's recommendation to 


support the policy positions as outlined in the PUC memorandum 
dated November 18, 1976. 
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Mr. Moore reported on the elderly and handicapped 
capital grant program. He mentioned that it is sponsored by the 
Federal Urban Mass Transportation Administration and it provides 
80 percent capital grants to non-profit corporations and associations 
which provide transportation services to elderly and handicapped 
persons. The State received $248,000 in the 1975-76 fiscal year 
and there were 16 non-profit organizations which submitted grants 
and have been approved. Twenty different vehicles have been 
received and 19 have been distributed. He indicated the last 
fiscal year funds will buy 24 vehicles for 16 organizations. 
(Several pictures of vehicles were on display.) 


Mr. Moore said it is anticipated that this program will 
continue until 1979 and be funded at a level of approximately 
$250,000 a year in Oregon. He pointed out the State is maintain- 
ing ownership of the equipment except where a local government 
wants to assume ownership. 


The Commission considered a request for the Department 
(Motor Vehicle Division) to go to the Emergency Board to request 
an expenditure limitation increase in the amount of $159,038 to 
provide for the additional expenses of implementing the photo- 
driver's license program. Mr. Ott indicated that the additional 
expenses are still less than the additional revenue generated by 
the program. The Commission approved the request as recommended 
by Mr. Ott. 


The Chairman adjourned the meeting at 2:35 p.m. 


The Commission then held an informal session in Mr. Burco's 
office, Room 135, Transportation Building. An informal session was 
also held between 8:30 a.m. and 10 a.m. in Room 135. 


Commissioner 


i oe 


Commission Services 


November 23, 1976 


A 
11-23-76 
REPORT OF CONFIRMATION OF ACTION TAKEN 
UNDER DELEGATED AUTHORITY 


ne a rn River (Scottsburg) Bridge Section __ 
Contract No. 8445 
Type of Work els Rh nF | Proj. No, ———______— 


County Douglas Highway_—UMpqua Highway 


he, 64 Miocene 6 Low Bidder teel Structures Inc. - Eugene 


Low Bid S 37,179.00 a 


Engineer’s Recommendation: Award to low bidder. 


No.2 Project__Ss Unit Forest Boundary-Calahan Rd. Section ——— 
Contract No. 8446 


Type of Work 4-00 mile grading & surfacing EA. Proj. No, OS-1800(1) __ 
eee Klamath Highway —__2Quaw Flat County Road 
ise. os Rickderd 6 bs winter. tee LIPERgeY & Sons, Inc. - Medford 
234,150.00 


Low Bid S—— 

Engineer's Recommendations: Award to low bidder as soon as approval of 
Klamath County is received and the sum of $58,600.00 is deposited 
by the County. 


No.3 Project Willamette River (Springfield ) Bridge Section 
Contract No. 8447 


Type of Work Bri dge OV fe aE - Proj. No. ash S 


SESS 80, ee ere McKenzie Highway 


No. of a ears Low Bidder Merlin R. Stam_- Eugene 


Low bid $28,200.00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN Le. JACKSON 
fad 


DAT od 


A 
11-23-76 


Mani acai . Proyoct.....+Ws Lee Street-S.£, Fogarty. Street (Newport). Section 
Contract No. 8448 


Type of Work 0.35 mile, grading. & paving — F.A, Proj. No. M=6850(1) 
County eS. | Ear HighwayFAU_6850 (Bay Blvd.) 
No, of Bidders RE: | Low Bidder __Road & Driveway, Co as Newport 


Low sid $89,890. 50. 


Engineer's Recommendation: Award to low bidder as soon as approval of 
the City of Newport and. the Federal Highway Administration is 
received and the sum of $7,600.00 is deposited by City. 


eS Project_Yaquina Bay Bridge 
Contract No. 8449 
Type of Work Dolphin Replacement a proj. vo. —__F-2(1) 


Couny__Lincoln Highway__Uregon Coast Highway 


No. of Bidders 4 


Low Big $855 300.00 


Engineer's Recommendations: Award to low bidder as 
Highway Administration is received, 


SOON aS approval of Federal 


“No__©__Project__N. Fork Cold Springs (M.P. 1.2) Bridge Section _ 
Contract No. 845 
Type of Work_400 feet grade, base & structure Fa. pro, 


Goumiy eke) Highway FAS 30-110 
No. of Bidders. 7 Low Bidder Douglas S. Coast Construction - Rend 
Low Bid S-972,640.9Q ss 


Engineer's Recommendations: Award to low bidder as soon as approval of 


Umatilla County is received and the sum of $4,700.00 is deposi ted 
by the County 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


A 
11-23-76 
No.2. . Prower. Minam-Enterprise (M.P. 34.5, M.P._37.5 & M.P._57.2) Section 


Contract No. 8451 
Type of Work -S1Ope improvement & Rock barrier Fa, Proj. no. —-7(1) 


County ___..Wallowa _ Highway-_Wallowa Lake Highway 


No. of Bidders ....7_. Low Bidder.D_Mc_D Corporation - LaGrande 


Be, Oe 


Engineer's Recommendations: Award to low bidder as soon as approval of the Federal 
Highway Administration is received. 


No.8 __ Project_Hillsboro-Beaverton (Bus Turnout) Section 


Contract No. 8452 
Type of Work Grading and Paving F.A. Proj. No. — F-32(1) 
County... WaShingten Highway Tualatin Valley Highway 
No. of Bidders__3 _ Low Bidder__Gibbons & Reed Company - Portland _ oad 


Low pig s—46,343.00 


Engineer's Recommendations: Award to low bidder as soon as approval of the 


Federal Highway Administration is received. 


On October 26, 1976, I accepted the 
State Highway Engineer's recommendations for award 
of the projects on which bids were received 
October 21, 1976, and authorized him to sign the 
contracts when conditions for the awards have been 


met. 
leted tus 2. dar ot Vt) , 1976 
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SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


40507 DeVore, Kenneth R. Sr. & Edna M. 
Hitch, Dennis & Patricia $ 4,500.00 
40552 Kruiswyk, Willem & Geertruida 1,300.00 
2 Transactions $ 5,800.00 


Grant of 25' unrestricted access to Vona Faye Park at 
Station 538+88 on the Canby-Aurora Section of the Pacific 
Highway East in Clackamas County. Reported to correct 
stationing in approval of September 29, 1976. File 34971 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 


records. 
Dated this oe ) day of OW >» 1976 
¢, 
Glenn L. Jack#6n, i 
Oregon TragSportafion Commission 


A 
TO: Oregon Transportation Commission 11-23-76 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Propervy Acquisition 
Number Name Consideration 


41818 48 States News Distributing Co. $ 4,750.00 
48773 Dahlgren, Hilda S. 840.00 
48777 Peterson, Helfred A. 1,650.00 
48975 Wright, Harry & Mary 
Westland Company 1,625.00 
48981 Spriggel, Amos c. & Alice R. 1,800.00 
48991 Occidental Petroleum Land & 
Development Corporation 9,000 .00 
6 Transactions 19,665.00 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
items listed above and report this action for your official records. 


ccad thin 2 Sect nord _, 1976 


Glenn L. Jacksg ye Chairy 
Oregon Trausportactos eommission 


TO: 


SUBJECT: 


By your 


A 
11-23-76 


Oregon Transportation Commission 


Report of Confirmation of Action Taken Under 
Delegated Authority 


duly adopted delegation order, you authorized me 


in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 


to that 


authority and acting in accordance therewith for 


the Commission, I approved the actions listed below on 
the dates shown and report these actions for your official 


records: 


1) 


An option to lease a staging area for contractors 
from Columbia Associates in connection with the 
Columbia River Bridge Project on the East Portland 
Freeway in Multnoman County. The option consider- 
ation is $2,380 a month and the lease will be 
$4,760 a month, Approved November 2, 1976, to 

J. B. Boyd. File 49502. 


On October 15, 1976, approved an addendum to an 
agreement with The Pihas, Schmidt, Westerdahl 
Company for additional work covering the Willamette 
Greenway at a cost of $750. 


Glenn L. Jackson, C an 
Oregon Transportatia# Commission 


A 
TO: Oregon Transportation Commission 11-23-76 


SUBJECT: Report of Action Taken Under Delegated Authority 


(1) Options Or Other Documents Relating To Property Acquisition 


Number Name Consideration 


40493 Haley, Lyle G. & Margaret M. $ 2,605.00 
40500 Herndon, Bryon K. & Viriginia R. 1,100.00 
40503 DuBois, Pearl 
Haggard, John D. & Karen Ls 6,000.00 
40527 Kaeser, Rudolph C., et al 8,350.00 
46995 The United Contracting Co. 196,890.00 
48978 Propco, Inc. 5,800.00 
49232 Blackburn, Jett C. & Dorothy A. 1,700.00 
49296 Peterson, Roy H. & Claire L. 750.00 
4-272.09E 
63-8.43 Obie Outdoor Advertising 8,315.00 
9 Transactions $ 231,510.00 


By your duly adopted delegation order, you 
authorized me in my official capacity to exercise 
certain authority on behalf of the Oregon Transporta- 
tion Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, 

I approve the above items and report this action for 


your official records. 
Dated a day Vt ow , 1976 


Glenn L. Jackson, 
Oregon TransportaWi p/ Commission 


Approved.. 


REPORT O 


B 
1 


F ACTION UNDER DELEGATED 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authorit 
accept acontracts completed according to speci 


following: 


Contractor and 
Contract No. 


Baker Rock Crushing 
Co., Inc., 
No. 8397 


Douglas S. Coats 
Corp., No. 8349 


R. J. Taggart 
Const. Co., Inc., 
No. 8369 


Douglas S. Coats & 
Hap Taylor, Inc., 
JV, No. 8309 


R. J. Taggart 
Const. Co., Inc., 
No. 8371 


Ausland Construc~— 
tion, Inc., 
No. 8230 


M. C. Lininger %& 
Sons, Inc., 
No. 8193 


L. K. Comstock & 
Co., Inc., 
No. 8291 


B & H Equipment 
Co., Lacs, 


No. 8340 


Section and County 


North Plains (Lenox Ave. 
Washington County 


Malheur River (Russell) 
Bridge, Malheur County 


Grass Valley Rock Produc 
Project, Sherman County 


Burlington Northern RR X'ing 


(Camp Abbot) Bridge, 
Deschutes County 


Ukiah Rock Production Pr 


Umatilla County 


Poormans Creek Bridge, 
Jackson County 


Neil Creek Section, 
Jackson County 


13th St. S.E. @ Hines St. 


S.E. (Salem), 
Marion County 


Unity Rock Production 
Project, Baker County 


November 15, 197 


. Coulter, 


1-23-76 


AUTHORITY BY 


y delegated to me to 
fications, I accepted the 


Acceptance 
__Date __ 


de October 28, 1976 


Octoter 28, 


October 


28, 


tion 


October ; 


October 


oject, 


November 4, 


November 4, 


November 12, 1976 


November 12, 1976 


State Highway Engineer 


B 
11-23-76 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under its authority delegated 
to me, L approved the following items: 


1) On October 25, 1976, established a 30 MPH 
speed zone on the Crooked River Highway 
from Fifth Street (M.P. 0.37) to 950 feet 
south of Lynn Boulevard (.P. 0.77), City 
of Prineville, Crook County. (Speed Zone 
Order No. 736) 


On October 27, 1976, prohibited parking on 
both shoulders of the Mt. Hood Highway No. 
26 from the Boy Scout Camp Road intersection 
M.P. 61.57) to the south end of the U.S. 
Forest Service parking lot (.P. 61.86) 

in Hood River County. (Vicinity of White 


River Bridge) 


On November 2, 1976, established a 40 MPH 
speed zone on the Columbia River Highway 
(Umatilla Bridge Spur) in Umatilla County 
from M.P. Y184.03 (Columbia River Highway ) 
to M.P. Y184.28 (City limits of Umatilla 
300 feet north of UPRR Xing). (Speed Zone 
Order No. 737) 


On November 2, 1976, established a 40 MPH 
speed zone on the Goshen-Divide Highway 
south of Creswell in Lane County from 

M.P. 6.01 (S.C.L. of Creswell) to M.P. 6.14 
(700 feet south of Creswell). (Speed Zone 
Order No. 738) 


On November 2, 1976, established a 50 MPH 
speed zone on the Pacific Highway West 

in Benton County from M.P. 100.17 (700 feet 
north of Center Street) to M.P. 100.37 
(Monroe re (Speed Zone Order No. 739) 


E. S. Hunter, Deputy State Highway Engineer 
for H. S. Coplter, State Highway Engineer 
Dated this day of November, 1976 
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B 
11-23-76 


REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated 
to me to award contracts when conditions have been fulfilled, 
I awarded the following contracts: 


1) S.W. Lee Street-S. E. Fogarty Street Sec- 
tion in Newport on FAU 6850 in Lincoln 
County. Bids received October 21, 1976. 
Contract No. 8448 awarded November 8, 1976, 
to Road and Driveway Co., Newport, at 
$89,890.50. 


Dolphin replacemert on the Yaquina Bay 
Bridge on the Oregon Coast Highway in 
Lincoln County. Bids received October 21, 
1976. Contract No. 8449 awarded October 27, 
1976, to Willamette-Western Corporation, 
Portland, at $85,300. 


North Fork Cold Springs (M.P. 1.2) Bridge 
Section of FAS 30-110 in Umatilla County. 
Bids received October 21, 1976. Contract 
No. 8450 awarded November 10, 1976, to 
Douglas S. Coats Construction, Bend, at 


$57,640. 


Slope improvement and rock barrier work on 
Minam-Enterprise (M.P. 34.5, M.P. 37.5 and 
M.P. 57.2) Section of the Wallowa Lake Highway 
in Wallowa County. Bids received October 21, 
1976. Contract No. 8451 awarded October 27, 
1976, to D Mc D Corporation, La Grande, at 
$95,385. 


Grading and paving on Hillsboro-Beaverton 

(bus turnout) Section on the Tualatin Valley 
Highway in Washington County. Bids received 
October 21, 1976. Contract No. 8452 awarded 
October 27, 1976, to Gibbons and Reed Company, 
Portland, at $46,343. 


E. S. Hunter, Deputy State Highway Engineer 
for H. S. Coulter, State Highway Engineer 
Dated this Le say of November, 1976. 


11-15-76 


C 
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November 1976 


TO? Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Assistant Right of 

Way Engineer in the absence of the Right of Way Engineer (Administration 
Order No. 18), I report that I have taken the following actions for your 
official records: 


(1) Sale of 2423 square feet excess property on the Medford Section 
of the Rogue Valley Highway in Jackson County to Jackson County 
for a minimum consideration of $4,450.00. Approved October 21, 
1976. File 10145. (16-43) 


Construction-Maintenance Agreement with Burlington Northern Inc., 

for installation of grade crossing protection devices at N.W. Doane 
Avenue in Portland, Multnomah County. Agreement No. RR 853. Approved 
November 15, 1976. (16-12) 


Dated this LP day of Novem ber. 1976 


ohn R. Oakes, Assistant Right of Way 
Engineer 


C 
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November 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the follow- 
ing actions for your official records: 


(1) Sale of a roadway easement over 0.23 acre excess property in the 
Redmond-Terrebonne Section of the The Dalles-California Highway 
in Deschutes County for a minimum consideration of $230.00. 
Approved October 25, 1976. File 14908 (16-43) 


Service Contract No. 76-027 with the Southern Pacific Transportation 
Company for grade crossing of the Center Street Bridge (Front Street 
Off Ramp) Section of the Willamina~-Salem Highway in Marion County. 
Agreement RR 851. Approved October 28, 1976. (16-12) 


Construction-Maintenance Agreement with Burlington Northern, Inc. 
and S. P. & S. Railway Company for grade crossing protection 
devices at N. 17th Street in St. Helens, Columbia County. Agreement 
No. RR 850. Approved October 28, 14976. (16-12) 


Supplemental Agreement with Oregon-Washington Railroad & Navigation 
Company, reducing the size of the storm sewer in the original May 

6, 1974 agreement for the S. Banfield Interchange-S.E. Yamhill Street 
Section of the East Portland Freeway in Multnomah County. Agreement 
No. RR 771. Approved October 28, 1976. (16-12) 


Supplemental Agreement with Southern Pacific Transportation Company 
for grade crossing protection devices at 10th Street-Pacific Highway 
Fast and Main Street in Oregon City, Clackamas County. Agreement 
No. RR 761. Approved October 28, 1976. (16-12) 


Service Contract No. 76-028 with Union Pacific Railroad Company 

for installation of grade crossing protection devices at N.E. 27th 
Avenue in Portland, Multnomah County. Agreement No. RR 852. Approved 
November 9, 1976. (16-12) 


Dated this /6 day of November 1976 


for J. B. Boyd, Right of Way Engineer 


D 


11-23-76 
REPORT OF TRIAL OF OTHER CASES = State Plaintiff 


Demands Verdict 
| of or 
Ve fendant _Cause of Action" Plaintiff Judgment 


J. David Jensen Trespass $9,000.00 $8,503.17 
L-7392 


Attorney Fees: None . . Court Costs: $53.30 

_ County: Coos’: . 

Remarks: Suit was for damages to a State Park caused by defendant 
bulldozing a road\ through the park. 


Lesta Joann Moncy Property Damage $ 373.86 $ 373.86 
L-7193 


Attorney Fees: None ~ : Court Costs: $43.30 
County: Tillamook ! 


Remarks: Judgment in amount sued for. 


RLPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
af or 
Plaintiff _Cause of Action Plaintiff _ Judqment 


United Parcel Service, Direct appeal To declare Appeal 
Inc., et al. of Commission — Commission Dismissed 
action to the ‘action in- 
Court of Appeals valid con- 
sentina to 
Swan Island 


truck route. 
L-~7293 
State Court of Appeals 


John M, Schoonover Declaratory Declare access Dismissal 
Judgment unrestricted 
and declare 
road a highway. 


L-7212 
County: Klamath 


D 
11-23-76 
REPORT OF CONDEMNATION CASES SETTLED 


State's . 
State's. Highest Amount of 
Defendant | __ Anpraisal Settlement 


A 


Stanley D. Lazz $3,700 $7,140 $7,140 


L-7174 
R-42590 


Section: Elk'River-Port Orford 
Highway: Oregon Coast 


County: Curry 
Approved by: Jack i, Sollis. * re Date: September 1, 1976 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant se Cause of Action Plaintiff 


State of Oregon Nathanial White Property Damage $505.82 


L-7398 
County: Lane 


Disposed of by: Defendant paid amount of claim plus costs and 
' attorney fees in the sum of $100. 


D 
11-23-76 


REPORT OF GASES FILED BY AND AGAINST THE DEPARTMENT OF TRANS PORTATION 


L-7391 Donald Sturges v. Allan A. Salo, Murland F. Graham, Roy 
Dague and the State of Oregon: This case arises out of an acci- 
dent that occurred on July 17, 1975, on Highway 30 in Clatsop 
County. The accident involved plaintiff's truck and a truck op- 
erated by Mr. Salo, a Highway Division employee. The alleaed 
negligence of the Highway Division employee is driving at an ex- 
tensive speed, failing to keep his vehicle under control, and 
failing to maintain a proper lookout. The matter has been re- 
ferred to the State's. insurance carrier for the defense of the 
state employee. The amount of the lawsuit is $15,238. 


L-7405 Edith V. Hertin, personal representative of estate of 
Jeanne Van Osdol v. Matt Set tevaeh Tack Walker and Richard N. 
Alsbury: This is a wrongful death lawsuit and arises out of an 
accident that occurred on November 19, 1973, on Highway 30 at or 
near milepost 92.5 in Clatsop County. Plaintiff was a passenaer 
in a vehicle which collided with a vehicle driven by the defen- 
dant Patterson. The other two defendants, Jack Walker and Richard 
Alsbury, are Highway Division employees and the alleged neqligence 
on their part is the failure to sand the John Day Bridge prior to 
the time of the accident. The amount of the lawsuit is $750,000 
and the matter has been referred to the State's insurance carrier 
for the defense of the State. 


L-7406 Dale Stevenson, Personal Representative for the Estate of 
Brenda Fern Stevenson, deceased, v. State of Oregon and James 
Linder: This lawsuit arises out of an accident. in which the plain- 
tiff's decedent was a guest passenger in a vehicle which collided 
with a vehicle operated by the other defendant, James Linder. The 
accident occurred at the intersection of Redwood Avenue and the 
Redwood Highway in Josephine County. The alleged negligence of 

the State is the failure to correct known malfunctions of the 
traffic signal at the intersection and the failure to repair and 
maintain the traffic signal in a proper working condition. The 
lawsuit is in the amount of $250,000. The matter has been referred 
to the Attorney General's Office for the defense of the State. 


L-7407_ State of Oregon v. Dennis Van “ald: This is a suit seeking 
an Injunction which would require the defendant to remove a water 
line crossing Banks-Vernonia Linear Park which presents a safety 
hazard. This suit is in Washington County. 


E 
11-23-76 


TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On Nov. 26, 19.76 ¢ 2,801,113.46 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of October , 1976. 

(List of apportionments on file im Commission Files, 
Satem. ) 


On Nov. 30 __, 1976 $ 1,680,668.08 (12. percent of the 
Highway Fund) was distributed tc the cities for the 
month of October, 1976. 

(List of apporttonments on file in Commission Files, 
Satem.) 


Dated this 15th day of Nov. , 19 


—— 


Ue. dhee 
V. E. Skoog Controller | 
Highway “ Division 


cc: Robert, Burco 
H. S. Coulter 
John Earley 


December 8, 1976 
Portland, Oregon 


The Oregon Transportation Commission held a workshop at 
10 a.m. in Room 108 of the Portland State Office Building. Notice 
of the meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 
Dennis Moore, Administrator of Mass Transit 
David Talbot, State Parks Superintendent 
Fran Neavoll, Commission Services 


There were others present including DOT staff members and 
representatives from the news media. 


Mr. Klaboe handed to the Commission a report covering 
proposed legislation regarding revision of Highway Use Taxes and 
Fees. (Copy on file in the Commission's files, Salem.) He pre- 
sented to the Commission three proposed bills for the 1977 Legislature 
as follows: 


TRUCK PARITY TAX: 1) Farm trucks of over 28,000 pounds will pay 
Standard weight-mile tax fees. 2) The bill restricts the flat fee 
options to operators having four or fewer vehicles. Operators 

having more than four vehicles would be required to pay under the 
mileage tax rate table. 3) Revises weight-mile flat rate tax 

tables applicable to diesel engine trucks to provide a more proportion- 
ate share of road user taxes in comparison to gasoline engine trucks. 
This Bill No. 1 would bring all the trucks including the flat fees 

on log and dump trucks and on farm vehicles over 28,000 pounds up to 
parity with the 1967 one-cent gas tax (the weight mile for trucks and 
fees for logging truc«s were not increased in 1967). 


GENERAL TAX INCREASE: (Two-cent gas tax, ten-cent cubic inch displace- 
ment on new cars purchased and appropriate increase in motor carrier 
fees.) Bill No. 2 would take all the taxes created by the first 

bill and existing taxes and lifts them all up together with cost 
responsibility as the prime factor on the basis of a two-cent increase 
in gas tax and ten-cent CID tax. 


VARIABLE FUEL TAX: (Combining a variable gas tax with a CID tax on 
new cars.) Bill No. 3 would superimpose on both truck taxes and the 
motor vehicle user a variable fuel tax based on the cost of living 
index. 
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Mr. Klaboe 
to certain pages and 
siderable discussion 
fees paid on the two 
California and Idaho 
Commission voted in 
Mr. Klaboe with the 
option for the farm 
voting on the first 
of interest. 


Mr. burco 
with Judge Elder of 
Committee of the Ass 
also Oregon's repres 
Committee. Mr. Penh 
was also at the meet 
like Multnomah are 1 
their County and may 
seives. Mr. Burco s 


was evidence that th 
new taxes at the Sta 
behind the Departmen 


Mr. Barrie 
administrative rules 
reporting. He refer 
spends more than 16 
travel time, must re 
no registration is r 
the certification an 
sign the registratio 
ing in December 1976 
1977. If one regist 
It was decided that 
the other Commission 


Mr. Barrie 
have to be filed mon 
any money is spent. 
when to file the var 
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and himself attended the AASHTO Na 


Alabama. He mention 
a variety of tax mea 
tion officials as fa 
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with that problem is 
everything except th 
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The wording in the p 
selves then enact a 
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hours in a calendar quarter lo 


explained the three bills in detail and referred 
charts listed in the report. There was con- 
concerning the comparison of motor vehicle 

and three axle farm trucks in Oregon, Washington, 
as listed on page 38 of the report. The 

favor of the proposed bills as presented by 
exception that a flat rate tax be added as an 
trucks. Commissioner Hollern abstained from 

two proposals because of a possible conflict 


reported that he and Mr. Klaboe met yesterday 
Wasco County, head of the Parks and Transportation 
ociation of Counties. He mentioned the Judge is 
entative in the National Association Transportation 
ollow of the Association of Oregon Counties’ staff 
ing. There was concern that some other Counties 
ooking to the fact that the gas tax passed in 

be interested in proposing a new gas tax them- 
aid these gentlemen assured him that if there 

ere was support in the Legislature for substantial 
te level that the Counties would certainly be 

t. 


updated the Commission and staff on the 

and procedures for lobbying registration and 

red to ORS Chapter 171. An individual who 

bbying, excluding 
gister with the Ethics Commission. Under 16 hours, 
equired. He recommended that the Commission sign 

d designation forms independently and Mr. Burco 

n form for the staff employees. Persons register- 
must file an annual statement as of January 31, 
ers in 1977, the filing can wait until January 1978. 
Mr. Jackson and Mr. Burco should register now and 
ers and staff in January 1977. 


pointed out that the expenditure reports would 
thly while the Legislature was in session if 

He indicated that he would notify the Commissioners 
ious forms. 


reported that Fred Klaboe, Scott Coulter, Ed Hardt 
tional meeting recently at Birmingham, 
ed a special committee for this meeting prepared 
sures for consideration by all the State Transporta- 
r as becoming Federal policy about Federal financing 
r transportation systems. There was concern that 
nt is into too many programs. One approach dealing 
to ask the Federal Government to get out of 
e Interstate System and then pass back to the 
f the four-cent Federal gas tax. 
roposal, however, was only if the States them- 
comparable two-cent tax. He mentioned other 


alternatives had to do with modal-trust funds or combined trust 
funds. Mr. Burco stated that he has spent some time with Senator 
Jason Boe, who is Vice Chairman of the National Conference of 

State Legislators, and exchanged information with him about the 
positions of several other States. He also mentioned that he had 
lunch with all the transportation staffs of the Oregon Congressional 
Delegation in Washington, D.C., and met with the transportation 
people on President-elect Carter's transition team to express these 
points of view. 


Mr. Burco commented on the status of the State Transporta- 
tion Plan Document. He said a lot of refinement has gone into the 
highway alternatives in the past few weeks. The alternatives are in 
the report to make points to the Legislature and the public about 
policy differences between the balance of the money that is used on 
the Interstate System or if it is the primary or secondary. He said 
they are in the report to show what it would cost to bring the entire 
system up to good condition if the money was just spent on rehabilita-~ 
tion. 


George Bell said he is editing the document and will send 
it to Larry Rulien for retyping and it will be ready by the December 21st 
Commission meeting. 


Larry Rulien mentioned that his group has been working with 
Mr. Coulter and staff and he didn't think that they would have any 
problem in mapping what is a good and reasonable representation of 
a recommended program consistent with the financial package for four 
years. 


Commissioner Hollern indicated that he would like to have 
the document prior to the Commission meeting so he would have time 
to review it. 


Dennis Moore reported on the Willamette Valley Passenger 
Rail Study. (Copies of the Summary of Findings were mailed to the 
Commission on December 3; copies of the Summary and the Final Report 
dated December 7, 1976, are on file in the Commission's files, Salem. ) 
He said the Emergency Board initiated this study in 1976. The 
Emergency Board allocated $20,000 for the study which was to address 
legal and economic feasibility, along with an assessment of current 
physical facilities and operations. This $20,000 of General Funds 
was later supplemented with $13,500 of Federal Railroad Administration 
Funds available for the West Coast Corridor Study. He called on 
David Paoli, Chief Planner of the Transit Division, to explain what 
has been developed. 


Mr. Paoli referred to a map pointing out the three 
corridor options: 


a) The Southern Pacific Mainline 
b) The Oregon Electric Alternative 
c) The Interstate 5 Alternative 


December 8, 1976 


He covered the following items as outlined in the summary: 


a) Stations (8 station stops between Portland and Springfield) 
b) Speeds (Cruise speeds in the 70 to 100 MPH range) 

c) Vehicles 

d) Existing track usage 

e) Institutional restraints on train operation 

£) Ridership (Years 1980-1990-2000) 

g) Financial results of operation (Years 1980-1990-2000) 

h) Capital costs 

i) Funding sources 

j) Management alternatives 


Mr. Moore said the report represents study findings only 
and no recommendations concerning "best" alternatives are given. 
The Commission authorized release of the report which will be 


presented to the 1977 Legislature. 


The Chairman recessed the meeting at 12:15 p.m. for lunch 
and reconvened at 12:45 p.m. 


Bill Sabo of Arthur Young Company commented on the various 
items in the tax package which the Commission approved earlier today. 
He mentioned that he has been working with the DOT staff discussing 
the tax alternatives and the technical economic aspects. He said he 
had examined all of the tax proposals as to impartiality of any 
particular group. He discussed the proposed CID tax, the weight tax 
and EPA ratings. He emphasized a need for adequacy in the future 
taxes giving consideration to what might happen in the future con- 


cerning the fuel situation or if the people buy smaller cars, can 
all of these taxes be adjusted to meet the total need? 


Mr. Sabo indicated that they have been checking with 
other States on the types of taxes that they have. He mentioned 
the State of Hawaii adopted a ten-cent cubic inch displacement (CID) 
tax which is to be implemented on January 1, 1978. He commented 
further on an increase in the registration tax which is low in 
Oregon at the present time. He said this tex would have a severe 
effect on individuals in the lower income groups and the elderly. 
The use of General Funds is becoming more prevalent around the 
country. Mr. Sabo said his company would prepare a supportive 
tax alternatives document for use with the proposed tax measures. 


Dean Ritchhart of Arthur Young Company reported on the 
manpower planning studies. He said the systems and the methods 
that have been used by the Department in the past (projected require- 
ments) have been very sound. He continued by saying that their 
company had been asked to analyze the system and make sure it is 
sound but flexible for the future. He said they are analyzing the 
present systems for budgeting and planning. He stated that their 
company will be preparing a recommended manpower plan for the next 
couple of years which will be sent to the Legislature in support of 
this planning document that in essence Says that the company will 
be recommending certain key features of the system for the 
bepartment to implement. He mentioned the report will be ready by 
December 21 for inclusion in the entire package. 
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The Commission indicated that they want sufficient time 
to thoroughly analyze the proposed changes in these reports before they 
they take action. The Commission decided to take action on the 
planning document at their January 18, 1977 meeting instead of at 
their December 21, 1976 meeting. 


Don Streun reported that in anticipation of needing this 
kind of program, the Department has been developing a manpower 
planning capability within the staff over the past two years. He 
said as positions became vacant they were redefined. He commented 
on the establishment of an internal staff structure, the internal 
audit program, development of procedures for staffing requirements 
and organizational productivity. This program will be extended to 
cover all of the Divisions within the Department. The organization 
analysis that has gone on in the past has been documented, cataloged 
and can be used to fold into the organizational studies that the 
Arthur Young Company would be recommending. He mentioned that the 
training and career development program is really complex. He said 
it will be difficult to develop a career program for the people but 
the Department is working with the Executive Department and labor 
unions to achieve as much flexibility as possible. 


The Chairman said the Department needs to reestablish some 
organizational morale in terms of opportunity and the environment 
in which the employee works. All of these things have to be 
evaluated. He pointed out that the Department must still in the 
future be in a position to attract desirable people. He said there 
have been periods when it was almost impossible to hire an engineer 
and it will happen again. He felt when the Department a: xs people 
to come into the transportation field, it should be as attractive as 
possible. He said there is a need to get some stability in where 
the Department is going so that the people that are now working can 
be reassured and in our recruiting, offer something other than 
uncertainty which has been the byword for a year or So. 


Chairman Jackson announced that Chester Ott, Administrator 
of Motor Vehicles, retirement dinner is to be held on Friday, 
January 7, 1977 in Portland. 


meeting at 1:05 p 


ommissioner 


Biimissio her | 


Vl 
SPE 


Cie 
_ Conlni Ss re) YW 
i / lax 
| /céfamissioner 
fe. WA eek? 


Commission Services 
December 8, 1976 


December 21, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their formal 
meeting at 10 a.m. in Room 122 of the Transportation Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the general and local circulation throughout the State. Present 
were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

Jack Sollis, Assistant Chief Counsel 

H. S. Coulter, State Highway Engineer 

Roger Ritchey, Deputy Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
David Talbot, State Parks Superintendent 

C. W. Head, Manager, Commiss.on Services 


There were other staff members present including representa- 
tives from the news media. 


The Commission unanimously approved the following items on 
the consent calendar: 


1) Minutes of the meeting of November 23, 1976. 


2) Resolution declaring necessity of certain real 
property for public purposes and authorizing 
condemnation. ("Condemnation Resolution No. 2654" 
on file in Commission's files, Salem.) 


Installation of a traffic signal at N.E. 27th Avenue 
and Lombard Streets in the City of Portland. City 
to pay for installation, maintenance and power. 


Agreement with Clackamas County for installation 

of a traffic signal at the intersection of Pacific 
Highway East (McLoughlin Boulevard) and Park Avenue. 
State to pay for total cost of project estimated at 
$45,000 to be charged to a Federal Title II program, 
Section 209. State to maintain signals and County 
to pay for power used. 


Resolution accepting Amendment No. 1 to the Grant 
Offer from the Federal Aviation Administration for 
the Lebanon State Airport for an Airport Development 
Aid Program Project No. 7-41-0033-01 that increases 
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the total grant amount from $249,900 to $274,890 
and authorizing Director to sign the resolution. 
("Aeronautics Miscellaneous Resolution No. 1A" 
on file in Commission's files, Salem.) 


¢ 
¥ 


6) Request from the City of Baker to cancel a street 
improvement project on two Urban System Routes. 
(Oak Street-Birch Street Section of Auburn Avenue 
and Balm Street-Birch Street Section of Washington 
Avenue. ) 


7) Increases in project authorizations on the following 
contracts: 


a. Contract No. 8246, Bellevue St.-Mission St. 
(Salem) Section, FAU 1555 (12th and 13th 
Streets), Marion County, in the amount of 
$38,484.85. (Ross Bros. Construction, Inc.) 


b. Contract No. 8444, Beaverton Interchange, 
Beaverton-Tigard Highway, Washington County, 
in the amount of $18,205.50. (Harmony Gardens, Inc.) 


c. Contract No. 8311, Cabin Creek Safety Rest 
Area, Pacific Highway, Douglas County, in the 
amount of $34,516.28. (Kelly F. White Co.) 


8) Route description for ORE99W in Portland as follows: 
(Multnomah County) 


a. Over the Pacific Highway West from its junction 
with the Pacific Highway (I-5) near the north 
city limits of Tigard, southerly via Tigard, 
Newberg, McMinnville and Corvallis to its 
junction with the Albany-Junction City Highway 
(ORE99E) at Junction City (common with US20 
and ORE34 for a short section in Corvallis). 


Route description of ORE10 to provide route continuity 
as follows: 


a. Over the Beaverton-Hillsdale Highway from its 
junction with the Tualatin Valley Highway (ORE8) 
in Beaverton, easterly via Hillsdale to its 
junction with the Pacific Highway West in 
Portland; thence northerly over the Pacific 
Highway West to its junction with the Mt. Hood 
Highway (US26) in Portland. 


9) Revised CRAG Unified Work Program for fiscal year 
1976-77 for transportation planning in the CRAG 
region (Clackamas, Multnomah and Washington Counties), 
agreeing to provide up to $9,350 in additional match. 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem. ) 


Chairman of Oregon Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Engineer and Assistant Exhibit 
Chief Counsel Exhibit 


DIRECTOR'S REPORT 


Mr. Burco announced that the policy document was circulated 
to other State agencies since the November Commission meeting, and 
the Department has received some input from some of these agencies. 
He said that Dick Howsley of the Rogue Valley Council of Governments 
wishes to comment on the document but is unable to be at the meeting 
until later this morning. There are some individuals from State 
agencies in Salem that are present and would like to speak. Mr. Burco 
suggested that no action be taken on this matter until everyone who 
wishes to speak has had an opportunity to do so. 


Mr. Ed Hardt reported that 3 of the 19 policies have been 
modified and one deleted as requested by the Commission at their 
November meeting. He said after discussion with the State Police 
and Traffic Safety Commission, it is proposed to add one policy 
relating to transportation safety. This policy statement is now 
being written and will be available later. He mentioned the 
Intergovernmental Relations Division and the Land Conservation and 
Development Commission were concerned about land use planning and 
how it fits into the transportation plan. These agencies found 
out that the policy the Department prepared did not recognize the 
role of State Transportation planning and the mandate in Senate 
Bill 100. Mr. Hardt read the revised policy. He said the Land 
Conservation and Development Commission asked the Department to 
emphasize in its action statement a development of a memorandum 
of understanding between the Department and theirs which is now 
being prepared. He mentioned that the Department of Human 
Resources suggested that the Department of Transportation emphasize 
in one of its State Park policies that it will provide adequate 
attention to the elimination of architectural barriers in the 
State Park facilities. He indicated this is also being done. 


Mr. Mike Burton, Acting Administrator of Intergovernmental 
Relations, said that his Division reviewed the preliminary proposed 
Transportation Commission policies and indicated that they support 
the efforts of the Commission to adopt the Commission's policies. 

He mentioned that they have met with DOT staff and have viewed their 
concerns. He asked that more emphasis be given on coordination on 
DOT plans and local planning. All governments must know what 
facilities DOT plans along with planning and location in order to do 
effective planning. He said DOT should stress creation of criteria 
for distributing money and projects so all governments will have 

the ability to identify how and why decisions have been made. 
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He mentioned that individual communities lack the overall view to 
coordinate rail, bus, air and other services. He asked for a 45-60 
day delay in adopting the policies to allow for local review. 


Mr. Burton said his Division recommends adoption only on an 
interim basis of the plan until the Transportation Commission's 
meeting in January. In the interim period, he stated his Division 
will work with the League of Oregon Cities, Association of Oregon 
Counties and Council of Governments to try to obtain local comment 
on the policies and make these comments available to the Commission 
prior to final adoption. 


Chairman Jackson informed Mr. Burton that if the Inter- 
governmental Relations Division will take the responsibility for 
circulation and exposure to the subdivisions of government, the 
Commission will delay action on the policy document. 


Mr. John Gustafson, Deputy Director of the Land Conservation 
and Development Commission, mentioned their greatest concern was a 
policy on community impact of transportation. He indicated support 
of the revised draft of this policy which they recently received. 
Mr. Gustafson said that they hope there will be an opportunity for 
agencies of governments to review final drafts before final adoption. 
He suggested that a schedule be developed so the two Commissions cart 
meet and discuss mutual areas of interest. 


Mr. George Bell reported on the second draft of 
“The Decade Ahead" which covers the program alternatives for the 
Department of Transportation. (Copies presented to the Commission 
and a copy is on file in the Commission's files, Salem.) He said 
that most of the editing is completed and the document will soon 
be completed. Additional charts and tables will be added and there 
will be a letter of transmittal and at the end of the document several 
pages will be added looking to the future. He reviewed the various 
chapters in the draft covering all divisions within the Department. 
Mr. Bell stated that Chapter 3 covers the program that each of the 
Divisions is recommending to the next Legislature. He indicated 
that the report has a balance co it and it moves in a logical 
progressive way. 


Mr. Larry Rulien reported on the recommended program 
element on the plan and referred to page 2-11, Summary of Expenditures 
By Response (1 through 6). He pointed out that there has been con- 
siderable amount of work in trying to make a determination on what 
an appropriate responsible pavement preservation program should be. 
The miles in the pavement preservation have been revised downward 
to reflect the best judgment of the most expert people in DOT as 
to what the Department should really be tending to proposed overlays 
on Response No. 6 to still have a good program for pavement maintenance. 
Mr. Rulien presented to the Commission a map of the state entitled 
Functional Highway Classification Based on Future Usage (5 to 10 years) 
relating to the pavement overlay program. He also handed to the 
Commission two packets of maps showing operational preservation 
program, spot improved projects, structure preservation program and 
bridge replacement and betterment by counties. (Copies on file in 
the Commission's files, Salem. ) 
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Mr. Coulter mentioned that the recommended program for a 
four-year time frame draft isn't ready at this time. It will be 
displayed in a form similar to the material that Larry Rulien has 
just presented. He commented on Chapter 3 of the document relating 
to highways. 


The Chairman inquired if the State of Washington had 
cleared up their problem relating to I-82. Mr. Klaboe replied that 
Washington has cleared it up. He mentioned that Mr. Bulley, Director 
of Highways in Washington, recently asked when Oregon is going to 
proceed on I-82. 


The Commission decided to hold a work session on Friday, 
January 7, 1977, at 2:30 p.m. in Room 108, State Office Building, 
in Portland to discuss the plan, "The Decade Ahead." 


Mr. Burco mentioned that he had met with Mr. Bill Penhollow 
of the Association of Oregon Counties and several other leaders 
among the county engineers of the State and they indicated an 
interest in doing a similar planning study as the Department of 
Transportation. Mr. Penhollow was present and said that following 
the Commission's November meeting that he generated a lot of 
interest in developing information along with the Department of 
Transportation information for presentation to the Legislature and 
the public identifying the degree of need of road improvement at 
the state and county level. He mentioned that they have been 
working with the county engineers and roadmasters in trying to 
develop a plan. Mr. Penhollow asked for the Department's assistance 
and cooperation, its expertise and knowledge of developing a study. 


Chairman Jackson commented that the counties, cities and 
the state are in the same situation. At the legislative level and 
as a result of the last election there was not a coordinated 
approach in trying to point out these projected needs. The needs 
are not apparent when one drives the city, county and state highways. 
He pointed out that this is an educational job, and must get the 
public to realize these needs. 


Mr. Max Klotz presented to the Commission a folder containing 
a summary of the three proposed legislative bills. (Copies on file 
in the Commission's files, Salem.) He said one additional bill has 
been added which would give the State Police and Highway Weighmasters 
authority to stop the drivers of vehicles to warn them that their 
load appears to be in danger of falling off onto the highway which 
would create a hazard to the traveling public. Under the present 
law these vehicles cannot be stopped until the load has actually 
fallen on the highway. 


Mr. Klaboe commented on the elimination of the seasonal 
permit operation for agriculture commodity carriers which is a 
part of House Bill 2142. 

The Commission set Tuesday, January 18, 1977, for their 


next regular meeting. 
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Mr. Klaboe reported on the Federal Economic Stimulation 
Bill. He mentioned that the State of Oregon submitted 586 applica 
tions for funding under this Bill totaling $460,000,000. The 
Department of Transportation submitted applications for 48 highway 
projects for $55,000,000, 7 park projects for $1.2 million and 5 
airport projects for a little over $800,000. The entire State has 
been granted $29,000,000. He pointed out the applications are now 
in the Federal Computer System and a decision will be published in 
the Federal Register tomorrow, December 22nd. 


The Commission considered the acceptance of a settlement 
of a law suit filed against the Department concerning the Donald 
Drake-Willamette Western Contract Nos. 7310, 7311 and 7312, East 
Fremont Interchange, Stadium Freeway, Multnomah County. Mr. Coulter 
said the contractor claims damages arising out of corrective work 
as the result of an apparent failure of the paint system to adequately 
protect the bridge and for resultant delays. He said the State's 
legal counsel decided that because of the complexities of the project 
and the State's liability for portions of the contractor's allega- 
tions, the State would likely be held liable in court for damages 
incurred by the contractor, AS a result of extensive reviews of all 
records and negotiations in which Attorney General Lee Johnson 
participated, a settlement in the amount of $791,000 was agreed to. 
The Federal Highway Administration has concurred and they will par- 
ticipate in this settlement. Following his favorable recommendation, 
the Commission approved the settlement. 


Chairman Jackson presented 40-year service award pins to 
the following employes in the Highway Division: Willard Scofield, 
Senior Resident Engineer; Gail A. Williamson, Office Manager, Equip- 
ment Headquarters; and Arnold Kahler, Payroll Supervisor. The 
Chairman thanked the employes for their dedication and long terms 
of Service. 


Consideration was given to the adoption of a permanent 
administrative rule amending the rule on Uniform Traffic Control 
Devices for Streets and Highways covering minimum standards for 
signing of maintenance operations on State highways. Mr. Coulter 
pointed out that a hearing was held on November 15, 1976, and no 
objections were received. This matter was also discussed with the 
County and City Officials organizations and the Federal Highway 
Administration, and there were no objections. Following his recom- 
mendation, the Commission adopted the rule. (Copy of rule filed 
with the Secretary of State on December 27, 1976, and published in 
his Bulletin on January 15, 1977.) 


Mr. Coulter presented to the Commission a second place 
award plaque for highway litter-prevention programs sponsored 
cooperatively by the Federal Highway Administration and Keep America 
Beautiful, Inc. 


Attention was given to a request from Robert L. Chars 
to place a mobile home on lot 200, Section 11, Township 35 South, 
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Range 7 WeSt, within the Rogue River Scenic Waterway in Josephine 
County. Mr. Talbot mentioned that placement of a mobile home on 
this site would be in direct conflict with the Commission's rules 
and regulations regarding this area. The Commission denied 

Mr. Chars' request aS recommended by Mr. Talbot. 


Mr. Moore reported that his Division has been notified 
of the availability of $2.2 million nationally from the Urban Mass 
Transportation Administration (UMTA) for fiscal year 1977 for a 
transit planning, training and management assistance program on 
a one-year discretionary basis. He said a letter of intent was 
sent to apply for $58,278 of these funds. If UMTA finds the initial 
ideas satisfactory, Mr. Moore said he will request Commission's 
authority to apply by means of the regular grant application process, 
(Letter of intent contained five elements. See Mr. Moore's letter 
of December 4, 1976, to the Commission for further information. ) 


Mr. Moore said that the Department has just been advised 
of direct availability and actual allocation of $12,000 from the 
Energy Department to do a Vanpool Study and a Special Events 
Transportation Study. He indicated that his Division will proceed 
on these two items. 


Chairman Jackson announced that this is Chester Ott's 
last Commission meeting as he will be retiring the end of December. 
The Chairman complimented Mr. Ott for his excellent work as the 
Administrator of the Motor Vehicles Division. 


Dick Howsley, Director of the Rogue Valley Council of 
Governments, called attention to two goals of the policy document. 
First, provide for a participatory transportation planning process 
which is sensitive to the public, the private sector and all levels 
of government. Second, to insure timely and meaningful involve- 
ment from other units of government and the public in the planning 
and development of facilities and services, He said that they had 
not been provided a copy of this policy document and it is useful 
for their group to have some input and comment on the policies of 
the Commission. Mr. Howsley read a letter from the Rogue Valley 
Council of Governments Board of Directors dated December 20, 1976, 
expressing their concern on the proposed staff Department of 
Transportation policy "Community Impact of Transportation". The 
letter also proposed the following policy statement: (Letter on 
file in the Commission's files, Salem.) 


PROPOSED POLICY CHANGE 


The Department will work with local agencies in the preparation of 
land uSe plans in order to coordinate transportation and land use 
planning and, thereby, minimize undesirable Social, economic and 
environmental impacts of transportation facilities, Completed land 
use plans by local units of government which have been acknowledged 
by LCDC will be observed by the Department. (Consistent with its 
resources and Statewide responsibilities. This is a proposed Depart - 
ment Staff rider for the above policy. However, it would have the 
effect of a contradiction to the policy statement.) 
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Chairman Jackson informed Mr. Howsley that the Inter- 
governmental Relations Division has taken the reSponsibility to 
circulate the policy document to the local jurisdictions, councils 
of government, etc., to get some input prior to the Commission's 
January meeting, 


Chairman Jackson recessed the meeting at 11:40 a.m. for 
lunch, (The Commission and staff had lunch in the Blue Room of 
the State Capitol with Lloyd Anderson and Staff, Port of Port land, ) 


PUBLIC COMMENTS 


Mr. John McIntyre, Director of Public Works, Clackamas County; 
Alfred Simonson, City Manager of Oregon City; Representative Roger 
Martin and Senator Richard G, Groener appeared before the Commission 
concerning highway improvements in Clackamas County. Mr. McIntyre 
mentioned that they wish to discuss the Oregon City Bypass, Oswego- 
Succor Creek Bridge, Highway 212 (Clackamas Highway) and the Goods 
Bridge on Highway 170. He recalled that the Kerr Road in Clackamas 
County was one of the highest priority projects and that FAUS Funds 
were Set aside for this road, however, Clackamas County has had 
problems getting the environmental impact statement completed, 


Mr. McIntyre mentioned that the County met recently with 
Multnomah County, outlined their program and asked that they join 


Road to the Oswego-Succor Creek Bridge. Multnomah County and Lake 

Oswego have agreed to do however Multnomah County has placed 
that they do not want to commit to 

a project that is going to cost in excess of $1.9 million which is 

the amount previously allocated to Kerr Road. He indicated that 

the bridge could be constructed for $1.9 million and he could see 

no reason why CRAG would object as they Originally allocated the 

money to Multnomah and Clackamas Counties. He asked the Commission 

to provide funding (match monies) for the Oswego-Succor Creek Bridge, 


Representative Roger Martin stated that this was his third 
appearance before the Commission concerning this bridge. He pointed 
out that the bridge is very narrow and antiquated. He presented two 
photographs of the bridge which show dangerous traffic conditions 
that exist. (Photographs on file in the Commission's files, Salem.) 
He mentioned in 1968 a Lake Oswego Bypass was discussed but was 
Shelved because of a high price tag, RepreSentative Martin indicated 
the Lake Oswego Chamber of Commerce is behind the project and also 
the Mayor-elect of Lake Oswego. 


Chcirman Jackson stated that it was unfortunate that this 
was changed to urban highway classification. He Said the Department 
will take a good look at this project especially from the viewpoint 
of Support at the CRAG level. 
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Mr. McIntyre reviewed the history of the Oregon City Bypass. 
He said CRAG is now looking at taking the two projects which were 
previous ly approved for State Bond Funds (Powell Boulevard and 72nd 
Avenue-217 Interchange), and funding those with the Mt. Hood With- 
drawal Funds and use the excess and the bond funds as match. This 
would give about $1.5 million that could be used for the Oregon 
City Bypass. Mr. McIntyre mentioned that CRAG has adopted a policy 
that the preliminary engineering should not be funded using State 
Bond Funds as the match, He was hopeful that the Department would 
join Clackamas County and Oregon City in putting up the match. He 
indicated that the County is willing to assist in putting up the 
match for the preliminary engineering figure of $200,000. 


Senator Groener said that traffic congestion on the Oregon 
City Hill is very heavy. One of the most rapidly developing areas 
in the State is out the Molalla Highway-Beaver Creek. He said the 
traffic from that area funnels into Oregon City and north into the 
metropolitan area which creates a real bottleneck. The Senator felt 
that the Oregon City Bypass is a much needed project. 


Mr. Mcintyre commented on the Highway 212 Project. He 
said the County supports the scaled-down concept that is now being 
advocated and is asking for the State to restore the match funds 
which it had there previously. Mr. McIntyre asked that the State 
consider the transfer of approximately seven miles of the State 
highway system into Clackamas County (Highway 170) from Canby south 
to the Marquam Highway in return for Highway 212 that is now signed 
from 1-205 through Damascus and Boring to Highway 26. 


Chairman Jackson said the Commission will support these 
projects at the CRAG level and will look at the funding which will 
depend on the outcome of the action by the next Legislature. 


The Chairman adjourned the meeting at 2:20 p.m. 
The Commission held a work session on manpower planning and 


financial analysis in Mr. Burco's office, Room 135, Transportation 
Building. 


Chairman 


ED 


Commiss ion Services 
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TO: Oregon Transportation Commission 12-21-76 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name - Consideration 


48749 Harper, Melvin C. & Pearl E. $ 14,400.00 
48842 Sawyers, Ralph A. & Donna R. 350.00 
49240 City of Burns (Cemetery) 300.00 
49339 Thomson, Walter G. & Minnie as 9,000.00 

4 Transactions 24,050.00 


Master Crossing Agreement with the United States Bureau of 
Reclamation covering the Klamath Project in Southern Klamath 
County for providing basic guidelines for the crossing of 
each others facilities. Mr. Coulter to sign the agreement. 
Misc. C & A 5943. 


Supplemental agreement to the existing agreement between the 
Highway Division, the Travel Information Council and Travel 
InfoCentres of Oregon. The agreement provides for a slight 
change in the method of payment by InfoCentres to the Travel 
Information Council. It provides that the payment shall be 

5% of the first $500,000 and then 10% of the next $500,000 

and then 15% over $1,000,000. The original contract was 
somewhat ambiguous in reference to these particular provisions 
and therefore this clarification was made. (Legal Department) 


Agreement with Public Utility Commissioner covering use of land, 
construction and maintenance of Farewell Bend (Ontario) Port of 
Entry on the Old Oregon Trail in Malheur County. (Permit Section) 


Letter-form agreement with Deschutes County for improvement of 

The Dalles-California Highway at N. W. Davidson Road. This 
project is eligible for 90% Federal Aid funding under Section 209 
of Title II, Highway Safety Act of 1973. Total estimated cost 

for the work is $20,000. The County and State will each provide 
5% ($1,000) of the 10% ($2,000) matching funds. (County-City Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this for your official records. 


Dated ewsl 7 day of , 1976 


Paw eb se coon. «TF 
Waat, State Hery. Mone 


APPRD/VED 


Oregon Transpor on Commission 
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Date__ 4 -f/5-7E 


TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approved the following agreement and 
report this action for your official records: 


On November 10, 1976, approved a supplemental 
throughway agreement with Multnomah County 
covering construction and maintenance along 

the remaining portion of 1-205 (Columbia River- 
Foster Road Section, East Portland Freeway, 
Multnomah County). This fulfills the agreement 
requirements for construction from Foster Road 
to the Columbia River. 


Dated this/ / day of Un. 1976. 


Glenn L. pian Ais man 
Oregon Transportadtieed Commission 
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TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 

(1) Options or other Documents Relating to Property Acquisition 
Number Name Consideration 


48768 Longston, Jessica L. $ 50.00 
48788 Nichols, Lee L. & Enid 500.00 
48989 The Nature Conservancy 67,450.00 
49235 Carlon, Austa M. 130.00 
49292 Rosenberg, Glenn W. & Verna E. 0.00 
49391 Walker, Lee & Joan 1,450.00 
49427 Rosenberg, Glenn W. 0.00 
49431 Johnston, Jack & Harlene 0.00 
1W-24 .33 

1W-24 .59 

1wW-24.78 

1w-25.12 Southern Pacific Transportation Company 1,440.00 


a Se ae 


9 Transactions $ 71,020.00 


An easement from Southern Pacific Transportation Company for 
0.40 acre on the Veneta Section of the Territorial Highway 

in Lane County. Mr. Boyd to sign the easement. File RR 823. 
Agreement with the Medford Water Commission for protection 

of their 30 inch water line as affected by construction of the 
Head Road-Airport Road Section of Biddle Road in Jackson 
County. Mr. Coulter to sign the agreement. Mise C & A 5945. 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this for your 
official records. 


Dated this + 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the award of the following 
contract and report this action for your official records: 


On November 19, 1976, approved the award of 
the contract for bridge repair on the 
Willamette River (Springfield) Bridge Section 
of the McKenzie Highway in Lane County to 


Steel Structures, Inc., Eugene, in the amount 

of $42,694. (This contract had previously been 
awarded on October 26, 1976, to Merlin R. Stam 
but he failed to sign the contract.) 

(Contract No. 8447). 


A 


12-21-76 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


48985 Brown, ZoeVae $ 1,000.00 
1-279.77 Cooper, E. H. & Irene M. 4,500.00 
2 Transactions 5,500.00 


Stipulation and Application with the U.S. Forest Service 
modifying the original January 23, 1968 agreement with the 
Bureau of Reclamation for transfer of the new right of way 
around Mason Dar. on the McEwen-Mason Dam Section of the 
Sumpter Valley Highway in Baker County. Mr. Coulter to 
sign Stipulation and Mr. Boyd to sign subsequent deed. 
File 37824 and Mise. C & A 2849. 


Agreement with City of Reedsport for water service at Umpqua 
Lighthouse State Park in Douglas County covering installation 
fees of $8,000 plus regular monthly service charges. 

(Parks Branch) 


By your duly adopted delegation order, you authrized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this 7 day of 


sro MALLE. 


STIWAY ENGINEER 
~ $6 - £8 
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REPORT OF CONFIRMATLON_ OF TELEPHONE ACTION TAKEN UNDER DELEGATED AUTHORiTY 


rh Gan Baker-Copperfield (M.P...28.1,, M.-P. ; © 
N : Projnet P._.28.. Oifenace 9, & -MerPsryset 6) Section 


Type of Work __ Slope Improvement __ F.A, Proj. No, _RS- | 82 ( ] 


——— a 


Bakas-: ‘saben Baker-Copperfield 


County 
No. of Bidders 55: ae Low Builder D Nc 0 Cor oration, LaGrande OR 97850 _ 
Low Bid 526,470. 00 


Engineer's Recommendation: Awa rd to Low Bidder 


ak ag oe Beach State Park 


red +: pina (Contract No. 8454) 
Type of Work Utility Building - EA. Proj. to. OR Project 41-00805 


———_—— 


County Curr __.. Highway eee 


. 


No. of Gidders tOree Low Bidder Orton BIOs. Inc. Pm ocokings. Oregon 974 1 5 


Low Bid S 84 840. Re 


Engineer's Recommendations: 


‘Award to low bidder as soon a5 approval of the Bureau of Outdoor 
Recreation is received. 


3 "cl! Canal Bridge ~ 


NO see Projet? —— acetal a eaeon ——— 


(Contract No. 8455) 
Type of Work structure ile = 5A. Praj. No. Uae 1680 


County 32 amat h Highway _eOWer KL amath 


No. of Bidders Six Low Bidder ROSS Bros. Construction, Iinc., Salem 


36,106.00 


Low Bid S 


Engineer's Recommendations Award to Low Bidder 


On November 26, 1976, 1 accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received November 18, 1976, and 
authorized him to sign the contracts when conditions 
for the awards have been met. 


Dated this ] day of 


OS 
Glenn L. Jackseg 
Oregon Transportatidow Commission 
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12-21-76 
SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


48428 U.S. Dept. of Agriculture, $ Gratis 
Forest Service 

48458 U.S. Dept. of Agriculture, Gratis 
Forest Service 

48783 Rasler, Clarence Olin & Phyllis E. 3,250.00 

48841 Hansen, Vivian P. 2,750.00 

49222 Publishers Paper Company 2,540.00 

49284 Head, Daniel Warren 3,850.00 

49374 Umpqua Development Corporation ; 350.00 

7 Transactions 12,740.00 


Supplemental agreement with Lane County for a time extension 
of an agreement for the Alton Baker East Corridor Park 
Protcet. Two parcels are in the process of acquisition and 
this supplemental will extend it to June 30, 1977. (Parks 
Branch) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve the actions listed above and 
report this action for your official records. 


ted this 7 day of 


P ete Glenn L. Jackson, ¢ 
Asst. State Hwy. Eno OREGON TRANSPORTAT 


APPROVED 


ATE HIGHWAY ENGINEER 


DATE: iL 4 57.76... aie 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 
Contract No. 


Hamilton Construc-— 
tion Co., No. 8139 


Ben Castile 
Landscaping, 
No. 8237 


Ben Castile 
Landscaping, 
No. 8239 


Morse, Bros, Inc., 
No. 8298 


Waybo, Inc., 
No. 8314 


Columbia West 
Matls. & 
Constructors, 
Inc., No. 8391 


Coral Corporation, 
No. 8248 


Osburn & Davis 
Const. Co., 
No. 8361 


Jack Mathis, 


General Contractor, 


Inc., No. 8301 


Coral Corporation, 
No. 8327 


Section and County 


Willamette River (Harrisburg) 
Bridge, Lane County 


Smith Point (Astoria) Project, 
Clatsop County 


S. W. Clay St.-S. W. Sheridan 
St. Project, Multnomah County 


N.W. 9th St. @ N.W. Buchanan 
St. (Corvallis) Project, 
Benton County 


Memaloose SRA-Idaho State 
Line Project, 5 Counties 


Gervais (lst, 2nd & 4th 
Streets) Project, 
Marion County 


McMinnville, Willamina, 
Sheridan Area Safety 
Project, Yamhill and 
Polk Counties 


Silver Point Slide Project, 


Clatsop County 


Bend Maintenance Building, 
Deschutes County 


Deer Park Dr. S.E.-Mehama 
Project, Marion County 


Acceptance 


Date 


November 


November 


November 


November 


November 


November 


November 


November 


December 


December 


16, 


16, 


Contractor and 
Contract No. 


Industrial Painting 
& Sandblasting Co., 
No. 8359 


D Mc D Corporation, 
No. 8357 


Hamilton Construc-— 
tion Company, 
No. 8396 


Jarl Construction, 
Inc., No. 8417 


Stilwell Construc- 
tion Co., No. 8260 


December 10, 1976 
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Section and County 
Clackamas River (McLoughlin) 
Bridge, Clackamas County 
Medical Springs Rock Produc- 


tion Project, Union County 


Catherine Creek Bridge, 
Union County 


Meacham Rock Production 
Project, Umatilla County 


Motorist Service Signing 
Project, Six Counties 


Acceptance 
Date 


December 2, 1976 


December 2, 1976 


December 3, 1976 


December 6, 1976 


December 10, 1976 


aa i 
— —C 2. eee 
; Coulter 
State Highway Engineer 
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Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following items and report this action for your official 
records: 


1) Agreement with City of Corvallis covering acquisi- 
tion of approximately 85 acres north of and adja- 
cent to Willamette Park which is in the extreme 
southeast corner of the City of Corvallis in connec~ 
tion with the Willamette River Greenway. Federal 
funds $56,875. State funds $28,687. City funds 
$28,188. Approved November 24, 1976. 


Agreement with Polk County to furnish plans and 
specifications for all bridges and culverts without 
cost to County in connection with the Economic 

Deve Lopment Administration Public Works Grant. 
Approved on October 29, 1976. 


Prohibited parking on south side of the 24th Avenue 
Frontage Road to the Pacific Highway from Henderson 
Avenue (M.P. F191.68) to a point 150 feet west of 
Henderson Avenue (M.P. F191.71) in Lane County. 
Approved November 30, 1976. 


Approved the installation of a "YIELD" sign (R1-2) 
and a "YIELD AHEAD" sign (W3-2) on the northbound 
offramp of I-5 at the North Shady Interchange (High- 
way 1, M.P. 120.50) with the Oakland-Shady Highway 
(Highway 234, M.P. 20.76) in Douglas County. 
Approved November 30, 1976. 


Approved the installation of sign entitled "U-TURN 
PERMITTED" at the intersection of the Beaverton- 
Tigard Highway at Bangy Road in Clackamas County 
when the intersection is signalized. Approved 
December 6, 1976. 


Prohibited parking on the south side of the Alsea 
Highway in Benton County from a point 300 feet west 
of Third Street (M.P. 39.90) to Third Street 

(M.P. 39.96). Approved December 10, 1976. 
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Adopted as a permanent administrative rule on December 9, 
1976, the following: 


The State Highway Engineer may, in his discretion, 
designate specific signalized intersections in which 
U-turns shall be permitted if the following criteria 
are met: 


a. The turning radii are adequate. 

b. The signal operation consists of three or more 
phases. 

c. A turning movement is possible with a reasonable 
degree of safety. 

d. A traffic engineering investigation shows a need 
for the U-turn movement. 


(fhis rule was adopted as a temporary rule by H. S. 
Coulter, State Highway Engineer, on September 3, 
1976.) 


On November 26, 1976, awarded Contract No. 8454 to 
Horton Bros., Inc., Brookings, at $84,840.75 for a 
utility building in Harris Beach State Park in 
Curry County. Bids received November 18, 1976. 


9) On November 16, 1976, awarded Contract No. 8446 to 
M. C. Lininger & Sons, Inc., Medford, at $234,150 
for work on the South Unit, Forest Boundary-Colahan 
Road Section of Squaw Flat Road in Klamath County. 
Bids received October 21, 1976. 


H. §. Coulter, State Highway Engineer 
Dated this 13th day of December _, 1976 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right 

of Way Engineer (Administration Order No. 18), I report that 
I have taken the following actions for your official records: 


(1) Right of Way Services Agreement with the City of Lake 
Oswego in acquiring right of way for the S.W. Madrona 
Street-S.W. Jean Road Section of S.W. Lower Boones Ferry 
Road in Clackamas County. Approved October 20, 1976. 
Misc. C & A 5953. (16-69). 


Sale of 9,327 square feet excess property on the LaGrande- 
I-80N Section of the Wallowa Lake Highway in Union County 
for a minimum consideration of $22,250.00. Approved 
November 24, 1976. Files 46853 and 46854. (16-43). 


Sale of 3,088 square feet excess property on the LaGrande- 
I-80N Section of the Wallowa Lake Highway in Union County 
for a minimum consideration of $2,500.00. Approved November 
26, 1976. File 46850. (16-43). 


Service Contract with the Southern Pacific Transportation 
Company for installation of grade crossing protection devices 
at S.W. 170th Avenue at Huber in Washington County. Approved 
November 26, 1976. Agreement RR 854. (16-12). 


Termination Agreement with the Union Pacific Railroad Company 
covering a haulroad crossing at Cascade Locks in Hood River 
County. Approved November 26, 1976. Agreement RR 358. 
(16-12). 


Right of Way Services Agreement with the Port of St. Helens 
in connection with the expansion of the Scappoose Airport 

in Columbia County. Approved November 29, 1976. Misc C&A 
5954. (16-69). 


Sale of 3.45 acres excess property for a minimum consideration 
of $20,700.00, plus even exchange of 0.52 acre parcel of equal 
value, on the Wilsonville Interchatge Section of the Pacific 
Highway in Clackamas County to the City of Wilsonville. Approved 
November 29, 1976. Files 22382 and 22383. (16-43). 


Sale of 3.56 acres excess property on the Silver Lake-Chalk 
Cliff Section of the Fremont Highway in Lake County for a 
minimum consideration of $275.00. Approved November 30, 1976. 
File 6780. (16-43). 


December 1976 
Page 2 


Sale of 5.21 acres excess property on the Wilsonville Inter- 
change-Hubbard Interchange Section of the Pacific Highway in 
Clackamas County to the City of Wilsonville for a minimum 
consideration of $30,000.00, subject to 4.11 acres for public 
park and recreation purposes only and 1.1 acres for public 
use only. Approved December 1, 1976. File 19382. (16-43). 


Sale of 0.8 acre excess property on the Hood River-Mosier 
Section of the Columbia River Highway in Hood River County, 
for a minimum consideration of $12,000.00 to the Port of 

Hood River, subject to a public use clause. Approved December 
2, 1976. File 16684. (16-43). 


Construction and Maintenance Agreement with the S. P. & S. 
Railway Company and Burlington Northern for installation of 
grade crossing safety devices at St. Helens Street in St. Helens 
Columbia County. Approved December 6, 1976. RR Agreement 856. 
(16-12). 


Sale of 1.0 acre excess property on the Mosier-The Dalles 
Section of the Columbia River Highway in Wasco County for 
a minimum consideration of $2,500.00. Approved December 
13, 1976. File 8315. (16-43). 


Dated this / bf day of Aivnntea 1976 


a 


v4 


Boyd, Right of 
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December 1976 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No- 16) from the Oregon 
Transportation Commission, subdelegated to the Assistant Right of Way 
Engineer in the absence of the Right of Way Engineer (Administration 
Order No. 18), 1 report that I have taken the following actions for 
your official records: 


(1) Sale of 9.03 acres excess property on the Oakridge Section of 
the Willamette Highway in Lane County m consideration 
of $16,500.00 to the City of Oakridge i ‘ cres 
City property valued at $16,400.00 and needed f 
site. Approved November 19, 1976. Files 10665, 1170 
(16-43) - 


Sale of 0.62 acre excess property on the Goshen-Divide Section 

of the Pacific Highway in Lane County for a minimum consideration 
of $3,500.00, which is one half of the appraised value, to the 
city of Cottage Grove- Subject to highway related use only. 
Approved December 7, 1976. File 21427. (16-43) - 


Release of slope easement, s in and to lateral 
support of adjoining highway, i i on the 
Toledo Section of the Corvallis-Newport Hig 

County. Approved December 10, 1976. File 36782. 


Dated this 5 day of 


JobA R. Oakes, Assistant Right of Way 
Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority irom the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16; Sub. 46), subdelegated to the Assistant Right of Way 
Engineer in the absence of the Right of Way Engineer (Administra~ 
tive Order No. 18). I approved making the following offers in 


accordance with this authority for and on behalf of the Commission: 


DOUGHERTY SLOUGH-T ILLAMOOK SECTION, OREGON COAST HIGHWAY - 
TILLAMOOK COUNTY 
R-49296 - Roy H. Peterson et ux. 350 square feet for right 


of way purposes including its use for a connection to Hadley 
Road. Offer $350.00. 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - JOSEPHINE 
COUNTY 

R-40493 - Lyle G. Haley et al. 0.05 acre for right of way 
purposes. Offer $2,000.00. 


HERMISTON-STANFIELD JUNCTION SECTION, UMATILLA-STANF 7 ELD HIGHWAY - 
UMATILLA COUNTY 

R-49119 - John Whitesell. 0.68 acre for right of way purm 
poses. offer $2,725.00. 


R-49120 - Roger S- Bounds. 0.98 acre for right of way pur~ 
poses. offer $5,000.00. 


JUNCTION CITY-AIRPORT ROAD SECTION, PACIFIC WEST HIGHWAY - LANE 
COUNTY 

R-48415 - Charles O. Jennings et al. 1.9 acre for right of 
way purposes. offer $3,500.00. 


TYGH VALLEY STATE WAYSIDE 


R-47652 - Kenneth C. Webb et al. 10.0 acres for parks. 
offer $13,500.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA 
COUNTY 

R-48779 - Stanley C. Wagner. 1.0 acre for right of way pur~ 
poses including its use for a connection to Slavens Road. offer 
$2,475.00. 


Dated this 21st day of October 1976. 


ce 


JOHN R. OAKES, Asst. Right of Way Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of 
the Commission: 

COLUMBIA RIVER BRIDGE-NE SANDY BLVD. UNIT, COLUMBIA RIVER- 


PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH 
COUNTY 


R-46965 - Sandy Blvd. Drive-In Theatre, Inc. et al. 12.3 
acres for right of way purposes. Offer $678,500.00. 


DOUGHERTY SLOUGH-TILLAMOOK SECTION, OREGON COAST HIGHWAY - 
TILLAMOOK COUNTY 


R-49299 - Henry E. Wetzel et al. 650 square feet for 
permanent easement for slope. Offer $400.00. 


SOUTH SIXTH STREET-HILYARD AVENUE SECTION, MIDLAND HIGHWAY - 
KLAMATH COUNTY 


R-48971 - Swan Lake Moulding Company et al. Parcel 1: 3376 
square feet for right of way purposes; Parcel 2: 1054 square 
feet for permanent easement for slopes and drainage. Offer 
$36,200.00. 


SE DIVISION STREET-SE FOSTER ROAD UNIT, COLUMBIA RIVER-PACIFIC 


HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-45362 - Northwest Communications, Inc. doing business as 
Ackerly Communications, Inc. Sign interest. Offer $2,675.00. 


Dated this 10th day of December, 1976. 


Way Engineer 


RE: Report of Offers Tendered - 4 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant A iy ks __ Appraisal Settlement 
K. M. Young $5,200 $5,200 $7,500 


Section: Slater Creek-Mystic Creek 
Highway: Coos Bay-Roseburg 


County: Douglas 
Approved by: Walter L. Barrie Date: November 22, 1976 


M. W. Anderson $176,000 $191,500 $215,900 


L-7269 

R- 48536 

Section: West Portland Park & Ride 
Highway: Pacific 


County: Multnomah 
Approved by: Walter L. Barrie Date: November 26, 1976 


Anne Lazaroni $3,000 


L-7306 

R-40528 

Section: Grants Pass-New Hope Road 
Highway: Jacksonville 

County: Josephine’ 

* Settled by Right of Way Department. 


* 
‘ D 
12-21-76 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of f 


Plaintiff Defendant ss _ Cause of Action Plaintiff 


State of Oregon Robert H. Wight Property Damaae $455.32 


L-7394 
County: Wasco 
Disposed of by: Settlement of $400. 


Bruce Chapman State of Oregon Personal Injurv $96,750 


L-6633 


County: Klamath 
Disposed of by: Settlement of $5,000 by State's insurance carrier. 


State of Oregon Kim E. Gray Pronerty Damaaqe $305.69 


L-7297 
County: Jackson 
Disposed of by: Settlement of $200. 
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REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 

“Defendant | trial at trial demand Verdict 


Capital Lumber Co. $260,000 None $845,608 Dismissal 
(State de- 
cided not 
to take 
land) 


Attorney Fees: $14,000 Court Costs: $18,958.13 


L-7066 

R-45011 

Section: Chemawa Road-Hickory Street 

Highway: Salem Freeway 

County: Marion . 

Approved by: Walter L. Barrie Date: November 22, 1976 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Defendant _—=_——CsCause: off Action Plaintiff Judgment 


Nordic Plywood Damage to hiah- $721.20 * 
way surface 


L-7387 
Douglas County 


* The expense of establishing a claim would be far greater than any 
possible recovery. It is recommended that we allow the defendant 
to take judgment after the Demurrer is sustained. 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7408 Charlene K. Dawell v. Joan Monica Howe and State: This 
lawsuit arises out of an accident that occurred on October 5, 
1975, in which the plaintiff was a paying passenaer in a vehicle 
operated by the defendant Joan Monica Howe. The car left the 
main-traveled nortion of the highway which was under construction 
and overturned. Alleged negligence of the State is the failing 
to post warning signs on the highway, failina to place foa lines 
or other lane markers on the road surface, failure to properly 
supervise the work of the contractor, failing to inspect the area 
under construction and failing to correct existing hazardous con- 
ditions. That matter has been referred to the Attorney General's 
office for the defense of the State. (Multnomah County) 


L-7409 State of Oregon v. Safeway Stores, Inc.: This is an in- 
junction proceeding which was filed in Clackamas County to enjoin 
Safeway from paving a portion of State-owned surnlus pronerty. 

At the preliminary hearing the court refused our injunction and 
allowed Safeway to proceed. The court required Safeway to post a 
$5,000 bond to insure that the paving would be removed if our title 
is sustained. Our title to the disputed area will be determined 

in Poe and Jamison v. State of Oregon, L-7369. That case will be 
tried in January or Febraury. of 1977. 


January 7, 1977 
Portland, Oregon 


The Oregon Transportation Commission held a workshop at 
2:30 p.m. in Room 108 of the Portland State Office Building. 
Notice of the meeting was made by press release to the newspapers 
of the general and local circulation throughout the State. Present 
were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

H. S. Coulter, State Highway Engineer 

L. W. Rulien, Program Management and Scheduling Engineer 

Ed Hardt, Special Assistant for Transportation Policy 
Research and Special Studies 

Max Klotz, Special Assistant for Intergovernmental 
Affairs 

C. W. Head, Manager, Commission Services 


There were others present including DOT staff members and 
a representative from the news media. 


Mr. Burco presented to the Commission two draft reports 
by Arthur Young & Company on manpower planning and financial analysis 
for their review. (Copies on file in the Commission's files, Salem. ) 
He said a third report on detailed manpower will be available in 
about a week. 


Mr. Burco reported that the first part of next week there 
will be a recommendation by the Legislative Fiscal Office that the 
Legislature experiment with two agencies of the State for zero base 
budgeting. It was his understanding that the two agencies will be 
the Department of Transportation and a teaching hospital in Portland. 
Mr. Burco said that he would forward this report to the Commission 
just as soon as it is available. 


Mr. Ed. Hardt mentioned the Intergovernmental Relations 
Division has mailed the policy document to all the COG's and to 
various cities. He said they will be collecting these responses 
and returning them to the Department. 


Mr. Burco mentioned that he is pleased with the analysis 
of the six levels of the highway program that was developed. He 
did indicate that the document does need additional internal work 
on the wording and organization. He said the staff would go back 


and work on the document and have it ready for the February Commission 
meeting. 
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Mr. Rulien distributed to the Commission copies of a 
"Summary of Expenditures by Response During the 1977-1987 Decade". 
(Copy on file in the Commission's files, Salem.) 


Mr. Coulter commented on the four-year recommended highway 
program. There was considerable discussion concerning the program, 
proposed projects and the various responses. 


The Commission indicated that they want the program 
prepared and presented in a manner that everyone can understand. 
Mr. Burco said that the staff is ready to make other analysis upon 
request from the Legislature. 


Chairman Jackson asked if everyone understood that the 
Department is now going to a practical approach to its problem on 
the basis of the four year program working toward Response 5. 


Mr. Len Bergstein of the Governor's staff was present and 
handed to the Commission an outline of the Governor's Legislative 
Program. (Copy on file in the Commission's files, Salem.) He said 
the Legislators are waiting to see who will be on Ways and Means and 
the various committees. He indicated that the Governor would like to 
continue to meet with the Commission at lunch and the Governor's Office 
is very excited about the work that the Commission is doing. 

Mr. Bergstein informed the Commission that when they are in the 
Capitol Building to feel free to stop by his office. 


The Chairman adjourned the meeting at 4:15 p.m. 


Commission Services 


January 7, 1977 


January 18, 1977 
Salem, Oregon 


The Oregon Transportation Commission held their formal 


meeting at 10 a.m. in Room 122 of the Transportation Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the general and local circulation throughout the State. Present 


were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Paul E. Burket, Administrator of Aeror.autics 
Dennis Moore, Administrator of Mass Transit 
Harold Grover, Administrator of Motor Vehicles 
David Talbot, State Parks Superintendent. 

Max Klotz, Special Assistant for Intergovernmental Affairs 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 


the news media. 


The Commission unanimously approved the following items 


on the consent calendar as presented by Mr. Klotz: 


1) Minutes of the workshop of December 8 and the meeting 
of December 21, 1976. 


2) Resolution declaring necessity of certain real property 
for public purposes and authorizing condemnation. 
("Condemnation Resolution No. 2655" is on file in 
the Commission's files, Salem. ) 


Two requests for projects under the Special Bridge 
Replacement Program as follows: 


a. City of La Grande, 2nd Street Viaduct; total 
cost $57,000; Federal Funds $42,750; City's 
share $14,250. 


City of Klamath Falls, "A" Canal Bridge; total 
cost $7,000; Federal Funds $5,250; City's 
share $1,750. 


(Granted authority to enter into project agreements 
following negetiations. ) 


January 18, 1977 


Resolution transferring approximately 1,600 feet 

of frontage road (Park Street-Watkins Avenue Section) 
along the Pacific Highway West in Tigard to the City. 
City has requested this frontage road for city street 
purposes. ("Abandonment Resolution No. 560" on file 
in the Commission's files, Salem. ) 


Resolution transferring the old alignment in the 

Elk River-Port Orford Section on the Oregon Coast 
Highway to Curry County and the City of Port Orford. 
(Approximately 1.25 mile of old alignment will be 
transferred to the County along with a new connection 
between the old and new alignment. Approximately .2 
mile will be transferred to the City including a new 
connection with the new alignment.) (‘‘Apandonment 
Resolution No. 543"! on file in the Commission's files, 
Salem. ) 


Agreement with the City of Roseburg for the City to 
borrow two buses owned by the Mass Transit Division. 
Agreement provides for a 3-month lending period with 
renewable options, provisions for maintenance, storage, 
insurance, etc. 


Policy for State Bicycle Fund Expenditure as follows: 


After necessary expenditures for salaries and other 
administrative costs including expenses of the 
Advisory Committee on Bicycles, the moneys identified 
under ORS 366.514 for the footpath and bicycle trail 
program shall be expended under the following system 
of priorities: 


First priority shall be given to the construction of 
bikeway projects in compliance with the provisions of 
ORS 366.514. 


Second priority shall be given to adequate maintenance 
of those existing bikeways for which the State is 
responsible. 


Third priority shall be given to the construction of 
independent bikeway projects on state-owned right- 
of-way. 


Fourth priority shall be given to the financial 
assistance cf other governmental agency bikeway 
projects. 


The current Transportation Commission policy for 50 
percent financial assistance to local governmental 
c 


agencies for the development »f comprehensive bicycle 
route planning shall remain unchanged. 


January 18, 1977 


Mr. Klotz mentioned that Mr. Coulter nad sent to the 
Commission an informational report concerning the Public Works 
Employment Act. The report stated that under Title I of the Act, 
$925,709 had been allocated to the Department for an overlay project 
on the Hide Creek-Philomath Section ox the Alsea Highway in Benton 
County. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem. ) 


Chairman of Oregon Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Chief Counsel Exhibit 
Location Engineer Exhibit 
Controller Exhibit 


DIRECTOR'S REPORT 


Mr. Ed Hardt stated that written comments have been 
received concerning the policy document from Umpqua Regional Council 
of Governments, Clatsop and Tillamook Intergovernmental Council, the 
Oregon Association of Railway Passengers, Lane Council of Governments, 
Cities of Central Point and Salem and the Mid-Columbia Economic 
Development District. He mentioned the policies were presented 
yesterday to the Joint Transportation Committee of the Association 
of Oregon Counties and the League of Oregon Cities. Mr. Hardt 
indicated that most of the comments were in the form of questions 
as to how the policies of the Commission are going to affect the 


local governmental operations. There were no objections to any of 

the policies. He said the local governments want to become moi? 
actively involved in the planning process and several groups expressed 
a desire to become more directly involved in the project selection 
process especially with respect to the Highway Division. Mr. Hardt 
commented on some of the significant changes as 4 result of the 

policy review as follows: 


Page 11 (policy concerning deterioration of facilities 
and services). Adding to an action statement "in concert with 
local officials" that local officials will work with the staff in 
the process of taking local roads off the highway system. 


Page 15 adding an action statement in the area of the needs 
of local government and their concerns for project selection. 
"Emphasize participation by local officials in the development of 
the Department's policies, programs and plans which may affect their 
jurisdictions." 


Page 23 changing a statement regarding energy conservation 
strategies not to limit those strategies to vanpooling and carpooling. 


Adding a policy on transportation safety. (Mr. Hardt read 
the policy.) 
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Page 40 (policy on parks and recreation). Adding a back- 
ground statement that says that part of the development of the 
Parks program will be based on the LCDC Statewide goals and guide- 
lines. 


Page 42 adding to an action statement that the work will 
be done in cooperation with local government. 


Page 27 adding an action statement in the area of community 
impacts of transportation services to support an amendment to 
ORS 197.300 to permit State agencies to petition for review of 
actions concerning a local government plan which conflicts with a 
State agency plan. 


Mr. Bill Penhollow, Association of Oregon Counties, 
commented briefly on the second city-county meeting. He said the 
group generally supported and commended the Commission for setting 
forth these policies in written form. He mentioned that their group 
is interested in trying to develop a process which they can gain 
greater involvement in the decisions that the Department is 
developing. 


Mr. Penhollow suggested that the Transportation Commission 
establish a local government advisory committee to meet with the 
Commission's staff to deal with policy matters that have an impact 
on local governments. 


Mr. Michael Burton, Intergovernmental Relations Division, 
stated the local governments recognize the need to have statewide 
plans that are drawn up in the context of the State's ability to 
meet goals and requirements for a statewide transportation system. 
Mr. Burto. also recommended the establishment of an advisory 
committee to the Transportation Commission to help jointly meet 
some of those needs. He urged the Commission and the DOT staff to 
actively seek the input of local governments. He expressed his 
appreciation to Mr. Burco and staff for the excellent cooperation 
that they gave to his Division during the past month. 


Chairman Jackson pointed out that the policy program has 
been going on in varying degrees for a number of years. In the 
past he said the Department was dealing almost entirely with 
construction measures and now it is dealing with a scarcity of 
funds that enables it to meet the needs of the traveling public in 
all areas. He said the Department is looking at the need for closer 
cooperation in trying to solve these problems more than it ever did 
in the course of transportation history of the State. 


Following Mi. Burco's recommendation, Commissioner Walsh 
moved that the policy document be adopted for submission to the 
State Legislature. Commissioner Hollern seconded the motion. The 
Commission unanimously adopted the policy document. 
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Mr. Larry Rulien handed to the Commission copies of the 
"Transportation in Transition Planning Overview". (Document contains 
part of the formerly entitled "The Decade Ahead". ) (Copy on file in 
the Commission's files, Salem.) He said the document is organized 
into three sections which contains general planning information, the 
highway system, definitions, needs and programs and a summary of 
environmental concerns. The intent of the use of the document, which 
contains considerable basic data and information, would be a resource 
in dealing with the Legislative subcommittees and others. 


Mr. Rulien said the staff is continuing to work on the 
companion document "Transportation in Transition A Look Ahead" 
incorporating the changes previously directed by the Commission 
and will have it completed in time for the Commission to take 
action at its February meeting. 


Mr. Burco reported that he and Mr. Burket will begin a 
backgrounding process for the House Transportation Committee this 
afternoon. He said the committee will also tour the Motor Vehicles 
Division today. On January 20 and February 1 there will be hearings 
with the Senate and House Transportation Committees. He mentioned 
the House Committee has inquired about a tour to see the deteriorating 
pavements, bridges and aviation matters. 


Mr. Don Streun reported on the Governor's program which 
was implemented in 1976 for improving the effectiveness of manage- 
ment in State government. He said the committees were formed and 


the Governor will most likely introduce legislation to carry out 
the recommendations of these committees. Mr. Streun indicated 


that management development and collective bargaining would be 
included in the Governor's package. He commented on numerous other 
{tems that will be considered by the Legislature. 


The Commission set Tuesday, February 15, 1977, for their 
next regular meeting. 


The Commission considered adding the South Umpqua River 
Overflow Channel Project on the Coos Bay-Roseburg Highway in Douglas 
County to the Six Year Construction Program in che fiscal year 1977. 
Mr. Klaboe said during the construction of this project the State 
was unsuccessful in accomplishing some necessary work on the over- 
flow channel of the South Umpqua River near Winston by extra work. 
The total estimated cost for the right of way and construction is 
$50,000. Upon his favorable recommendation, the Commission approved 
adding this Federal Aid Primary Project to the Six Year Construction 
Program. 


The Chairman inquired about the backlog of traffic signals 
in the critical areas throughout the State. Mr. Coulter indicated 
that a preliminary review has been made and he was waiting for a 
better definition of the manpower-type resources that would be 
necessary to undertake. He said he would look into the possibility 
of the local units of government participating in the cost of traffic 
signal improvements. 
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Mr. Walt Hart reported to the Commission on the construction 
method and procedure of the proposed Interstate 205 Columbia River 
Bridge between Clark County, Washington and Multnomah County, Oregon. 
Charts were displayed of the project and slides were shown of the 
bridge corridor. Mr. Hart described the project as follows: 


The first contract will consist of 17 river piers 
and filling on Government Island. Estimated cost 
is $33,000,000. Bids to be received in April 1977. 
Projected completion 1979. . 


The second contract covers the erection of 10 spans 
(Washington approaches). Contract will be advert~ 
ised and administered by State of Washington. 
Estimated cost is $25,000,000. Projected completion 
1980. 


Third contract is the north span superstructure. 
Precast sections will be hoisted by Gantry to the 
bridge piers, 145 feet in height, estimated cost 
$75,000,000. Estimated advertisement date 1978. 
Estimated completion 1981. (Type of construction 
was pioneered in Europe and has had limited use in 
the United States.) 


Fourth contract is the south channel crossing, 
45 feet high, estimated cost $35,000,000. 
Estimated bid date 1978. Completion 1°81. 


Fifth contract is paving, signing and lighting. 
Estimated cost is $7,000,000. Estimated bid 
date 1980. Completion 1981. 


Mr. Hart indicated the target date for completion of the 
entire project is the end of 1981 or 1982. The total estimated cost 
is $175,000,000; the State of Washington's share is $50,000,000 and 
$125,000,000 for Oregon. He said the project will consist of twin 
structures, four lanes to a structure, with a bicycle path in the 
center. The project will be 11,600 feet in length - approximately 
two miles. 


The Chairman asked what the employment factors will be 
for the project. Mr. Hart mentioned that he did not have the man- 
power figures but they would be projected and released. 


Mr. Coulter gave a brief outline of the legislative 
matters in the Highway Division. He mentioned that Mr. Hamilton, 
Legislative Liaisou Kepresentative, analyzes the bills as they are 
introduced and then consults with him. Action on the bills are 
either an analysis and report as to what involvement the Division 
should have in it or the necessity of preparing some formal 
testimony for the Legislative Committees or the possibility of an 
expert to monitor the bill. Mr. Hamilton coordinates his analysis 
with Mr. Klotz. Mr. Coulter indicated there may be a major change 
in the Workmen's Compensation bill that would affect State personnel 
but basically would affect highway contractors. 
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The Commission considered a request from Dr. Robert Egan 
to construct a small cabin on Lot 201, Township 37 South, Range 9 
West, Section 8 within the Illinois River Scenic Waterway in 
Josephine County. Mr. Talbot pointed out that construction at this 
location, in the accessible natural river area, would be incon- 
sistent with the Commission's rules and regulations. The 
Commission denied the request as recommended by Mr. Talbot. 


Mr. Talbct said the Parks and Recreation Branch has 
completed a review of the existing fee structure of Oregon State 
Parks and has determined that fees charged for many services 
provided to the public should be increased to help cover costs of 
operation. Following his recommendation, the Commission authorized 
the Department to schedule public hearings and begin the process 
under the Administrative Procedure Act. 


Mr. Talbot stated their activities in the Legislature will 
be to try to get some General Fund money for some capital improve- 
ments. There are numerous scenic waterway bills, completion of 
the South Slough Sanctuary Project, transfer of the Natural Area 
Preserves Advisory Group function to the Parks agency and there's 
a proposal for the State to buy the Sea Lion Caves and many others. 
He mentioned the Parks Advisory Committee will be reviewing these 
matters. 


Mr. Burket commented on the Airport Development Aid 
Program under the new Federal law that was passed last year. He also 
commented on the commuter air service. Mr. Burket mentioned he is 
appearing before the House Transportation Committee later in the 
day concerning the Division's programs, functioning and activities. 


Upon inquiry of Chairman Jackson, there was discussion 
whether or not there is any validity to attempt to exercise some 
control over the interstate commerce carriers that are providing 
intrastate service in the State, such as time schedules. Mr. Burket 
mentioned that the State of Texas has an Aeronautics Commission 
which has the authority and responsibility for regulating air 
commerce in the State. The Chairman said under the present Federal 
law there is no way in which the State can force an interstate 
carrier that is providing intrastate service to provide the type of 
service that will accommodate the needs of the local people. He 
suggested that this matter be presented to the Legislature as the 
Transportation Commission and the Public Utility Commissioner does 
not have authority to regulate schedules. 


Chairman Jackson recessed the meeting at 11:50 a.m. 
(The Commission and staff had lunch with Senators Charles Hanlon 


and Robert Smith and Representatives Pat Whiting and Max Simpson.) 


The meeting reconvened at 1:35 p.m. 
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PUBLIC COMMENTS 


A delegation from the City of Corvallis appeared before the 
Commission concerning the continuation of the reconnaissance study 
for the Corvallis Bypass. Present were: Mayor Donald L. Walker, 
Senator Clifford W. Trow, Representative Tony Van Vliet, C. Dean Smith, 
Inge C. McNeese, George F. Stevens, Terry Barker, G. McAdams, Douglas 
Parker, Alan Berg, Frank Triska and Bill Monroe. 


Mayor Walker said that their group feels very strongly 
that the livability of their City must be kept as well as the 
viability of their downtown business district. He mentioned that 
they have tried to keep trucks off of Third and Fourth Streets 
without success. The traffic volume on these two streets and on 
Second and Fifth Streets is approximately 38,000 vehicles daily. 
He commented on the air quality standards for carbon monoxide 
levels and the DEQ standards for noise. 


Mayor Walker recalled that in 1952 when Corvallis' 
population was 18,000, there was a need for a bypass. Hearings 
were held by the State in 1970 regarding the First Street Bypass 
and due to citizen objection, the project was abandoned by the 
State. He said the City was told that if the community could get 
together they would have a better chance of having a bypass. Since 
then there has been a community goals study and citizen input from 
throughout the City. He indicated the citizens of Corvallis now 
are very strongly in favor of the southern section east of the 
Willamette River for a bypass. 


The Mayor referred to a letter the City received from 
the State saying the $100,000 that was to be used for the bypass 
reconnaissance study is to be used for other highway projects. 

He said the reconnaissance bypass study, their top priority, was 
the only thing the City asked for out of the $150 million State 
Bond Fund. Considering the present population and the estimated 
future growth, he asked that the reconnaissance study be continued 
at the earliest possible time. 


Chairman Jackson stated that commitments made by staff 
and the fact that $100,000 was included in the Six Year Plan as 
adopted by the Commission is a valid point that the State does 
have a commitment. He said the State's problem in the consideration 
of the Eastside Bypass is the cost estimate of $50 million, which for the 
foreseeable future, there is no way in which it could be funded. 
The Chairman mentioned that the Department recognizes that many 
alternatives have been studied to try to find a solution to a very 
critical need in Corvallis Chairman Jackson said the Department 
will proceed in attcupting to follow-up on alternatives that are 
within its financial ability. 


Senator Clifford Trow said the City of Corvallis needs 
the State's help now with the traffic problem through its business 
district. He mentioned the reconnaissance study is very vital and 
hopefully it will provide such facts as in the areas of traffic 
volume projections, environmental impacts, cost benefit analysis and 
the eastside-westside and no build options facing the City. 
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Representative Tony Van Vliet encouraged the Commission 
to give serious thought of keeping the full hundred thousand dollars 
in if possible for a complete study of all alternatives. 


Mr. George Stevens, representing Oregon State University 
and the Chamber of Commerce, also asked for the utilization of the 
resources that were established for the study and to get it under- 
way as soon as possible. 


ae nna 


Mr. Lee Bercot, Legislative Aide from Salem, and Mr. Stan 
Wells, Student at Oregon State University, came before the Commission 
with a petition to repeal the 55 mile per hour speed limit. (Petition 
on file in the Commission's files, Salem.) Mr. Bercot said their 
purpose today is to come under the Administrative Procedures Act 
in the manner of the repeal of the rule 10TC28(1) which fixes a 
maximum speed of 55 miles per hour on all highways within the State. 
He pointed out that there is no fuel shortage and that no fuel 
shortage is imminent in the foreseeable future. Mr. Bercot handed 
to the Commission a document containing six pages of arguments which 
he then commented on in the matter of the repeal of the maximum 
speed limit. (Document on file in the Commission's files, Salem. ) 
He asked the Commission under the Administrative Procedures Act to 
initiate rule making procedures to repeal 10TC28(1) which fixes the 
maximum speed limit of 55 miles an hour on all highways within the 
State. He also asked the Commission to respond within 30 days 
(petition received January 4, 1977) and requested the Commission 
to act within that time. 


Chairman Jackson asked Mr. Bercot to waive the period of 
time between February 4 and the next Commission meeting which is 
set for February 15 in order that this matter may be researched. 


Mr. Bercot indicated that he and his co-petitioner have 
determined they are not going to waive the 30-day period because 
they feel the data that is available to the Commission to base 
their decision is summarized in his arguments and it is also data 
available from the Department's Research and Planning Section. 


After further discussion, the Chairman told Mr. Bercot 
that he would have an answer by February 4, 1977. (See page 1839 
for Commission action.) (Also see pages 1839a and 1839b) 


Mr. Moore handed to the Commission copies of the Annual 
Report entitled "Public Transportation in Oregon" for the year ending 
June 30, 1976. (Copy on file in the Commission's files, Salen. ) 


He commented on the following Legislative bil? ': 


1) Senate Bill 5538 which is the budget bill of the 
Division. He stated that the Mass Transit Division 
is a general funded agency. 


Senate Bill 16 is referred to as the Intercity Public 
Traierortation Contract Authority Measure. The 
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Director has established a staff task force to come 

up with standards and criteria essentially to meet 

the provisions of Section 13 which says "for the 
purpose of aiding in the development of public 
transportation system, the Department shall establish 
criteria as standards for the evaluation of transporta- 
tion projects to be considered under this Act." 


House Bill 2045 changing the name of the Mass Transit 
Division to the Public Transit Division. 


4) House Bill 2043 if passed will expedite the formation 
of the transit district in the Salem metropolitan area. 


There was further discussion concerning gas consumption 
and the 55 mile per hour speed limit. Mr. Barrie mentioned there is 
a national speed limit that was passed and is still in effect; the 
basis for its passage was to conserve fuel. Chairman Jackson said 
that in view of Mr. Bercot's presentation earlier and since the 
Commission had ruled recently upon sustaining the policy level of 
a 55 mile per hour speed limit in the State that possibly the 
Commission is in a position to pass judgment on this request at 
this time. It was moved by Commissioner Hollern and seconded by 
Commissioner Walsh that the Commission instruct Counsel to prepare 
findings to retain the 55 mile per hour speed limit. Motion passed 
unanimously. (See pages 1839a and 1839b) 


Prior to adjournment at 2:20 p.m., the Chairman announced 
that there will be an Executive Session in the Director's Office 
immediately following this meeting which will be confined to personne! 
matters and qualifies under the law as a nonpublic meeting. 


Chairman 
ommissione 
Commissioner 


ommissione 


ommissioner 


_CH. rah, 


Commission Services 
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BEFORE THE OREGON TRANSPORTATION COMMISSION 


Petition of Stanley Wells 
and Lee Bercot for the ) Findings and Order Denying Petition 
repeal of Rule 10 TC 28 (1) 

Petitioners filed their petition on January 4, 1977 pursuant to ORS 
183.390. At petitioners' request oral testimony was received by the Commission 
at its regularly scheduled meeting on January 18, 1977. The Commission 
considered the oral testimony given by Mr. Bercot on behalf of himself and Mr. 
Wells as well as petitioners' written arguments requesting repeal of the 
above entitled rule. 

Petitioners argue that there is no need to conserve fuel because there is 


no current or imminent fuel shortage and that, therefore, this Commission must, 


pursuant to ORS 487.475 (1), repeal Rule 10 TC 28 (1) which fixes a maximum 


speed of 55 miles per hour on all highways within the State of Oregon. 

The sole evidence submitted to this Commission by petitioners was that 
there has been a steadily rising increase in the consumption of motor vehicle 
fuel in Oregon since the Arab oi] embargo in early 1974. 

It is the opinion of the Commission that the present rate of consumption 
of fuel in Oregon does not address the issue of whether or not there is a 
current or imminent fuel shortage. We consider the question of a fuel shortage 
or its imminence to be a national and international problem and one which we 
believe to be critical still. The Commission looks for guidance on this vital 
issue not to whether Oregonians can fill their fuel tanks without difficulty 
but, rather, what is the national policy and what is the international climate. 
Federal law now provides a national 55 mile per hour maximum speed limit. 23 USC 


Sec. 154 (a). That law was enacted in order to conserve fuel. That is a national 


ction by the United States government 


policy. This Commission considers such a 
to be heavily persuasive in determining the Commission's own policy at the state 
primarily 


We also take notice of th 


y dependence on the impo 
and the current 


e factors influencing federal policy> 


level. 
rtation of foreign oil, the 


this country's heav 


of the 1974 embargo » propensity for crises of 


historical face 
a similar nature. 
Based upon the above findings and considerations it is hereby 


ORDERED, that the petiti 


on to repeal Rule 10 TC 28 (1) is hereby denied. 
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Commissioner 


Commissioner B. Gordon Coleman did not attend the meeting at which this 
this decision. 


matter was heard and took no part in 
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Salem, Oregon 


An Executive Session of the Oregon Transportation Commission 
was held at 2:35 p.m. in Room 135 of the Transportation Building in 
Salem, Oregon. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Member 

Peter J. Brix, Member 

Tom Walsh, Member 

Robert A. Burco, Director 

Cc. W. Head, Manager, Commission Services 
Fran Neavoll, Commission Services 


Chairman Jackson announced earlier in the afternoon at the 
Commission's regular meeting that pursuant to ORS 192.660(b) an 
Executive Session would be held in the Director's Office concerning 
personnel matters. 


The Chairman adjourned the meeting at 3:30 p.m. 


0.1. Hea. 


Cc. W. Head, Manager 
Commission Services 


EXHIBIT __-__4— 
TO: Oregon re MINUTES, Urnttssion 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


48199 Tallman, Dr. Edward R. $ Gratis 
48799 Simpson, Emily H. 3,400.00 
49112 State Fish & Wildlife Commission Gratis 

49169 Western Oregon Conference Association 
of Seventh Day Adventists 350.00 

49242 Miller, Rosella F. 

McDannel, Robert J. 400.00 
49251 Jenkins, Patricia E. 250.00 
49299 Wetzel, Henry E. & Marjorie H. 500.00 
49376 C & D Lumber Company 150.00 
9-191.40 Ulman, Richara & Arlis N. 100.00 
6 SR'S National Advertising Company 433.00 
10 Transactions 5,583.00 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain au- 

thority on behalf of the Oregon Transportation Commission. 
Pursuan* to that © :thority and acting in accordance there- 
with for the Commission, I approve the above items and 
report this action for your official records. 


Asst. State Hwy. Eng~ 


Glenn L. Jackson pe gen 
Oregon Transportatlg Commission 


c¥H'a!> ——_>— 
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TOs Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


2W-19.18 Brown, W. L., Estate of $ 360.00 
4 SR'S National Advertising Company 856.00 
2 Transactions 1,216.00 


Letter form agreement with City of Salem for installation of 
railroad protection at the Woodrow Street N.E. crossing of 

the Southern Pacific Transportation Company tracks (Crossing 
c-720.10). ‘The project is eligible for 90% Federal Aid funding 
under Section 203 of Title II, Highway Safety Act of 1973. 

Total estimated cost for the work is $65,000. Matching monies 
will be 7% State Grade Crossing Protection Fund ($4,875) and 
23% City funds ($1,625) with no expense to the Highway Division. 
(County-City Unit) 


By your duly adopted delegated order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that aus 
thority, and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


Approved.s. 


- pee 


STATE HIGHWAY ENGINEER 


MGS See eh 


eVH'B!” A 
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Oregon Transportation Commis sion 


Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the actions listed below and report this action for 
your official records: 


1) Option from Frank W. and Mary Rita Kellett for 
the NE Sandy Boulevard-NE Glisan Street Section 
of the East Portland Freeway in Multnomah 

County. Consideration $44,000. Approved 
December 13, 1976. File 49291. 


Approved on December 15, 1976, two addendums 
to two separate agreements with Public utility 
Commissioner covering the establishment and 
maintenance of a Port of Entry at Ashland, 
Jackson County, f Entry at Farewell 
Bend, Old Oregon Trail, 

Addendums cover amendment to pa 

delete the first sentence of th 

ments which says "This contract and a 

ments thereto will not be effective until 
approved by the Executive Department ." This 
statement is not necessary- 


son, Chairman 
sportation 


‘ Commission » 
pfs JQ day of i n bli» 1976 


REPORT OF CONFIRMATTON OF ACTION TAKEN UNDER DELEGATED AUTHORITY|=XH'S!” A 
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] $.E. Powell Blvd.-S.E. Foster Rd. Section 


ST a i re eae ek Lee ; = si 


(Contract No. 8456) 
Type of Work 1.80 Miles Grade, Pave & Struc F.A. Proj. No. -In205=7(36)307 


county ._dultnomah——_----_-»»-—_— Highwey_£85% Portland Freeway 
No, of Bidders cat eee Low Bidder ROY _E. Ladd, } Inc.-Redding. Pa 
Low Bid 5_5,985,142.50 


Engineer's Recommendation: Award to low bidder as soon as approval of the FHWA 
is received. 


ee pues Oth St 1Oth 3f. (Astoria) Section 
(Contract No. 8457) 
Type of Work _0,42 Mile Grade and Paye —__F..A. Proj. No. _HMe4370(.)— 


County Fe ee ne Highway PAU 4370 (Niagara Ave.) 
No. of ee eS ae Low Bidder _\ C. D. Gredvig, Portland. Sr tg ee 
Low Bid $-212,953,00— 


Engineer's Recommendations: AWard to low bidder as soon as approval of the City of 
Astoria and the FHWA is received and the sum of 
$48,500.00 is deposited by the City. 


3 project Wa Fremont Ramp _and_Connection—— 
(Contract No. 8458) _ 
1-405-8(33)303 and 


i Pe Re nreerareetT) 

County Multnomah Highway stadium Freeway and Columbia River Hwy. 
Columbia West Materials & 

No. of Bidders... 7.___. Low Bidder_ Constructors, Inc. _, Longview, WA 


Type of Work Grade and Pave 


sn ae 


Engineer's Recommendations: AWard to low bidder as soon as approval of the FHWA is 
received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


EXHIBIT ial 
MINUTES OF 2:°°°7’ 
With, eatens 4 Projout — S . E. _Grant_St-SE Di vision Ste uy 96th Dr os . Secti on 
(Contract No. 9) 

rype ot Work 0-18 tile Grade_and Pave ——————— FA bes No. J=205-7435)}309 
County tu! tnomah County ___ | Highway- Last Portland—-reeway 

No. of Bidders ane on heees Low Bidder_-Cascade—Constructi on—fompany..Inc.,—Portl and 

133,381.40 _ 


Low Bid S 


Engineer's Recommendation: Award to low bidder as soon as approval of the FHWA is 
received. 


oi. t.E. Prescott St.-S.E. Flavel St. (Portland) Section 
Type of Work Traffic Signal Installation _—____F.a Proj. No. HM-TOM-9713(1) 
County Multnomah ____— Hishway__Cascade—— 

No. of Bidders ——_____+— Low Bidder _—--_———— ae 


Low Bid $——————_—_ 


Engineer's Recommendations: -PROJECT WITHDRAWN 


ee, priest SE_Crystal Springs Bivd-SE-Sunnysige-Rd-Sectton 


Contract No. 


; 2.28 Miles Roadside Improve. & EA. Proj. N 1-205-7(34)304 
Type of W ork_—_—rrveway 2 NO SS eee oj. No 
county Multnomah & Clackamas ___ ighway__East Portland Freeway ———— 


No. of cae Sie Low jinies Ra Bat atch Co., Bend ———___— 
Low Bid $ -198.771.50 


Engineer's Recommendations: Award to low bidder as soon as approval of the FHWA is 
received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate t2 -22-7@ 


EXHIBIT A 
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7 Little Dry Creek- Milton-Freewater Section 


ae aR oo PRONAC cen Se aa ace <etsuiembeabiaia 


(Contract No. 8461) 
Type of Work SalZ WV VGS POO no as, F.A, Proj. No. F- 190) ) 


Gesory _timatilla .. Highwey gon-Washington __ 


No. of Bidders P Low Bidder bs Wl. Vail Co., Inc. | a Pasco, | WA 


Low Bid $_320.3047.90 


Engineer's Recommendation: Award to low bidder as soon as approval of the FHWA 
is received. 


On pecenber 22, 1976, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received December 16, 1976, and 
authorized him to sign the contracts when conditions 
for the awards have been met. 


Glenn L. Jackson 
Oregon Transportation Commission 


=XHIBIT___A- 
MINUTES OF 1-18-77 


pM OF. Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


41825 Byrd's Inc. 


Neen a eee ee En 


Silat Sicha dilan 
48979 Bevest, Inc. 35,050.00 . 


48982 Unified Sewerage Agency of Wash. Co. 28,305.00 
3 Transactions $ 63,355.00 


Agreement with City of Tigard transferring to the City a 
short frontage road (Park Street-Watkins Avénue Section) 
along the Pacific Highway West as a City street. This 
frontage is no longer needed for highway purposes. 
(Washington County) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this for your official 
records. 


Dated this 6 da 


Ss 


Test. State Hwy. Engr Oregon TranSportafion Commission 


Glenn L. Jac 


EXHIBIT A 
REPORT OF CONFIRMATIOMIDAUAEB SyQRxct kek peLecatTeD AUTHORITY 


Mica .. Projoet .. =" os Banfi eld J iitchge 75S : x Yamhi 1] LiF 
(Contract No. 8462) 


Type of Work 6,300 ft. Sewer Tunnel] Ss F.a. Proj. No. L=205-7(37)310 
County __Multnomah oo Highway__East Portland Freeway 
No. of Bidders___8 ___ Low Bidder__W. J. Lewis Corp., Fontana, CA 
Low Bid $_2,309 666,00 _ | 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


of 


a Project___2-W. Barbur Blvd. at S.W. 19th Ave. (Portland) 


(Contract No. 8463) 


Type of Work _0.15 mi. Grade, Pave ek A See FS Proj. No. —~HHS-203(10) _ 
County—_Multnomah Highway pe LS | 
No. of Bidders____5 __ Low Bidder__Cascade Construction Co., Portland 
Low Bid ¢99,, 4846 50. 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


On December 27, 1976, I accepted the 
State Highway Engineer's recommendations 
for award of the two projects on which 
bids were received December 23, 1976, 
and authorized him to sign the contracts 
when conditions for the awards have been 
met. 


ated this L day , 1977 


ye 


i=XHIBIT.  E._-e BBL 


TO: Oregon Transportation Commission 
MINUTES OF _1-18-77 | 
SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under authority delegated to me 
to award contracts, I awarded the following contracts: 


1) Work on S.E. Powell Boulevard-S. E. Foster 
Road Section of East Portland Freeway in t 
Portland, Multnomah County. Bids received 

' 


December 16, 1976. Contract No. 8456 
awarded December 22, 1976, to Roy E. Ladd, 
Inc., Redding, California, at $5,985,142.50. 


2) Work on 8th Street-15th Street Section in 
Astoria on FAU 4370 (Niagara Avenue) in 
Clatsop County. Bids received December 16, 
1976. Contract No. 8457 awarded December 22, 
1976, to C. G. Gredvig, Portland, at $212,953. 


3) Work on West Fremont Ramp and Connection on 
Stadium Freeway and Columbia River Highway in 
Portland, Multnomah County. Bids received 
December 16, 1976. Contract No. 8458 awarded 
December 22, 1976, to Columbia-West Materials 
& Constructors, Inc., Longview, Washington, at 
$158,470.50. 


4) Work on SE Grant Street-SE Division Street 
(SE 96th Drive) Section of East Portland Free- 
way in SE Portland, Multnomah County. Bids 
received December 16, 1976. Contract No. 8459 
awarded December 22, 1976, to Cascade Construction 
Company, Inc., Portland, at $133,381.40. 


5) Work on S. E. Crystal Springs Blvd.-SE Sunnyside 

Road Section of East Portland Freeway in Portland, 

Multnomah and Clackamas Counties. Bids received 

December 16, 1976. Contract No. 8460 awarded 

4 December 22, 1976, to R. A. Hatch Co., Bend, at ! 
$198,771.50. | 


6) Paving on Little Dry Creek-Milton-Freewater Section 
of Oregon-Washington Highway in Umatilla County. 
Bids received December 16, 1976. Contract No. 8461 
awarded December 22, 1976, to L. W. Vail Co., Inc., 
Pasco, Washington, at $325,647.50. 


7) Sewer tunnel on S. Banfield Interchange-S. E. Yamhill 
Street Section of East Portland Freeway in Multnomah 
County. Bids received December 23, 1976. Contract 
No. 8462 awarded December 29, 1976, to W. J. Lewis 
Corp., Fontana California, at $2,309,666. 


8) Work on S.W. Barbur Boulevard at SW 19th Avenue in 
Portland on Pacific Highway West, Multnomah County. 
Bids received December 23, 1976. Contract No. 8463 
awarded December 29, 1976, to Cascade Construction 
Company, Inc., Portland, at $99,484.50. 


H. S.’ Coulter, State Highway Engineer 


Dated Ghis © day of January, 1977 


™ ¢ > ry ' es 
mnuTes OF 26? 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


mmission and under authority delegated to me to 


On behalf of the Co 

accept contracts completed according to specifications, I accepted 

the following: 

Contractor and Acceptance 
Date 


Contract No. Section and County 


Castile Landscaping, Idaho Ave. Interchange, 
No. 8335 Malheur County 


December 15, 1976 


Morse Bros., Inc., Blodgett-Gellatly Summit, December 15, 1976 


No. 8129 Benton County 


Ritner Creek Bridge, December 22, 1976 


F. G. Scott Con- 
Polk County 


struction Co., 
No. 8274 


Oceanlake Paving Old Highway 101 - Rose December 23, 1976 


Co., No. 8368 Lodge Project, 
Lincoln County 
| 


6 Gatch St. @ Lincoln St. January 7, 1977 


Salem Road & 
Driveway Co., (Woodburn), Marion 


No. 8389 County 


Campbell St.-Auburn Ave. January 7, 
(Baker), Baker County 


Baker Redi-Mix, 1977 
No. 8401 


Hamilton Const. Co., Frazier Creek Bridge, January 7, 1977 


No. 8402 Benton County 
Morse Bros., Inc.-, Logsden-Rock Creek, January 7, 1977 
No. 8411 Lincoln County 


January 10, 19 


H.\ S. Coulter 


State Highway Engineer 


EXHIBIT B 
: MINUTES OF 222°°”” 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY ~TATE HIGHWAY LEGAL DEPARTMENT 


Period From October 1 Thru Dec. 31, 1976 


No. Amount 


Claims Pending at Beginning of Period 138 g 126,955.19 
136 5 100,052.61 


Claims Pending at End of Period 


<A SR reno so nt 


Money Collected During Period 


Installment Payments 47 $ 1,884.30 
Compromise Payments 4 § 7,017.58 i 
Payments in Full 80 $ 60,499.96 


$ 69,401.84 


10 $ 7,409,32 


Claims Abandoned During Period ah 


DI Oe Pine Ia een ee ot 2 


Damage Cases (Actions Filed) 57 $ 28,402.37 
34 $ 50,770.17. 


Uncollected Judgments 


. 


=XHIBIT. Ec 
MINUTES OF _1-18-77 


REPORT OF CONDEMNATION CASES TRIED 


State's 
ae Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant - trial at trial demand Verdict 
See naiestirnmaicsiiiia tg ean tO LO GEmenG  -. YOPee 
j ~,W. Swinford - $1,200 $ 450 $2,500 $2,000 
L-7062 Attorney Fees: 


R-45140 

Section - Garden Valley - Fairgrounds 

Highway - Pacific 

County - Douglas 

Approved by: Jack L. Sollis Date: January 7, 1977 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


x Demands Verdict 
of or 

Yefendant Cause of Action Plaintiff Judgment 
Diana Lou Miller Property Damage $500. 16 $500.16 
Attorney Fees: $150 Court Costs: $48,30 
L-7292 
‘County: Coos 
Terry M. Gulliksen Property Damage $162.25 Dismissed 


L-7290 
County: Marion 


- 1852 - 


|:XHIBIT g 
MINUTES OF 1-18-77 


REPORT OF CONDEMNATION CASES SETTLED 


= . State's 
State's Highest Amount of 
Defendant offer Appraisal Settlement 
nen nearer eSAL Settlement — 


Equity Land Resources $1,150 $1,150 $1,200 


L-7270 
R-33183 


“Section: Wildwood-Forest Boundary 

Highway: Mt. Hood 

County: Clackamas 

Approved by: Walter Barrie : January 11, 1977 


Lester Smith $ 700 


L-6984 
R-47633 


Section: Winston-Shady Interchange 

Highway: Coos Bay-Roseburg 

County: Douglas 

Approved by: Jack L. Sollis Date: January 7, 1977 


Ivan C. Butcher $7,000 


L-7352 
R-40515 


Section: Grants Pass-New Hope Road 
Highway: Jacksonville 
County: Josephine 


* Settled by Right of Way Section. 


|=XHIBIT c 
MINUTES OF 1-18-77 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 


Plaintiff Defendant Cause of Action Plaintiff 


State of Oregon Fairfield General Property Damage $2,156.51 


Freight. & Pacific 
International 
Express Co. 


Tee ‘L-7401 


County: Clackamas 
Disposed of by: Amount sued for paid in full. 


Breach of Contract $2, 289,019.65 


Donald M. Drake State of Oregon 
Co. 


L-7121 


County: Marion 
Disposed of by: Settlement of $791,000. 


EXHIBIT : 
MINUTES OF _1-18-77 


TO: Oregon Transportation Commis sion 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized the 
State Highway Engineer to exercise certain authority on 
behalf of the Oregon Transportation Commission. The State 
Highway Engineer in Adrinistrative Order No. 9 subdelegated 
to the Location Engineer to approve and execute Consents 

to Annexations. Pursuant to that authority and acting in 
accordance therewith, I approved and executed the following 
Consent and report this action for your official records: 


On December 3, 1976, approved and executed a 
Consent to Annexation to the City of Phoenix 
covering all that real property belonging to 

it (comprising that certain area of Pacific 
Highway in D.L.C. #42, Township 38 South, Range 
1 West, W.M., Jackson County .) 


Frank E. Terpin 


Location Engineer 
Dated this /@ day ‘te dll Messin: 1976 


EXHIBIT ____£— 
MINUTES OF 1218-77 


TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, | report the following 
action for the Transportation Commission's records: 


On December 23, 1976, $ 2,500,075.03 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of November, 1976 

(List of apporttonments on file in Commisston Files, 


Salen. ) 


On December 30, 1976, $ 1,479 241.68 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of November, 1976. 

(List of apporttonments on file in Commission Files, 
Salem. ) 


Dated this 20th day of December , 1976 


“YA &. le, 
¥. &. Sk@og, Controller — 
Highway Division 


cc: Burco 
Coulter 
Earley 


February 9, 1977 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone meeting at 1:30 p.m. in Room 129 of the Transportation Building 
in Salem, Oregon. Notice of the meeting was made by press release 
to the newspapers of the general and local circulation throughout 
the State 24 hours prior to the meeting. The following persons were 
on the telephone at the locations given: 


B. Gordon Coleman, Member, Eugene 

Peter J. Brix, Member , Portland 

Tom Walsh, Member, Hermiston 

H. $. Coulter, State Highway Engineer, Salem 

E. S. Hunter, Deputy State Highway Engineer, Salem 
John J. Earley, Public Information Officer, Salem 
C. W. Head, Manager, Commission Services, Salem 


Mr. Coulter stated that this meeting was called for the 
Commission to consider acceptance of a grant of $925,709 under the 
Local Public Works Capital Development and Investment Act of 1976 
(Public Law 94-369) from the Economic Development Administration, 
U. S. Department of Commerce. He said the deadline for acceptance 
of this grant is February 14, 1977. 


Mr. Coulter mentioned that this money is to be used for 
the asphaltic concrete surfacing overlay of the Hide Creek-Philomath 
Section of the Alsea Highway in Benton County. 


Following Commissioner Walsh's motion, the Commission 
unanimous ly accepted the grant; designated H. s. Coulter, State 
Highway Engineer, as the accepting official for the Oregon Depart 
ment of Transportation; designated C. T. Keasey, Construction 
Engineer, as project coordinator; and granted authority to contract 
the Hide Creek-Philomath Section project. 


There being no further business to come before the 
Commission at this time, the meeting was adjourned at 1:35 p.m. 


Commission Services February 9; 1977 


February 15, 1977 
Salem, Oregon 


The Oregon Transportation Commission held their formal 
meeting at 10 a.m. in Room 122 of the Transportation Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the general and local circulation throughout the State. Present 
were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Harold Grover, Administrator of Motor Vehicles 
David Talbot, State Parks Superintendent 

Max Klotz, Special Assistant for Intergovernmental Affairs 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Klotz: 


1) Minutes of the workshop of January 7, the meeting of 
January 18, and the telephone meeting of February 9, 
1977. 


Resolution declaring necessity of certain real property 
for public purposes and authorizing condemnation. 
("Condemnation Resolution No. 2656" on file in 
Commission's files, Salem.) 


Increase in project authorization on the following 
contract: 


a. Contract No. 8423 with Baker Redi-Mix, City 
Streets in Richland, Baker County, in the 
amount of $13,264.82. (22.25% overrun ) 


Payment of annual membership dues in the amount of 
$5,050.39 to the American Association of State 
Highway and Transportation Officials for the year 
1977. 


February 15, 1977 


Agreement with City of Klamath Falls for traffic 
signals at the intersection of the Klamath Falls- 
Lakeview Highway and Shasta Way in Klamath County. 
State to pay for maintenance and City to pay cost 
of power consumption. 


Agreement with Payless Drug Stores Northwest, Inc., 
Safeway Stores, Inc., and the City of Newport for 
installation of traffic signals at the intersection 
of the Oregon Coast Highway and N.E. 20th Street in 
Lincoln County. Estimated cust of project is $40,000; 
Payless and Safeway each pay 25% to a maximum $10,000; 
City pays 50% and the remainder if exceeds $40,000. 
State to maintain signal and City is responsible for 
power costs. 


Agreement with City of Bend covering the installation 
of a traffic signal at the intersection of The Dalles- 
California Highway at First Street, Deschutes County. 
State to pay total estimated cost of $40,000 to be 
funded with Federal-aid Primary Funds. State to 
maintain signal and City to pay for power costs. 


Two requests from Multnomah County for Urban System 
Projects as follows: 


a. Reconditioning and resurfacing approximately 
158,000 square feet of the Burnside Bridge at 


a cost of $350,000. Federal Funds $301,000 
and County's share $49,000. 


Widen and improve a 1.0 mile segment of S.E. 
72nd Avenue (S.E. Duke St.-S.E. Clatsop Street 
Section) at a cost of $460,000. Federal Funds 
$395,600 and County's share $64,400. 


Funding of above two projects will be from transfer- 
ring approximately $696,600 of Interstate Transfer 
Funds, withdrawn from the Mt. Hood Freeway, to the 
Urban System. County will provide all the match 
funds for these projects. 


Three requests from the Cities for Urban System Projects 
as follows: 


Signalize the intersection of Koosbay Boule- 
vard and the Oregon Coast Highway in City of 
Coos Bay. Estimated cost $50,000. Federal 
Funds $43,000. State's cost $7,000. 


Widen and improve Atwater Street between Main 
Street and Clay Street in City of Monmouth. 
Estimated cost $60,000. Federal Funds $51,600; 
State's cost $4,200. City's cost $4,200. 


February 15, 1977 


Signalization at the intersection of Virginia 
Avenue and Harrison Avenue in North Bend. 
Estimated cost $40,000. Federal Funds $34,400; 
State's share $5,600. 


Allocated funds in the amount of $10,000 in the Parks 
Budget for financial assistance to coastal communities 
for beach lifesaving services and authorize payment to 
the City of Seaside and City of Cannon Beach for this 
program. 


Commitment of $25,000 of small area grant program funds 
for the purpose of matching Federal funds for three 
buses in the Albany area. Authorized Administrator to 
sign agreement. 


Written delegated authority reports were mailed tc the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salen. ) 


Chairman of Oregon Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Engineer Exhibit 
State Parks Superintendent Exhibit 
Chief Counsel Exhibit 
Controller Exhibit 
Program Management Engineer Exhibit 


QmAmmoaAw PS 


DIRECTOR'S REPORT 


Mr. Burco referred to the document, "Transportation in 
Transition: A Look Ahead" which was handed to the Commission. (Copy 
on file in the Commission's files, Salem.) He explained that the 
document is a short-term program plan, which was developed during 
the past six months as a step toward a longer range, comprehensive, 
multimodel transportation system for the State. He said this docu- 
ment would be an accompaniment to the policy document. The appendix 
includes the bills for funding the highway system and aeronautics. 
The document also includes county maps of the highway program that 
would be supported by the revenue measures that the Commission has 
recommended to the Governor and to the Legislature. 


Mr. Burco pointed out that the subject matter of the 
document is a program-by-program discussion of Highway, Aeronautics, 
Public Transit, Parks and Recreation and Motor Vehicles Divisions. 
He also called attention to a new section, "A Longer View Ahead." 


Mr. Bob Blensly said it is planned to insert photographs 
of deteriorated highways and bridges and of park development. He 
indicated if the document is approved today copies would be avail- 
able in approximately two weeks. 
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Chairman Jackson inquired if it was necessary to reprint 
the report. Mr. Burco felt that reprinting was necessary as it is 
planned to have a wide circulation of this report throughout the State 
to communicate the needs of the Department to the public. 


The Chairman recessed the meeting for ten minutes to give 
the Commission an opportunity to review the document. 


When the meeting reconvened, Mr. Burco highlighted the 
following Issues: 


1) Deterioration of the existing highway system 


2) Inadequacy of transportation funding 

3) Cost responsibility and allocation of resources 
4) Absence of intercity public transit authority 
5) Refinancing of parks and recreation programs 

6) Public understanding of complex program issues 
7) Transportation systems efficiency 

8) Manpower Stability and professional development 


The Commission unanimously approved the document, '"Trans- 
nortation in Transition: A Look Ahead" for distribution to the 
Legislature, subdivisions of government and interested parties 
throughout the State. 


Mr. Don Streun briefed the Commission on the zero-base budget 
directives from the Ways and Means Committee. He said by April 1, 
1977, the Office of the Director and the Motor Vehicles Division will 
subnit budgets that show a reduction of 8% as one budget and another 
as 25% from the Governor's recommended budget dealing in State funds 
only. Then as a part of this process, Mr. Streun said the restoration 
of these reductions will be shown and in what priority order does the 
State make the restoration in both the 8% and 25%. This will be done 
by cost centers within the Office of the Director and the Motor 
Vehicles Division and then it would be done throughout the Department. 
He mentioned the Highway Division will have to submit the same budget 
by April 15, 1977. The total Department reduction at 8% would be 
$20,300,000 and at the 25% level would be $63,000,000. Mr. Streun 
said the Legislative directive calls for approval of the Commission 
for the reductions and approval of the Commission for the priority 
of the restoration of these reductions. 


He said that Mr. Bureo has suggested that a Commission work- 
shop be held to review these budgets. It was decided to hold a workshop 
in Portland at the Portland State Office Building at 1 p.m. on February 17, 
1977, for the Commissioners that can attend. A similar workshop will 
be held in Salem on March 2, 1977. The budget will be presented to 
the Commission at their next meeting for approval. 


February 15, 1977 - 1861 - 


The Commission considered reappointments of Glen Ferris, 
Portland; Paul Niskanen, Portland; and Fred A. Stickel, Portland, to 
the Travel Advisory Committee. Mr. George Bell said these reappoint- 
ments have the approval of the Advisory Committee. The Committee 
also recommended the expansion of the size of the Committee on a 
temporary basis from 15 to 17. Ann Lyman, Salem; James B. Bedingfield, 
Coos Bay; and George Henderson, Portland, were recommended by the 
Committee for appointments as new members and have the approval of 
the Governor's office. Following Mr. Bell's favorable recommendation, 
the Commission approved the above actions. 


Mr. Burco reported that staff has appeared twice before 
the Senate Transportation Committee to give background briefings on 
the overall directives of the Department and its program. He 
mentioned that the staff has appeared at three hearings of the House 
Transportation Committee at their request giving them a detailed 
background on the overall progress of the Department and a case-by- 
case description of the activities of all Divisions. Copies of the 
policy document and planning overview were distributed to both 
Committees. 


Mr. Burco mentioned that two meetings have been held with 
the Ways and Means Subcommittee No. 6 at their request. He said 
that he had extended an invitation to this Committee to join the 
Commission for lunch at their monthly meeting on March 15 in Salem. 
He indicated that he suggested to the Committee that they might want 
to look at the condition of some pavements and structures on the 
Oregon Coast Highway and to view some of the State parks, recycling 
of asphalt and public transit in operation. 


Mr. Burco mentioned the Senate has begun a series of three 


hearings to look into the question of intercity bus travel. 


The Commission considered approval of a contract with the 
Federal Railroad Administration for Oregon's portion of the West 
Coast Corridor Study. Mr. Burco said the contract compensates the 
Department for $32,959 for work the Department has already accomplished 
on the West Coast Corridor in terms of doing the Willamette Valley 
Rail Study and in providing a coordinator to work with the States of 
Washington and California and the Federal Railroad Administration 
over the next year. Upon Mr. Burco's recommendation, the Commission 
approved the contract and authorized him to sign it. 


Mr. Burco reported that the Department has distributed the 
initial pages of a planning work statement for a three-year rail 
planning effort. He mentioned the Emergency Board has given the 
Department approval to apply for Federal Funds. 


The Commission set Tuesday, March 15, 1977, for their next 
regular meeting in Salem. They also set Tuesday, April 19, 1977, for 
their regular monthly meeting to be held in Bend. ‘The Commission 
asked Commissioner Hollern to work with the local officials in setting 
up the program. 
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Consideration was given to adding to the Six Year 
Construction Program for the fiscal year 1977 a resurfacing project 
on the westbound lanes of the South Baker Interchange-Encine Section 
of the Old Oregon Trail in Baker County. Mr. Klaboe stated that 
this project was completed and opened to traffic in 1969, however, 
by 1974 serious pavement distress was evident which will prevent 
this section from lasting through its original design life. The 
estimated cost is $1,000,000 using Interstate Resurfacing Funds, 

92% Federal and 8% State. The Commission approved the project as 
recommended by Mr. Klaboe. 


Mr. Hardt reported on the criteria for use in implementing 
Senate Bill 16 which is called the Intercity Public Transportation 
Contract Authority Bill. He read to the Commission the purpose of 
this proposed 1977 Act. He said a committee of Mr. Burket, Mr. Moore 
and himself has been formed and four levels of approach have been 
identified as follows: 


1) To maintain the existing public transportation network. 


2) To redistribute the service in the network to make it 
more effective. 


3) To fill in "missing links" in the system. 
4) To increase the service level of the system. 


Mr. Hardt said the committee saw a real need for three kinds of 
eriteria to carry out the bill as follows: 


1) An assessment of the public need and community support 
for a service. 


2) To assess a proposal that the Department might receive 
from a carrier as to its effectiveness. 


3) A program to monitor and evaluate the service that the 
State is getting to determine whether the public is 
getting what it's paying for. 


Mr. Hardt reviewed the evaluation criteria which was previously 
mailed to the Commission. (Copy on file in the Commission's files, 
Salem, entitled "Criteria for Financial Assistance".) He indicated 
other State agencies are interested in the concept of this bill and 
have expressed a desire to work with the committee. If the Bill 
passes and funds are appropriated, the mix of programs will be 
selected and presented to the Commission for approval. He said the 
Department would ask for applications for assistance from the 
industry and evaluation of the relative need in the State as to the 
different routes that the Department would be looking at and the 
proposals received would be evaluated. A recommendation would be 
presented to the Commission for carrying out the act, and if approved, 
a contract would be awarded with a carrier. At this point, Mr. Hardt 
said the Department would commence an evaluation process to determine 
the effectiveness of the contract and of the funds being spent. 


February 15, 1977 - 1863 - 


Mr. Klaboe asked that the item "Progress Review of Six 
Year Highway Improvement Program with Modifications to Reflect 
Current Status and Present Policies Consistent with Resources and 
Funding" be delayed. He mentioned that the Chairman had not 
received the background material sent to him earlier as well as a 
portion of this material had been inadvertently omitted. He stated 
that he would send to the Commission the rest of the material and 
it will be discussed at the next Commission meeting. 


Mr. Coulter reported on the Hoodland Safety Rest Area 
Project in Clackamas County. He recalled that a delegation appeared 
before the Commission at its September 24, 1975, meeting urging 
consideration of this rest area. At that time the project was 
placed on the rest area priority list for consideration as funds 
became available. Due to the Department's financial condition and 
placing emphasis on preservation of the existing highway system, 
the Commission decided not to proceed with the rest area study. 
Mr. Coulter said he would advise the Hoodland Chamber of Commerce 
of this decision. 


Mr. Vernon Cusack of the Federal Highway Administration 
presented to the Commission four plaques that the Highway Division 
won in 1975 and in 1976 in the contest, "The Highway and Its 
Environment". The categories, awards and locations are as follows: 


"Outstanding Section of Highway in Its Urban 
Environment." First place award for design and 
development of lst to 7th Avenue Viaduct crossing 
several streets and railroad lines and serving 

as an entranceway to Eugene, Lane County. 


"Outstanding Bridge, Overpass, Tunnel Approach, 
Interchange Structure or other Structural Feature." 
First place award for the Clarno Bridge crossing 
the John Day River near Clarno, Wheeler County. 


"The Outstanding Example of Landscape Treatment 
Along Roadsides and Interchanges." Second place 
award was for the Stadium Freeway (1-405), 
Multnomah County. 


"The Outstanding Safety Rest Area or Information 
Center." Third place award for the Brookings 
Safety Rest Area in Curry County. 


The Commission considered a safety project to improve 
South Commercial Street in Salem. Mr. Coulter mentioned the project 
would be the widening of South Commercial Street to provide a center 
left-turn lane from where the existing left-turn lane ends at 
Browning Avenue to Sunnyside Road (99E). Also as part of the project, 
it is anticipated that traffic signals would be installed at Browning, 
12th Street and the IBM access. He said the project would be done as 
part of the Title II Highway Safety Program at an estimated cost of 
$200,000. Ninety per cent of the cost will be paid by the Federal 
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Highway Administration. He requested approval to enter into an 
agreement with IBM Corporation who will provide $20,000 necessary 
for the remaining 10 per cent match which is required by the local 
Participating agency. After considerable discussion, the Commission 
approved the project as recommended by Mr. Coulter. 


Mr. Kevin Keane, Mr. Robert Stebner, Mr. Frank Jepsen of 
Salem and Mr. Ray Zimmerman, Los Angeles, IBM officials, were present 
and presented to the Commission a check for $20,000 for their parti- 
cipation in the project. 


Mr. Coulter previously mailed to the Commission a detailed 
letter concerning the settlement of petroleum escalation claims. 
(Copy of letter dated February 10, 1977 on file in Commission's files, 
Salem.) Mr. Coulter explained the 1974 Special Session of the Legis- 
lature passed Senate Bill 1009 (ORS 279.332) which allowed the State 
to compensate contractors for increased costs of petroleum products 
on which prices increased more than 10 per cent. The Law applies 
only to contracts existing prior to January 15, 1974. He said there 
are active claims for petroleum escalation on three contracts. 
Following the Chairman's inquiry, Mr. Barrie said there is no legal 
requirement that the State settle these claims; it is completely 
discretionary with the Commission and the Department. It was 
Mr. Coulter's recommendation that the State settle these claims. 
Mr. Walsh indicated that he would like more time to review this matter. 
The Commission delayed action until their next meeting. 


The Chairman recessed the meeting at 11:50 a.m. The meeting 
reconvened at 1 p.m. 


Mr. Talbot and Mr. Bob Potter gave a detailed status report 
on the scenic waterway program. He said since the program began in 1970, 
a total of 380 applications have been received; 233 applications have 
been approved; 40 applications have been declined. Mr. Potter mentioned 
of the 40 denials, 16, including a scenic easement, led to acquisition 
and 2 pending condemnation cases; leaving 9 pending or withdrawn cases. 
(A breakdown tabulation by river is on file in the Commission's files, 
Salen. ) 


Mr. Ranny Rancourt, Chairman, and Earl Flink, Member, of 
the Oregon Recreation Trails Advisory Council, was present. Mr. Rancourt 
reviewed the past history of the Council and requested the Commission's 
Support for the Trails' program in the Department's budget to enable 
them to plan a good system of hiking, bicycle and horseback trails 
in the State. (Copy of Mr. Rancourt's Statement and annual report of 
the Council are on file in the Commission's files, Salem.) Chairman 
Jackson suggested that they make a presentation to the Ways and 
Means Committee concerning their budget. 


Mr. Moore reported that one of the buses that was purchased 


from General Funds, which will be on loan to the City of Roseburg, 
is parked outside the Transportation Building for their inspection. 
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Chairman Jackson adjourned the meeting at 1:20 p.m. 
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PYHIB” A 
2-15-77 
TO: OREGON TRANS ed Rae Ee ron 


SUBJECT: Report of Actions Taken Under Delegated Authority 
Right of Way Report of January 7, 1977 


Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


40495 Boyer, Hazel L. $ 1,500.00 


40524 Abbott, Raymond and Ragna 900.00 
45362 Northwest Communications 3,000.00 
ps 5 5 rE SA SED SD Oe 1 ee mmrnmmmanmeemn 2385908 f 


3 Transactions 5,400.00 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority and acting in accordance 
therewith for the Commission, I approve all actions 
listed above and report this action for your official 
records. 


» Chairman 
ation Commission 


t. State Hwy. Enc 


EXHIBIT ——_>— 


MINUTES OF 2222277 


December 30, 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the action listed below and report this action for your official 
records: 


(1) Gratis Deeds from Margaret Louise McGee for the 

Tllinois River State Park on the Redwood Highway 

in Josephine County. Approval given Mr. Talbot 
December 15, 1976. File 49475. 


Option from Triple H. Investments for the Oakhill- 
Eugene-Springfield section of the Florence-Eugene 
Highway in Lane County. Consideration $41,640. 
Approval given Mr. Boyd December 21, 1976. 

File 42423. 


~ e BOIT » 
Oregon crebesprtation Commission 


EXHIBIT ___4- 
MINUTES OF 22}9°77 


TO: Oregon Transportation Commiss ior 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


40535 E. J. Dupont DeNemours & Co., Inc. $ 200.00 
49252 Stokes, Allen L. and Pearl B. 1,000.00 


4-272.09 Asphalt Paving Co. 500.00 


4-272.09_ _s_—s—CAsphalt Faving Oe 


3 Transactions 1,700.00 © 


Easement agreement with Portland General Electric granting 

an easement over 1.07 acres for construction of an overcrossing 
across the Willow Creek-Boardman Section of the Columbia River 
Highway in Morrow County. Files 33563, 16655. 


Permit of Entry agreement with Portland Traction Company for 
the Johnson Creek at Bell Avenue Section of Johnson Creek 
Boulevard in Clackamas County. Mr. Boyd to sign acceptance 
of the permit. Files 48562 and RR 862. 


Supplemental Agreement No. 8 to Contract No. DOT-FH-11-7950 
with the Federal Highway Administration covering a speed 
advisory study. Supplement deletes eight existing tasks 
and replaces them with five revised tasks. Exteuds the 
contract period from 11-30-76 to 4-30-77. No increase in 
cost. (Traffic Section) (Old Camp Adair) 


ea 
co 


Agreement with Hood River County whereby the State will re- 
imburse the County for snow removal at Cooper Spur Ski 
Area. (Maintenance Section) 


Letter-form agreement with City of Corvallis for installation 
of railroad protection at the S. W. Washington at Sixth 

Street crossing of the Southern Pacific Transportation Company 
tracks. Project is eligible for 90% Federal Aid funding under 
Section 230 of Title II, Highway Safety Act of 1973. Total 
estimated cost for the work is $65,000. Matching monies will 
be 74% State Grade Crossing Protection Fund ($4,875) and 2%% 
City Funds ($1,625) with no expense tc the Highway Division. 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 


Kisst. State Hwy. Engr I approve all actions listed above and report this action for 


your official records. 


STATE HIGHWAY ENGINEER 


Date f-lt-Z2 ets 


an 


EXHIB!* —_—_a- 


MINUTES OF 229-77 


—_— 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


IONE ACTION UNDER DS 


No _ _ Burchard Creek-Scott_ Creek Section 


ee 


“(Contract No. 
Type of Work 1.28 miles Grade_and Pave F.A, Proj. No. 


nd rave ______. 
County ____ Doug. aS Highway —— UIQ 
sa at WANA alll 14s isle Shia Compton Co., McMinnville 


379,016.75 


Low Bid S_Y¥ 43 — 


Engineer's Recommendation: Award to low bidder as soon as approval of 
FHWA is received. 


ee Project Lebanon Rd.-Intchge.-Butte Creek Section 
(Contract No. 8465) 


Type of Work 5.26 Miles Roadside Improvement —F.a. Proj. No. L20= 

County Linn Highway Pacific _,#—— 
a on Me __ Castile Landscaping , Lake Oswego __ 
Low Bid 939,811.25 


Engineer's Recommendations: Award to low bidder as soon as approval of 
FHWA ts received. 


No. 3 Project Dougherty Slough-Tillamook Section 
(Contract No. 8466) 
Type of work0+52 mile Grade and Pave _____—F.A. Proj. No. 7) ee 
Sesieny Tillamook Highway Oregon Coast 
No, of Siddertenfan——= Low aidder__cascade Construction Co. Inc, Portland 


Low Bid $-322--999.50 — 
Engineer's Recommendations: Award to low bidder. 


On January 12, 1977, I accepted the State Highway 
Engineer's recommendations for award of the above 
three projects on which bids were received January 6, 
1977, and authoriz d him to sign the contracts 


when — the awards hve been mgt. 
K, 


Oregon Tran sit F suet 
Dated this62) day of 


- 1870 - 


208 ° Oregon Transportation Commission [=XHIBIT : 


MINUTES OF _22'-77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Option or Other Documents Ke! ting to Property Acquisition 
& 


Number Name Consideration 
$ GRATIS 


of the Church of Jesus Christ of 

Latter Day Saints, a Utah Corp. __2,150.00 
Hansen, Howard R. & Louise L. 2,970.00 
Portland General Electric Co. 


Beede, Helen Louise 2,000.00 
Elliott, Hubert & Betty 
(Racine, Goldie - Fee) 385.00 
49234 Harney Electric Co-op., Inc. 170.00 
49248 Blackburn, Jett C. & Dorothy A. 


8 Transactions 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


wi VA Z sorseeveoees Dated this a@ day ie 1977 


ps 


Asst. State Hwy. Engr 


Glenn L. Jac hairman 
ion Commission 


TO: 


EXHIBIT A 


Oregon rransportatiod UMTS, OF 2°” 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Option or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48971 Swan Lake Moulding Company $ 39,231.00 
49337 Delbert & Mary Lou Garrett 100.00 
2 Transactions $ 39,331.00 
(2) Grants of unrestricted access to Jack G. Baty, et al at 


(3) 


cn 
Ba 
~~ 


(5) 


Stations 269+00 and 389+00 on the Jones Ranch - Hudspeth 
Mill Section of the Ochoco Highway in Wheeler County ToC .. 
a consideration of $1,800.00 each. File 17609. : 


Agreement with Madge B. Jones, Ernest L. Wood and Lorene D. 
Wood, owners of property abutting the Brooks-Salem Section 
of the Pacific Highway East in Marion County covering the 
diversion of concentrated drainage water across their land. 
(Right of Way Branch) 


Agreement with the City of Eugene covering development and 
construction of the Valley River Bicycle-Pedestrian Bridge crossing 
the Willamette River in~Lane County. The City of Eugene was 
successful in obtaining a federal grant in the amount of $288,000 
under the Bikeway Demonstration Program. The Federal Highway 
Administration contributes 80% of the cost with 20% City matching 
funds. The State does not participate in this program; hewever, 
the State is responsible for administering the project. This 

will require that the State monitor the work, certify the materials 
and submit claims for federal funds in the usual manner. The City 
has engaged a consultant to perform the preliminary and construction 
engineering. (Local Government Programs ) 


Supplemental agreement with a donor relating to the donation of 
funds to the State for the creation of a public park along the 
Oregon coast to be known as Trails End State Park at Tillamook 
Head in Clatsop County. Supplement amends an agreement dated 
November 23, 1976, page 4, item 1, under "Donor Agrees", lines 7 
and 8, as follows: "all the property in Exhibit A, Line A is to 
be acquired by April 1, 1977." Except as amended, the agreement 
of November 23, 1976, shall remain in effect. (Parks Branch) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions listed 
above and report this action for your official records. 


Dated this / day of Tt , Let? 


- 1872 - 


—_~ 


FXHIBIT__B- 
MINUTES OF —2=15-77 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, . 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


eee 


R. A. Hatch Co., Heather Sta.-The Dalles/Cal. January 12, 1977 
No. 8367 Highway Jct., Lane and 
Klamath Counties 


Coral Corporation, Salem, Hubbard Area Safety January 
No. 8228 Project, Marion and Polk 
Counties 


R. L. Coats, Rocky Canyon-Prineville January 
No. 8328 Reservoir, Crook County 


Hansen Electric Co., Corvallis, Albany, Lyons january 
No. 8227 Area Safety Project, 
Benton and Linn Counties 


F. G. Scott Con- Pacific Hwy. E. U'xing- January 
struction Co., N. Columbia Blvd., 
No. 8339 Multnomah County 


Cascade Construc— S.E. Foster Rd.-S.E. January 
tion Co., Inc., Causey Avenue, Multnomah 
No. 8127 and Clackamas Counties 


Corvallis Sand & Gellatly Summit-Wren, January 
Gravel and McNesby & Benton County 

Aubry, J.-V.; 

No. 8156 


Roy L. Houck Const. Spring Cr.-Lostine & January 
Ca., Bo.. $373 Joseph (Alder St., 1st 

St. & McCully Av--), 

Wallowa County 


Kimball Const., Inc., Powers (Fir St.), Coos January 
No. 8382 County 


Contractor and 
Contract No. 


Douglas S. Coats & 
Hall Intl., Inc., 
No. 8280 


Barnhardt & Platt, 
Inc., No. 8348 


J. C. Compton Co., 
No. 8384 


Baker Redi-Mix, Inc., 
No. 8423 


Shur-Way Contractors, 
Inc., No. 8326 


January 31, 1977 


4.) |, ee i 
MINUTES OF 


2-15-77 
Section and County 


Malheur R. Bridge, Malheur 
County 


De Ford Cr. Bridge, Linn 
County 


Forest Boundary-Little 
Beech Cr., Grant 
County 


lst, 2nd, 3rd & Vine Sts. 
(Richland), Baker County 


Main St.-S. "A" St. 
(Springfield), Lane County 


Acceptance 
Date 


January 26, 1977 


January 27, 1977 


January 27, 1977 


January 27, 1977 


January 27, 1977 


H. S. Coulter, State Highway Engineer 


' oT B 
tO: Oregon Transportation Commission PORTER!  ccensanennstinsicton 


MINUTES OF _ 2-15-77 


SUBJECT:Confirmation Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under authority delegated to me to award 
contracts, I awarded the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


Work on Burchard Creek-Scott Creek Section of 
Umpqua Highway in Douglas County. Bids received 
January 6, 1977. Contract No. 8464 awarded 

January 12, 1977, to J. C. Compton Co., McMinnville, 
at $379,016.75. 


Roadside improvement on Lebanon Road Interchange- 
Butte Creek Section of the Pacific Highway in 
Linn County. Bids received January 6, 1977. 
Contract No. 8465 awarded January 12, 1977, to 
Castile Landscaping, Lake Oswego, at $39,811.25. 


Traffic signal installation on The Dalles-California 
Highway at East lst Street in Deschutes County. 

Bids received January 27, 1977. Contract No. 8471 
awarded February 1, 1977, to Olson Electric Company , 
Inc., Vancouver, Washington, at $33,178. 


Work on South Ashland Interchange-California State 
Line Section of the Pacific Highway in Jackson 
County. Bids received January 27, 1977. Contract 
No. 8472 awarded February 1, 1977, to S. D. Spencer 
& Son, Vancouver, Washington, at $6,044,358.82. 


Sweet Home West City Limits-9th Avenue Section of 
Santiam Highway in Linn County. Bids received 
January 27, 1977. Contract No. 8473 awarded 
February 1, 1977, to Wildish-Corvallis Construction 
Co., Corvallis, at $812,630.55. 


Roadside improvement on Butte Creek-Halsey Inter- 
change Section of Pacific Highway in Linn County. 
Bids received January 27, 1977. Contract No. 8474 
awarded to Pacific Northwest Landscaping, Lafayette, 
second low bidder, at $49,375. (Low bid of Rainterra 
Landscapes was determined non-responsive by Chief 
Counsel and was rejected.) (Awarded February 1, 1977) 


Work on Port of Entry (Farewell Bend) Section of Old 
Oregon Trail in Malheur County. Bids received 
January 27, 1977. Contract No. 8475 awarded to 
Baker Redi-Mix, Inc., Baker, at $495,196. 

(Awarded February 1, 1977.) 


State Highway Engineer 


Dated this # day of Feb , 1977 


- 1875 - 


TO: 


SUBJECT: 


By your duly adopted delegation 
official capacity to exercise c 
the Oregon Transportation Commission. 
and acting in accordance th 
the actions listed below an 


records: 


1) 


2) 


Oregon Transportation Commission 


Report of Actions Taken Under Dele 


On January 18, 
MPH speed zones on The D 
in Deschutes County from M.P. 122.71 to M.P. 
136.14 (south of Redmond). This action rescinds 
Speed Zone Rule No. 661 dated March 27, 1974. 
(See Speed Zone Order No. 740) 


On January 31, 
on the Nehalem Highway, City of Forest Grove, 


Washington County, from M.P. 


including a school zone, 
Speed Zone Resolution No. 94a dated May 16, 1957. 


(See Speed Zone Order No. 741) 


CYHIBIT B 


MINUTES OF 22°77 


—_ 


gated Authority 


order, you authorized me in my 
ertain authority on behalf of 
Pursuant to that authority 


erewith for the Commission, I approved 
d report this action for your official 


1977, established 45, 50 and 55 
alles-California Highway 


1977, established a speed zone (35 MPH) 


89.07 to M.P. 89.46, 
This action rescinds 


—o————— 
= S Cnt Be 
State Highway Engineer 


Dated this @ day of Feb. . 1977 


FXH!BIT ___—> 
MINUTES OF 222°°7” 


— 


February, 1977 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the fol- 
lowing actions for your official records: 


(1) Construction-Maintenance Agreement with S.P.& S- Railroad Company~ 
Burlington-Northern, Inc. for grade crossing protection devices at 
Columbia Blvd. and St. Helens Street in St. Helens, Columbia County- 

Approved November 26, 1976. File RR 855,856 (16-12). 


Service Agreements with Union Pacific Railroad Company for grade 
crossing protection devices in Pendleton, Umatilla County, at S.W. 
13th and at W. State Hospital Road. Approved January 14, 1977. 
File RR 858 and 861 (16-12). 


Sale of 5,900 sq- ft. excess property on the Elk Creek-Blue River 
Section of the McKenzie Highway in Lane County for a minimum con 
sideration of $600.00. Approved December 1, 1976. File 43216 
(16-43) - 


Sale of 20,000 sq- ft. excess property at the Bend Maintenance 
Station on the The Dalles-California Highway in Deschutes County 


to Deschutes County for a minimum consideration of $25,000. AP- 
proved January 13, 1977. File M-29 (16-43) - 


Sale of 4.45 acres excess property on the Hermiston-Hinkle Section 
of the Hermiston Highway in Umatilla County for a minimum consider- 
ation of $7,120 and obligation to fence, install water pipe, and 

construct roadway: Approved January 26, 1977. File 31426 (16-43). 


Service Contract with Southern Pacific Transportation Company for 
grade crossing protection devices at Fourth Street in Medford, Jack- 
son County. Approved January 26, 1977. File RR 797 (16-12). 


Sale of 0.4 acre excess property on the Gold Hill-Crater Lake 
Highway Section of the Sams Valley Highway in Jackson County for 
a minimum consideration of $850. Approved January 26, 1977. File 
3886 (16-43). 


Service Contract with Oregon-Washington Railroad Navigation Company 


for grade crossing protection devices at Campbell Street in Baker, Baker 


County. Approved January 27, 1977. File RR 863 (16-12). 


Sale of 0,61 acre access easement along roadway serving 4 quarry on 
the Clatskanie-Delena Section of the Columbia River Yighway in Co- 
lumbia County for a minimum consideration of $350. Approved January 
27, 1977. File 22645 (16-43). 


EXHIBIT : 


MINUTES OF 2-15-77 


Sale of 1,500 sq. ft. excess property on the Florence-Glenada 
Section of the Oregon Coast Highway in Lane County for a mini- 
mum consideration of $375. Approved January 27, 1977. File 
33843 (16-43). 


Sale of 45,875 sq. ft. excess property on the Lower Boones 

Ferry Road Interchange Section of the Pacific Highway in Wash- 
ington County for a minimum consideration of $85,000. Approved 
January 27, 1977. Files 19876, 19877, 19878, and 19887 (16-43). 


Service Agreement with St. Helens School District #502 for the 
acquisition of property. Approved January 26, 1977. Misc. C&A 
6020 (16-69). 


Dated this , day o 


Report of February 1977, Page 2 


=XHIBIT Bisa 
MINUTES OF 222°”7 


January, 1977 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Service contract with Southern Pacific Transportation Company for 
installation of grade crossing protection devices at Fir Street 
in Toledo, Lincoln County. Approval 12/17/76. File RR 857 (16-12). 


Service contract with Southern Pacific Transportation Company for 
installation of drain pipe crossing the Hillsboro-Silverton Highway 
in Woodburn, Marion County. Approval 1/5/77. File RR 737 (16-12). 


Service contract with Union Pacific Railroad Company for installation 
of grade crossing protection devices at Patterson Ferry Road in 
Morrow County. Approved 1/5/77. File RR 859 (16-12). 


Sale of easement rights for a sewer over 2.9 acres on the Stanfield- 
Pendleton Section of the Pendleton Highway in Umatilla County to the 
City of Pendleton for a consideration of $100.00. Approved 12/1/76. 
File 9300. 


Two service contracts with the Southern Pacific Transportation Company 
for grade crossing protection devices on the Saunders Creek (Mapleton) 
Section of the Florence-Eugene Highway in Lane County. Approved 
1/12/77. File RR 860 (16-12). 


i 


<=XHIBIT Dp 


MINUTES OF 2215-77 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the State 
Highway Engineer to exercise certain authority on behalf of the 
Oregon Transportation Commission. The State Highway Engineer sub- 
delegated to the State Parks Superintendent under Administrative 
Order No. 4 certain authority. Pursuant to that authority, I 
approved all actions listed below and report this action for the 
official records: 


1) On January 26, 1977, approved a lease 
extension with Kyle Smith and Elizabeth 
Jane Smith, dba Crown Point Gift Company, 
covering the Vista House Concession at the 
Crown Point Highway in Multnomah County, to 
March 31, 1979. 


2) On January 13, 1977, approved a lease 
extension with Mr. and Mrs. Donald L. Clifford 
covering the concession building at Silver 

Falls State Park in Marion County to December 31, 
1978. 


3) On January 26, 1977, approved a lease ex- 
tension with Mr. and Mrs. Lew Evans covering 
the concession building at Rooster Rock State 
Park in Multnomah County, to December 31, 1978. 


4 
(LAX 
David Talbot 
State Parks Superintendent 


PT eae 


MINUTES OF _2-15-77 


REPOST OF TRIAL UF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
__Cause of Action _ Plaintiff Judgment 


ve fendant 


Frank G. Flores Property Damage $634.44 $634.44 


L-7313 
Attorney Fees: $250 Court Costs: $48.30 


County: Linn 
Remarks: Judgment in amount sued for. 


Dennis VanWald Injunction Removal of Voluntary 
water line Nonsuit 
encroaching 
on State 
property 

L-7407 

County: Washington 

Remarks: Water line was removed by defendant. 


DeLong Corporation Interest on Attorney fees 
Judgment - in trial court 
Contract 


L-4904 
Attorney Fees: $3,091 Court Costs: None 


County: Marion 

* The trial court awarded $3,091 attorney fees on our recovery of 
$157,853.87 added interest on the DeLong judqment. The trial 
judge ruled against us but her decision was reversed in the Court 
of Appeals, which court was affirmed on review by the Supreme 
Court of Oregon. 


EXHIBIT___._ & 
MINUTES OF _275-77 


RLPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Cause of Action Plaintiff _ Judament 


* 


arti § 4 


Daniel J. Desler Writ of Review Vacation cof Order sus- 
Order grant- tained - 


ing condi- Circuit 

tional Use Court's de- 

Permit cision in 
State's 
favor 


L-7266 


County: Lane 
*State was an intervenor in this case because it involved a material 


source. 


_EXHiStT 
MINUTES OF _2715-77 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 


State of Oregon Gel] Shunn and Bridge Damage $8,701.40 
James Hintz 


L-729] 
County: Malheur 
Disposed of by: Settlement of $5,000. 


James Hoy State of Oregon Wronaful Death $251,905.85 


L-7049 
County: Marion 
Disposed of by: Settled by State's insurance carrier for $5,000. 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 


Defendant —_—ffer Appraisal Settlement _ 


Cornelius Jacobson $ 250 $ 500 $ 1,000 


L-7183 

R- A-2 

Section: Siletz Bay State Airport 

County: Lincoln 

Approved by: Walter L. Barrie Date: 2-2-77 


Carl B. Herzberg $12,000 $12,000 $15,500 


L-7345 

R-47878 

Section: Vail Creek-Sweet Home 

Highway: Santiam 

County: Linn 

Approved by: Walter L. Barrie Date: 2-4-77 


EXHIBIT. E 
: - 2-15-77 
REPORT OF CASES FILED a UN UG ets Fine DEPARTMENT OF TRANSPORTATION 


L-7414 State of Oregon v. R. 0. Hobbs: This is a suit for an 
Injunction, which was filed in KTamath County, requiring the 
defendant to remove an outdoor advertising sign which the defen- 
dant has erected without a permit. 


L-7416 Gene H. Turner v. State of Oregon: This lawsuit arises 
out of an accident that occurred on May 17, 1976, on The Dalles- 
California Highway, at M.P. 276.71 in Klamath County. The acci- 
dent involves a State sweeper and the vehicle driven by the 
plaintiff. The plaintiff alleges that the sweeper kicked un a 
cloud of dust. When the plaintiff entered the cloud of dust he 
couldn't see the sweeper and collided with it. The amount of 
the lawsuit is $43,075.94. The matter has been referred to the 
State's insurance carrier for the defense of the State. 


L-7417. Ruby Nichols v. State of Oreqon: This accident occurred 
on July 25, 1975, and involved the plaintiff who was sitting on 
a bench next to a picnic table in a park in Lane County when the 
bench tipped over. Investigation indicates that this did not 
happen in a State park, however, the State has been sued. The 
anount of the lawsuit is $100,000 and the matter has been re- 


ferred to the State's insurance carrier for the defense of the 
State. 


L-7418 H. P. Glenn v. State of Oregon: This is an action for 
trespass on real property. It involves the same property that 

is the subject of a condemnation action (L-7259), State of Oregon, 
by and through its Department of Transportation v. H. P. Glenn, 

et al. The plaintiff is alleging that he is entitled to damages 
to the property that is now the subject of a condemnation case 
because the original condemnation case was dismissed because the 
court refused to allow an amended complaint and it was necessary 
to take more land. The plaintiff is seeking $178,200 and attorney 
fees. This property is located in Union County, 91d Oreaon Trail 
Highway. The matter has been referred to the Attorney General for 
the defense of the State. 


EXHIBIT . 
MINUTES OF 2:15-77 


T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On January 26. -40 Was distributed to 
the counties as tor vehicle revenues 
(20 percent) DECEMBER; 1976. 

(List of ap 


porttonments on file in commtsston Files, 
Salem. ) 


ON JANUARY 31, 19 76, $106,058.84 (12 Percent of the 
. se ae oe . . 

Highway Fund) was distributed to the cities for the 

month of DECEMBER 19 76. 


(List of apportionments on file in Commission Files, 
Salem, ) 


Dated this «/' day of 


CYaen ro 197 


v 


‘i Afi 
G. wae... 


V. E. Skogg, Controller 
HighWay Division 


CC: ROBERT BURCO 
H. S. COULTER 
JOHN EARLEY/ATT. 


EXHIBIT P. 
MINUTES OF ~222°°77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


Pursuant to authority delegated to me, I approved the following 
actions and report this for the Transportation Commission's records: 


CONSENT FOR STREET OR COUNTY ROAD VACATIONS 


Applicant Description Approved 


Beri, Inc., Salem City property located on Second Avenue 
between Rosemont & Edgewater Streets 
in West Salem 9/ 2/76 


City of Portland Portion of S.W. Carson Street between 
S.W. 47th & S.W. Garden Home Rd. 9/ 3/76 


Dr. & Mrs. Bolek S.W. Dickenson St., Tryon Cr. Park 
Brant-Zawadzki City of Portland 9/14/76 


City of Portland Alley in Block 16, east of St. Johns 9/30/76 


City of Portland Portion of S.W. 40th Avenue south of 
S.W. Sweetbrier Drive 11/ 4/76 


City of Portland Portion of S.W. Lowell Street between 
S.W. Kelly Avenue & S.W. Corbett Avenue 11/ 4/76 


City of Portland Portion of S.W. Carson Street west of 
S.W. 50th Avenue 11/ 4/76 


City of Portland Portions of S.W. Beaver Avenue, 
S.W. Bond Avenue & S.W. Idaho St. 11/10/76 


City of Portland Portion of S.W. 6th Avenue between 
S.W. Bancroft & S.W. Lowell 11/18/76 


City of Portland Portion of S.E. Taggart Street between 
S.E. Grant Avenue & S.E. 6th Avenue 12/ 6/76 


First Assembly of 
God, Portland 29th Avenue, Beaverton-Hillsdale Hwy. 12/17/76 


| eRe 
MINUTES OF _27)°77 


—o 


Applicant Description Approved 


City of Portland N. Mississippi Avenue between 
N. Kilpatrick St. & southerly line of 
OWR&N Co. right-of-way. 1/ 7/77 


City of Portland -— N.E. 18th Avenue, north of 
N.E. Multnomah St. 1/ 7/77 


City of Portland S.W. Freeman Street from S.W. 49th 
Avenue to 100 feet west of S.W. 50th 
Avenue 1/ 7/77 


City of Medford 8th St. between Laurel St. & Oakdale 1/19/77" 


th, ee 
Dated this “/‘__ day of _ ZL » 1977 


Honk 


Program Management Engineer 


* See Page 1902 in minutes for Chairman Jackson's approval 
of 1-19-77 


March 15, 1977 
Salem, Oregon 


The Oregon Transportation Commission held their formal 
meeting at 10 a.m. in Room 122 of the Transportation Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Harold Grover, Administrator of Motor Vehicles 
David Talbot, State Parks Superintendent 

Max Klotz, Special Assistant for Intergovernmental Affairs 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar: (The Commission deferred action on a 
request from the City of Portland for State grant-in-aid assistance 
for the acquisition of two parcels along the Willamette River north 
of the Sellwood Bridge for park purposes. Upon inquiry of Commissioners 
Walsh and Brix, Mr. Talbot stated he would provide maps as to the 
location of the parcels.) 


1) Minutes of the meeting of February 15, 1977. 


2) Resolution declaring necessity of certain real 
property for public purposes and authorizing 
condemation. ("Condemnation Resolution No. 2657" 
on file in the Commission's files, Salem.) 


Request of City of Eugene for State grant-in-aid 
assistance for the acquisition of land along the 
Willamette River for park purposes as follows: 


a. City of Eugene - acquire 10 parcels - West 
Bank. Total cost $423,500; State grant-in- 
aid request $105,875. 


Transferred $750,000 of Land and Water Funds to 


local park agencies through the Special Projects 
Fund Committee. 


March 15, 1977 


Three requests for the following Urban System 
Projects and granted authority to the State 
Highway Engineer to sign project agreements 
when prepared: 


a. Request from Tri-Met to continue the 
Portland Metropolitan Area CARPOOL 
Project. Total cost $710,000. Federal 
Funds $610,600. Tri-Met will provide all 
matching funds. No cost to State. 


Request from City of Coos Bay to improve 

a 0.67 mile section of Woodland Drive to 

a two-lane facility with parking on one 

side (N.C.L.-Ocean Blvd.-Woodland Drive). 
Total cost $171,000. Federal Funds $147,060 
and State's share $11,970. 


Request from City of Cottage Grove to 
construct a structure across the Coast 
Fork of Willamette River on Harrison 
Avenue. Total cost $225,000. Federal 
Funds $193,500 and State's share $15,750. 


Increased project authorizations on the following 
contracts: 


a. Contract No. 8439, Glen Baker Road-Lava 
Butte Section, The Dalles-California Highway, 


Deschutes County, in the amount of $101,934.35. 


Contract No. 8447, Willamette River (Spring- 
field) Bridge on McKenzie Highway in Lane 
County, in the amount of $8,490.37. 


Contract amendment with City of Roseburg providing 
for $1,200 of added General Funding for the 
transportation demonstration program. Of this 
amount, $900 would be used for marketing and 

$300 would support a new experimental route 
serving Umpqua Community College. 


Contract with City of Bend to provide experimental 
transportation service until June 36, 1977. General 
Funds committed by this contract would total $4,056, 
an increase of $1,509 over the previously approved 
level. 


Contract with Illium Associates, Inc. for a graphics 
and radio marketing package to be used by small 
transit systems. Costs for materials provided 
would total $575 of General Funds. 


10) Agreement with State Forestry Department for bridge 
design service on an actual cost basis. 
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Mr. Klotz mentioned that Mr. Coulter had sent to the 
Commission an informational report concerning consultant services 
for the environmental studies of the Greeley-I-5 ramps in the City 
of Portland. (Letter dated 3-8-77 on file in the Commission's 
files, Salem.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem. ) 


Chairman of Oregon Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Engineer Exhibit 
Chief Counsel Exhibit 
Location Engineer Exhibit 
Highway Controller Exhibit 


DIRECTOR'S REPORT 


Mr. Burco handed to the Commission copies of a resolution 
that was adopted by the National Governors' Conference held in 
Washington, »). C., on March 1, 1977, which will be forwarded to 
Congress. He said the resolution was initiated by Governor Straub 
which requests additional Federal-aid funding for primary, secondary 
and urban systems. (Copy of resolution on file in the Commission's 
files, Salem. ) 


Mr. Burco mentioned that he testified earlier today before 
the State Senate Transportation Committee on Senate Joint Memorial 
No. 7 which memorializes Congress to pass the bill authorizing 
increased Federal-aid funding for the primary system which endorses 
the Duncan Bill. The Transportation Committee did adopt the 
memorial for passage to the floor. He said Congressman Duncan 
appeared before the National Conference of State Legislators 
Transportation Committee in Washington, D. C., recently and was 
well received by all of the States. Mr. Burco indicated that 
progress is being made nationally in bringing to the public's 
attention the need to increase funding. 


Mr. Ed Hardt reported on the Conference of State Depart- 
ments of Transportation which was held recently in San Diego, 
California. He stated that this group meets several times during 
the year to discuss items of mutual concern. The following items 
were discussed: 


1) Railroad problems in the East and the problems of 
the 1976 4-R Act (Rail Revitalization and Regulatory 
Reform Act). 


Passed a resolution on air service to small 


communities. (Copy of resolution on file in the 
Commission's files, Salem.) 
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3) Reorganization of the Federal Department of 
Transportation. 


4) Transportation funding. 


Mr. Hardt said there was 4 presentation by Mr. Ben Beogini, 
President of the Southern Pacific Transportation Company,. about a 
National Transportation Policy Study Commission covering all modes 
of transportation that was created by the 1976 Federal Highway Act. 


Mr. Hardt stated there was a presentation by Mr. David Roper 
of Commuter Computer of Los Angeles, California, that has been 
organized to promote vanpools. 


Mr. Burco mentioned that the Secretary of Transportation 
has begun to hold town-hall meetings around the country. The first 
meeting was held in Boston where the Governors of the Northeastern 
States were invited. A similar meeting will be held later in the 
year in Seattle, Washington. 


Mr. Streun said an incremental budget will be presented 
covering the Office of the Director, the Highway Division, Parks 
and Motor Vehicles Division budgets at the 92% and 75% level that 
the Governor has recommended and the order of restoration under 
those two budgets. He mentioned the budgets are due on April 1, 
1977. The two budgets have been restored (92% and 75% level) as 
directed. Mr. Streun said that staff met with the Budget Division 
and the Legislative Fiscal Office Analyst yesterday to talk about 
the restoration on a Department-wide list - 92% level budget. Since 
staff has not had an opportunity to review its recommendation with 
the Commission for the restoration on a Department-wide basis, 

Mr. Streun suggested a workshop be held later in the month in 
Portland. (Workshop was set for 2 p-M., March 28, 1977, in Room 35 
of the Portland State Office Building.) Mr. Streun presented to 
the Commission copies of the budget for the Office of the Director 
which covers the 92% and 75% levels. He said both budgets show a 
summary of activities in priority order, the dollar amount and an 
explanation of activities. The bulk of the 92% budget comes out of 
the travel information program. The order of State restoration is 
the out-of-state travel and professional services in planning, 
policy research and administrative services. Mr. Streun commented 
on the major items of restoration. (Copies of both budgets and 
tabulations are on file in the Commission's files, Salem.) The 
Commission approved the reductions and the priority of the 
restoration of these reductions for the Office of the Director as 
presented by Mr. Streun. (See further in minutes for budgets of 
Highway and Motor Vehicles Divisions and the Parks Branch. ) 


Mr. Burco referred to Senate Bill 16 stating that this 
would be the contracting authority for the Commission in Intercity 
Public Transportation. He said the Senate would like further 
guidance from the Commission as 10 the tentative type of criteria 
that would be considered. He mentioned the Senate would have a 
second hearing in a few days concerning this Bill. He asked Mr. Moot 
to make a presentation. 
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Mr. Moore discussed the measure and handed copies of the 
following Senate Bill 16 process to the Commission: 


SENATE BILL 16 PROCESS 
The following goal and criteria are being 
Proposed in order to explain the process involved 
in implementing Senate Bill 16: 
Goal 
Maintain the existing public transportation 


network by Providing financial assistance to 
endangered routes. 


Process 


1. Transportation Commission establishes 
tentative criteria, 


SB 16 becomes law. 
Funding becomes available. 


Transportation Commission adopts 
criteria following public hearing. 


Department solicits applications for 
assistance from cities, counties, 
carriers, public. 


Department analyzes requests using 
Commission-approved criteria. 


Department submits recommendations of 
projects to Transportation Commission. 


Transportation Commission approves 
projects and agreements. 


Agreements submitted to Public Utility 
Commissioner for a permit, certificate, 
approval or disapproval. 


Depa~tment monitors performance accord- 
ing to agreements; reports to Transporta- 
tion Commission, Governor and Legislature. 


Mr. Ken White, Director of Transport ation Programs from 
Greyhound Lines, was Present. He stated the intercity bus serves in 
excess of 200 communities in the State, and their lines alone have 
sales representatives at 76 locations. In 1975 he said their buses 
operated on an average day 25,000 miles in the State. Mr. White 
mentioned that their lines have been experiencing some extreme 
problems with operating income. From 1972 through 1976 nationwide 
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their net operating income before taxes had declined 66.2 percent. He 
stated their operating ratio held fairly steady from 1967 to 1972 

in the range of 86 to 87.5 percent, but since that time it has been 
rapidly escalating. In 1976 the ratio was 96.1 percent and if these 
trends continue, he said they will be in a loss position by 1980. 


Mr. White said Greyhound Lines purchased 435 buses in 1976 
at a cost of approximately $104,000 each. The purchase represented 
10 percent of the total fleet size. He said their problems in Oregon 
basically relate to some severe deficit operations on some of the 
lateral routes between the Willamette Valley and the Coast. Senate 
Bill 16 does pose very serious problems to the industry as it is 
presently constituted. He mentioned that they are extremely 
optimistic that an amicable compromise can be reached that will 
benefit all concerned. He mentioned that he understands the 
Department's desire for having criteria for financial assistance 
and while they do have a few minor points that hopefully can be 
worked out, Greyhound certainly supports this criteria. There 
was considerable discussion between the Commission and Mr. White. 


Mr. Warren Ling, General Manager of Hamman Stage Lines, 
was also present. 


Mr. Moore mentioned that in five years unless something 
is done the intercity bus industry will probably experience a 
reduction in service. This would probably eliminate or reduce 
13 routes. To maintain the existing level of services, the cost 
would be approximately $200,000 a year. 


The Commission approved the tentative criteria for 
Senate Bill 16. (See criteria on file in Commission's files, 
Salem. ) 


The Commission set Tuesday, April 19, 1977, for their 
next regular monthly meeting in Bend. Mr. Burco announced that a 
no-host dinner will be held in Bend the night before the Commission 
meeting with local officials and legislators. 


Mr. Burco suggested that the October 18, 1977 Commission 
meeting be held in Pendleton with the Washington Highway Commission. 


Mr. Klaboe reported that a Task Force of staff members has 
completed a comprehensive review of the Highway Division's construction 
and preliminary engineering workload. He said the objective of the 
review was to purge the program of projects which are beyond the 
Department's financial capability or which are not consistent with 
the policy of emphasizing preservation of the highway system or 
enhancement of its operational and safety characteristics. 


Mr. Klaboe presented to the Commission a copy of the Task 
Force report, together with a list of 188 surveys to be cancelled, and 
a proposed modification and status report of the next four years of 
the Six-Year Program. (Copies of reports on file in the Commission's 
files, Salem.) 
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He stated the preliminary engineering program authorizes 
work to proceed on projects considered to be within future financial 
capability of the Department and which are considered necessary to 
pursue at this time. There was considerable discussion concerning the 
various projects. In reply to the Chairman's inquiry, Mr. Klaboe 
stated that the signal projects could probably be expedited as the 
Department has the Federal Funds for financing each project; however, 
each project is individually designed and the Department's signal 
design crew is very small. He mentioned it also depends on the 
industries supplying the materials for signals as there is 
approximately a nine-month backlog. 


The Commission approved the program as presented by Mr. Klaboe. 
(Program on file in the Commission's files, Salem. ) 


Mr. Klaboe handed to the Commission a tabulation of the 
financial review of the Six Year Program. 


Mr. Coulter introduced Mr. Dick Althoff, Vice President and 
General Manager of Travel Information Centres, Inc. Mr. Althoff 
stated that iis firm is requesting an increase in the advertising 
rate of the 2" display in the Travel Information Centres from 
$200 per year to $280 per year. Since the last increase which was 
granted in April of 1975, Mr. Althoff said inflation has taken its 
toll in their business as it has in other segments of the economy. 
The current direct cost to sell, install and maintain a 2" display 
per year is as follows: 


95.00 per 2" display to install and maintain. 


$ 

$ 15.00 per year for bookkeeping and invoicing. 

$ 70.00 sales cost (current costs are presently higher, 
but expect to reduce current sales costs in 
the foreseeable future). 

$ 30.00 administration and depreciation. 


TOTAL $210.00 No allowance has been made for overhead and profit. 


The Commission approved the display rate increase. 


The Commission considered the settlement of petroleum 
escalation claims. (This item was presented at the February 15, 1977 
meeting and action was postponed to allow the Commission additional 
time to review.) Commissioner Walsh stated that contracting is a 
tough business and if a contractor is not willing to assume risk, 
he should not be in the contracting business. He pointed out each 
year contractors go broke. Some of them unfairly go broke and some 
fail to take into careful consideration the risk that they are 
assuming, and they go under. And some others get windfall profits. 


He said prices of a given commodity drop and these inequities 


are a part of the system. He felt this kind of legislation is inter- 
fering with that kind of a natural efficient process. 
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After considerable discussion, the Commission unanimously 
denied authorizing the settlement of petroleum escalation claims. 


Mr. Coulter handed to the Commission copies of the Highway 
Division's budgets at the $2 and 75 percent levels that the Governor 
recommended and the order of restoration of those two budgets. He 
said both budget levels show the summary of activities in priority 
order, the dollar amount and an explanation of activity. Mr. Coulter 
reviewed the following charts that were on display: 


1) Construction Program Breakdown 
2) Total Expenditure Highway Program 


3) Highway Construction Program Manpower vs. Expenditures 
4) Maintenance Program 


(Mr. Coulter's presentation is continued after Mr. Talbot's report.) 


The meeting recessed at 11:55 a.m. and reconvened at 
12 noon. 


Mr. Talbot handed to the Commission copies of the Parks 
Budget, also at the 92 and 75 percent level that the Governor 
recommended and the order of restoration of both budgets. (Copies 
of the budget on file in the Commission's files, Salem.) Mr. Talbot 
used flip charts to explain the activities in the Parks and 
Recreation budget. The Commission approved the reductions and the 


priority of the restoration of these reductions as presented by 
Mr. Talbot. 


The meeting recessed at 12:10 p.m. and reconvened at 
1 p.m. 


Mr. Coulter continued with the presentation of the Highway 
Division's budget. He commented on the following charts: 


Highway Maintenance Program - Manpower vs. Expenditures 
Total Highway Program - Manpower vs. Program Expenditures 


The Commission approved the reductions and the priority of the 
restoration of these reductions. (Approval was given by Commissioners 
Jackson, Hollern and Brix. Commissioners Walsh and Coleman were 


absent for the voting.) (Copy of budget on file in Commission's 
files, Salem.) 


Mr. Grover presented the budget for the Motor Vehicles 
Division at the 92 and 75 percent level that the Governor recommen: 
and the order of restoration of the two budgets. (Copies of the 
budgets were handed to the Commission and are on file in the 


ied 
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Commission's files, Salem.) Mr. Grover explained the types of services 
his Division performs and reviewed the activities as listed on both 
budgets. The Commission approved the reductions and the priority of 
the restoration of these reductions as presented by Mr. Grover. 


PUBLIC COMMENTS 


A delegation from Baker and Grant Counties appeared before 
the Commission requesting that the State assume jurisdiction of the 
Austin-Sumpter Forest Service Road. Judge Dennis Fuller of Baker 
County introduced Judge Francis Cole, Mr. Jim Maple and Mr. George 
Hansen, Commissioners from Grant County; Mr. George Nicolescu and 
Mr. Fred Ringer, Commissioners of Baker County. Judge Fuller said 
this route is referred to as the Whitney-Tipton Cutoff Road that 
goes across from Austin Junction to the Sumpter Valley making a 
shortcut from Highway 26 over to I-80N. Folders were presented to 
the Commission which contained the minutes of a February 1, 1977 
joint meeting with the State, National Forests, Baker and Grant 
Counties, Chambers of Commerce and others; letters from California- 
Pacific Utilities Company, Grant County Chamber of Commerce, Baker 
County Chamber of Commerce, Malheur National Forest, Wallowa-Whitman 
National Forest, Grant County and Baker County Courts. The handout 
also contained a resolution from the Baker County Chamber of Commerce 
unanimously supporting the paving and completion of the Whitney- 
Tipton U. S. Forest Service Road No. 10 and numerous petitions 
calling for completion and surfacing of this highway. (Copies are 
on file in the Commission's files, Salem.) 


Judge Fuller read the following paragraph from the Baker 
County Court's letter: 


During that meeting on February the lst, various 
portions of the State highway in Baker County were 
discussed as possible trade-offs, and if the State 
Highway is willing to assume the 23.6 miles of the 
Austin-Sumpter Road consisting of .9 mile Baker 
County improved road, 16.7 miles of Wallowa-Whitman 
National Forest gravel road to the Baker County- 
Grant County Line, and 6 miles of the Malheur Forest 
improved road in Grant County, Baker County then 
would be willing to assume the following 45 
approximately plus miles of State highways in 

Baker County: 


Approximate 
Description Mileage 


Bourne Jct. to McCulley Fork 
So. Baker Interchange to Oxman 
Lime Inter. to Huntington Inter. 
Frontage Rd. Plano Underpass to Freeway on Ramp 
340 Chandler Inter. to Richland Inter. 
413 Cornucopia to Halfway City Limits 
Frontage Rd. Pine Town Loop-Halfway 
Frontage Rd. Hewitt Park to Highway 86 Jct. 


Ne & FR hb CO PN 
ee 
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The Judge indicated these are locations that the State 
happens to have in Baker County and he felt that they could work 
into the County System. He commented on the different advantages 
that would help the State in taking over the road. There was 
discussion having to do with snow plowing and maintenance costs. 


Chairman Jackson stated that the Department agrees that 
this stretch of highway could be very well justified as being a part 
of the State System. However, the cost of bringing the highway up 
to standards is prohibitive at this time because the funds are not 
available. The Commission instructed the Highway Division to work 
with the two counties to see what might be done in the future. The 
County representatives indicated they were willing to continue 
negotiations on this basis. 


The Chairman adjourned the meeting at 2 p.m. 


tl 
Commissioner 


sada 


CA Kbpek2 


Commission Services 
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Date. 


TO: 


[EXHIBIT A. 
MINUTES OF 3-13-77 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


40131 Roaring Springs Associates $ 20.00 


40543 Case, Albert L. & Gladys A. 1,030.00 


49288 Stephenson, Sara A. 106,000.00 
49319 Shultz, Donald E. & Caroline E. 29,500.00 


(2) 


4 Transactions S$ 136,550.00 


Grant of 35' wide access at Sta. 902+47 for Private residen- 
tial and production and transportation of farm products to 
Robert G. and Yvonne M. Dinubilo on the Rickreall-Monmouth 
Section of the Pacific Highway West in Polk County. 

File 19298. 


Letter-form agreement with City of Portland for installation 
of railroad protection at the North Lewis Street crossing 

of the UPRR tracks. The project is eligible for 90% Federal 
Aid funding under Section 230 of Title II, Highway Safety 
Act of 1973. Total estimated cost for the work is $110,000. 
Matching monies will be 7%% State Grade Crossing Protection 
Fund $8,250 and 24% City funds ($2,750) with no expense to 
the Highway Division. (County-City Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this 2 day wee , 1977 


Glenn L. Jackson, C 
OREGON TRANS PORTA 


PPROVED 


Z 


yO See 


STATE HIGHWAY ENGINEER 
2g 


PSPC ei i 
TO: Oregon Transportation Commission MINUTES OF 3-15-77 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Option or Other Documents Relating to Property Acquisition 


Number Name Consideration 
Sumber Name wlhsigeration 


48137 Roberts, Verlin & Mary $ 6,800.00 
48763 Warren Baptist Church 29,800.00 
49322 Knotts, Martha C. & Anna 21,000.00 
49488 Skinner, Eldon & Diana 2,250.00 
49489 Festor, Eugene & Ruth 750.00 
49505 FMC Corporation, Industrial 


Chemical Division 11,460.00 

49512 Hrabel, Jerry; Schmidt, 
Gary; et al GRATIS 
63-8.43 & eeu 


4-272.09 Obie Outdoor Advertisin 900.00 
ate Mutdoor Adverti 
8 Transactions $72,960.00 


2) ‘Grant of unrestricted use to an access to be moved to Station 
1303+00 on the Willowdale-Madras Section of the The Dalles- 
California Highway in Jefferson County. for Safeway Stores, Inc., 
for a consideration of $100.00. File 19248, 19249, 


Grant of unrestricted use to an existing access at Station 2508+00 
On the Washburn-North Plains Section of the Wilson River Highway 
in Washington County for Kistner Farm, Inc., fora consideration 
of $5000.00. File 19828. 


By your duly adopted delegated order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions listed 
above and report this action for your official records, 


Asst. Stdte Hwy. Ena- ‘ 
Vv 
Dated this day o , LO7Z 


ON 


Glenn L. ema: Rise i 
Oregon Transpor®atiehA Commission 


EXHIBIT. A 
MINUTES OF 3-15-77 


Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


SUBJECT: 


(1) Option or Other Documents Relating to Property Acquisition 


Number Name Consi deration 


47224 Gusa, William E. 


28,995.00 
10,400.00 


___¢70.00 


540.00 


Transactions $ 40,205.00 
Grant of unrestricted access to Jack G. Baty, et al at Station 
287+18 on the Jones Ranch-Hudspeth Mill Section of the Ochoco 
Highway in Wheeler County for a consideration of $1,800.00. 
File 17609. 

Grant of unrestricted 40' access to Marvin E. Yates at Station 
359+38 on the M Vernon-John Day Section of the John Day High- 
way in Grant County for a consideration of $500.00. File 20053. 


By your duly adopted delegation order, 
capacity to exercise certain authority 


you authorized me in my official 
on behalf of the Oregon Trans- 


portation Commission. 


Pursuant to that authcrity, and acting in 


accordance therewith for the Commission, 
above and report this action for your off 


I approve all actions listed 
icial records. 


Approvedd 


Asst. State Hwy. Engr. 


Dated this { q& day cf February, 1977. 


Glenn L. Jacksg 


Oregon Transpo ion Commission 


TO: 


SUBJE 


yp 
Oregon Transportation Commission =XHIBIT_A_ 


MINUTES OF 3-15-77 


CT: Report of actions Taken Under Delegated Authority 


(1) Option or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48105 Milburn, Orville 0. * Thelma $ 6,400.00 
av Re tb Rr a ee a EI ee 
48953 Wilkins, Henry 834.67 
48983 Glasco, Inc. 3,000.00 
49253 Mid Oil Company __ 1,025.00 
49259 Leckie, Andrew F. & Maxine F. et al 2,265.00 
5 Transactions $ 13,524.67 
(2) Agreement with Multnomah County for installation of railroad 


(3) 


(4) 


By your duly adopted delegation order, you authorized me in my official 


capac 


crossing protection at the Union Pacific Railroad and N.E. 105th 
Avenue. The project is eligible for 90% Federal Aid funding 
under Section 230 of Title II, Highway Safety Act of 1973. 

Total estimated cost of the work is $60,000. Matching monies 
will be 74% State Grade Crossing Protection Fund ($4,500) and 
246% City funds ($1,500), with no expense to the Highway Division. 


Agreement with the City of Medford providing for three lanes of 
traffic on the 4th Street-Manzanita Street Section of the Rogue 
Valley Highway. The work will be accomplished by state forces 
utilizing minor betterment funds and will consist of some 
patching, removal of lane lines, tree and limb removal, and 
installation of necessary signing. The estimated cost of 
$12,125 is to be shared "fifty-fifty" by the State and the City. 


Agreement with the City of Tigard and Payless, Inc. covering 
installation of traffic signals at Main and Scoffins Street. 
The State will install the signals with Payless, Inc. paying 
all costs. Upon completion, State maintains the signal at 
City's expense and the City will pay for all electrical energy. 


ity to exercise certain authority on behalf of the Oregon Trans- 


portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions listed 
above 


and report this action for your official records. 


ha 


Dated this 


ae = 


day of February, 1977. 


4 
LZ 


EXHIBIT & 
MINUTES OF —3:)°77 


TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the following action and report this for 
your official records: 


By telephone on January 19, 1977, I gave approval 
to J. B. Boyd to convey to Jackson County the 
State's right, title and interest in the portion 

of Eighth Street which is being vacated by the City 
of Medford. (File 27032) (See Deed and Consent 
to Vacation document for description of Eighth 
Street) 


Glenn L. Ja 
Oregon Transporse ion Commission 


Dated this ) 


See also eury on page 1887 in minutes 


EXH'BIT___A 
REPORT OF cOdHNoAT ER OF acrtat titen 


UNDER DELEGATED AUTHORITY 


No ] Projyot S. Tigard Intchge.-S.W. Boones Ferry Rd. 


Type of Work 2. ] 3 Miles Roadside Improvement_ a. Proy. No, SU-592(3) 


County ___C lackamas Highway-_FAS_943 (Kruse Way) 


No. of Bidders __ == Es Low Bidder best 


Low Bid S mabe 


Engineer's Recommendation: PROJECT WITHDRAWN 


No. 2 Project___9+E. Johnson Cr. Blvd. at S.E. Bell Ave. 
Contract No. 8468 
Type of Work 0.12 Mile Grade, Pave & Signals FA. Proj. No 


County ___Clackamas Highway-_FAU 9704 (S.E. Johnson Cr. Bivd.) 
No. of Bidders__3 Low Bidder Cascade Construction Co., Inc. Portland 
Low sid s—_114,997.00 __ 


Engineer's Recommendations: Award to low bidder as soon as approval of 
FHWA and Clackamas County is received and 
County deposits sum of $10,500.00. 


Tualatin River (Weis) Bridge 
Contract No. 8469 ani 
Type of Work tS 5 Re ae lee ee ee F.A,. Proj. No. — OS-0300(1) | 


Ce eee PT SS Highway___Pete's Mountain Road 
No. of Bidders__1] _ Low Bidder__ROSS Bros. Construction Inc., Salem 

Low Bid S$ —470,954.00  _ 

Engineer’s Recommendations Award to low bidder as soon as approval of 


Clackamas County is received and County 
deposits sum of $180,700.00. 


No.___Y___ Project 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pave = 3/-7 7]. 
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MINUTES OF 3-15-77 


ae | Vhiimiets Columbia River (Astoria) Bridge 
Contract No. 8470 


Type ot Work... Painting and Safety System ___F.a. Pro). No. State 
County __Clatsop ss Highway___ Oregon Coast _ 

No. of Bidders 5____ Low Budder__Waconda West Construction, Salem 
Low bid s__328,978.00 


Engineer's Recommendation: Award to low bidder. 


hic, Project__ he Dalles-California Hwy. at E. Ist St. 
“Contract No. 8471 
Type of Work ___Ir°ffic Signal Installation _F.a. proj. mo. F-4-2(2) 


County Deschutes Highway__lhe Dalles-California 


No. of Bidders 3. Low Bidder__Olson_ Electric Co., Inc., Vancouver, WA 
Low Bid ee eo) 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


No. 6 Prot _.9+ AShland Intchge.-California State Line roe 
11.45 Miles Grade, Pave, Barriers, Contract No. 8472 


Type of Work__Structures and Signing _ ___F.A. Proj. No. L-F-5-1(91)00 
County SEs Ee |: here ee CS ee Highway eee | ae — 


No. of Bidders 5 Low Bidder eee pencer & Son, Va COUV 


Low Bid s 6,044, 358.82 


Engineer's Recommendations; Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate. _/-3/-77 
- 1904 - 


“vy erry? 


—_—— 


MINUTES OF _3215-77 


No.....? Proms Sweet Home W.C.L.-9th Ave. 
0.68 Mile Grade, Pave, Sign, Contract No. 8473 


Type of Work a1 gnals_ & Landscap ing Seeman FV a A F-21(1) 
County ______Linn Highway___2antiam 


No. of Bidders__4 __ Low Buider_Wildish-Corvallis Constr. Co., Eugene 


Low bid s__ 812,630.55 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


No.__ 8 ___ Project k-Halsey Intchge. Roe 
Contract No. 8474 
Type of Work 6.29 Miles Roadside Improvement ¢.a. prey, vo. 1-5-4(83)216 
County cet S|. ean SE ee _Pacific_ Eee a a NE eee 
2nd Low Pacific N.W. Landscaping, Lafayette 

No. of Bidders _ 9 _._... ... Low Bidder ___Rainterra Landscapes tee. » Portland _ 
2nd Low 49,375.00 

Low Bid $ 4,888.50 


Engineer's Recommendations: AS SOON aS approval is received from FHWA 
award to low bidder, Rainterra Landscapes, Inc., in the amount 
of $44,888.50 or award to second low bidder in the amount of 
$49,375.00, pending legal determination on low bidder's 
Certification of Minority Business Enterprises Solicitations. 


No.2 __Project___ Port of Entry (Farewell Bend) Section.__ 
_1-80N-8(32)351 


Contract Nov 


Type of Work_0- 30 Mile Grade, Pave & Facilities... 4,, 


County 2. |). Le eae Highway et q _Oregon Trail 


sap 


No. of tides oO Low Bidder _Baker Redi-Mix Inc., Baker _ 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__/-3/-7 7 
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EXHIBIT A 


MINUTES OF 3-29°77 
ie 10 St. Paul-Woodburn 


be Projoct 


Type of Work —--—- Grade & Pave _ eee rere ae F.A. Proy. No. F-75(1) 


County __ Marion —_—— ighwoyHil lsboro-Silverton——————- 


No. of Bidders _-—————— Low siddet —_—— 


— ne ———— 


Low Bid S—_—— 


Engineer's Recommendation: PROJECT WITHDRAWN 


On January 31, 1977, 2 accepted the State Highway 
Engineer's recommendations for award of the projects on which 
bids were received January a7, 19775 and authorized him to sign 
the contracts when conditions for the awards have been met. 


EXHIBIT ——— 
MINUTES OF —3-15-77 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


Babler Bros., inc., Fifteen Mile Creek-Celilo, February 3, 
No. 8203 Wasco County 


Turf Irrigation & Milo McIver State Park, February 3, 
Const. Co., Inc., Clackamas County 
No. 8334 


Douglas S. Coats Lostine R. (Wolfe) Bridge, February 
Construction, Wallowa County 
No. 8358 


Hansen Electric Co., Green Springs Hwy. Jct.- February 
No. 8288 Walker Avenue (Ashland), 
Jackson County 


Holst Construction Evergreen Creek Bridge, February 
Co., No. 8378 Benton County 


B & H Equipment Co., Heppner Project, Morrow February 
Inc., No. 8351 County 


Corvallis Sand & Corvallis-Lebanon Hwy. @ February 
Gravel Co. & County Roads 704 & 705, 

McNesby & Aubry, Linn County 

Inc., No. 8307 


Kelly F. White Co., Cabin Creek Safety Rest February 11, 1977 
No. 8311 Area Project, Douglas 
County 


Roseburg Paving, Scott Creek-Stony Brook, February 11, 1977 
Inc., No. 8306 Douglas County 


Cascade Const. Co., S.E. 92nd Ave.-N.W. Ava February 17, 1977 
Inc., No. 8303 Ave. Project, Multnomah 
County 


EXH's!" 


Contractor and 
Contract No. 


Roy L. Houck Const. 
Co., No. 8169 


Stillwell Const. Co., 
No. 8252 


Cascade Const. Co., 
Inc., No. 8376 


Cascade Const. Co., 
Inc., No. 8415 


Baker Redi-Mix, Inc., 
No. 8331 


Frye & Johnson 
Const. Co., 
No. 8405 


C. G. Gredvig, 
No. 8443 


Hamilton Const. Co., 
No. 8400 


Warren Northwest, Inc., 


No. 8355 


Roy L. Houck Const. 
Co., No. 8183 


Ross Bros. Const., 
Inc; No. 8305 


Harmony Gardens, 
No. 8444 


March 7, 1977 


MINUTES OF 


3-15-77 
Section and County 


Fountain Slide Section, 
Hood River County 


Motorist Service Signing 
Project, Three Counties 


Thatcher Rd.-23rd Ave. 
(Forest Grove), Washington 
County 


N.W. Croeni Rd.-N.W. Cornell 
Rd., Washington County 


Middle Bridge Rd.-Ritter 
Creek, Baker County 


Umpqua Lighthouse State Park, 
Douglas County 


Rainbow Lane & Patricia 
Ave., Washington County 


Powder River (Phillips) 
Bridge, Baker County 


N.E. Union Ave.-N.E. 82nd 
Ave., Multnomah County 


Tongue Point-Fern Hill, 
Clatscp County 


Mosquito Creek Bridge, 
Yamhill County 


Beaverton Interchange, 
Washington County 


Acceptance 
Date 
February 18, 1977 


February 18, 1977 


February 18, 1977 


February 18, 1977 


February 23, 1977 


March 4, 1977 


H. S. Coulter, State Highway Engineer 


EXHIBIT , 
TO: Oregon Transportation Commission MINUTES OF _3-15-77 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Work on S. E. Johnson Creek Boulevard (FAU 9704) 
at S. E. Bell Avenue in Clackamas County. Bids 
received January 27, 1977. Contract No. 8468 
awarded February 15, 1977, to Cascade Construction 
Company, Inc., Portland, at $114,997. 


Tualatin River (Weis) Bridge on Petes Mountain 
Road in Clackamas County. Bids received 
January 27, 1977. Contract No. 8469 awarded 
February 22, 1977, to Ross Bros. Construction, 
Inc., Salem, at $470,954. 


Work on Pacific Highway East at S. E. Park Avenue 
Section in Clackamas County. Bids received 
February 24, 1977. Contract No. 8477 awarded 
February 28, 1977, to Hamilton Electric, Inc., 
Eugene, at $43,522.27. 


Work on Grants Pass-Applegate River Section of the 
Redwood Highway in Josephine County. Bids received 
February 24, 1977. Contract No. 8482 awarded 
February 28, 1977, to J. C. Compton Company , 
McMinnville, at $752,715.90. 


Paving on Silver Creek Falls Interchange-Aumsville- 
Sublimity Road Section of the North Santiam Highway 

in Marion County. Bids received February 24, 1977. 
Contract No. 8486 awarded to Roy L. Houck Construction 
Co., Salem, on February 28, 1977, at $348,920. 


Traffic signal installation on Mt. Hood Highway at 

S. E. 182nd Avenue in Gresham, Multnomah County. Bids 
received February 24, 1977. Contract No. 8487 awarded 
February 28, 1977, to Hamilton Electric, Inc., Eugene, 
at $23,756.60. 


H.’S. Coulter, State Highway Engineer 
Dated this 7 _ day of March, 1977 


EXHIBIT B 
TO: Oregon Transportation Commission MINUTES OF 3-15-77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the actions listed below and report this action for your official 
records: 


1) On February 9, 1977, approved the prohibition 
of parking on The Dalles-California Highway 
on both sides from M.P. 136.00 to M.P. 136.20 
in the vicinity of 0.B. Riley Road approximately 
one-half mile north of the north city limits of 
Bend, Deschutes County. 


On February 16, 1977, established a 45 MPH speed 
zone on the Central Oregon Highway in Harney 
County from M.P. 128.73 to M.P. 128.00 south of 
Hines. (See Speed Zone Order No. 742) 


On March 3, 1977, established a 45 MPH speed zone 
on the John Day Highway from M.P. 230.77 to 

M.P. 231.17 in the community of Ironside, 

Malheur County. (See Speed Zone Order No. 743) 
Rescinds Speed Zone Resol. No. 399 dated 7-18-63. 


eee es 

-_ pe Chit 
H. S. Coulter, State Highway Engineer 
Dated this a day of March, 1977 


EXHIBIT c 


MINUTES OF 3215-77 


March, 1977 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the fol- 
Towing actions for your official records: 


(1) Sale of 45,875 square feet excess property on the Lower Boones 
Ferry Road Interchange Section of the Pacific Highway in Wash- 
ington County for a minimum consideration of $83,500.00 ($85,000 
was previously approved). Approved February 3, 1977. 
Files 19876, 19877, 19878, 19887 (16-43). 


Convey a permanent easement for road construction and mainte- 
nance use only for no consideration on the Harbor Drive-Barbor 
Boulevard Section of the Pacific Highway to Multnomah County. 
Approved February 10, 1977. Files 21163, 26150, 20993, 20994, 
20995 (16-43). 


Service Agreement with Southern Pacific Transportation Company 
for grade crossing widening at the Lower Grave Creek Road (Le- 
land) in Josephine County. Approved February 10, 1977. 

File RR-865 (16-12). 


Service Agreement with Southern Pacific Transportation Company 
for installation of grade crossing devices at Southwest 209th 
Avenue in Reedville, Washington County. Approved February 10, 
1977. File RR-864 (16-12). 


Construction Maintenance Agreement with Burlington-Northern, Inc. 
for installation of grade crossing protection devices at North 
Portland Road in Portland, Multnomah County. Approved February 16, 
1977. File RR-867 (16-12). 


Service Contracts with Southern Pacific Transportation Company 

for installation of revised grade crossing protection devices at 
Southeast Minter Bridge Road and Southeast River Road in Hills- 

boro, Washington County. Approved February 16, 1977. File RR-866 
(16-12). Service Con. # 77-008. Approved 2-17-77 Ser. Con. #77-009. 


Sale of 0.11 acre excess property from the Pendleton Building Site 
on the Old Oregon Trail Highway in Umatilla County to the City of 
Pendleton for public street use only and no consideration. 
Approved January 20, 1977. File 47013 (16-43). 


Signed 4 Grants of access February 22, 1977, approved by Mr. Jack- 
son as follows: 


20053 Yates John Day Highway February 16, 1977 Grant Co. 
17609 Baty Ochoco Highway February 1, 1977 Wheeler Co. 
17609 Baty Ochoco Highway February 1, 1977 9 
17609 Baty Ochoco Highway February 16, 1977 s 


EXHIBIT i = 
MINUTES OF _3-15-77 


providing right of 
way services in connection w 


Street - Fourth Street 
Couplet in Coos Bay, Coos County. 


Approved February 25, 1977. 
Miscellaneous C&A 6053 (16-69). 


Dated this f day of Yuk 1977. 


Boyd, Right Way Engineer 


Report of March 1977, Page 2 
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EXHIBIT 
MINUTES OF -3=15-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), LI approved making the following 
offers in accordance with this authority for and on behalf of 


the Commission: 


HINES-BURNS SECTION, CENTRAL OREGON HIGHWAY - HARNEY COUNTY 
ne eee HARNEY COUNTY 


R-49233 - Alfred L. Brown et al. Parcel 1: 0.02 acre for 
right of way purposes; Parcel 2: 0.01 acre for a permanent slope 
easement. Offer $1,100.00. 


R-49237 - Charles G. Leathers dba Leathers Oil Co. et al. 
100 square feet for right of way purposes. Offer $135.00. 


R-49254 - Tenn-Ore., Inc. et al. Parcel 1: 120 square 
feet for right of way purposes; Parcel 2: 200 square feet for 
a permanent slope easement. Offer $225.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 


HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 
ne COUNTY 


R-47220 - Rose City Pre-Cut Buildings, Incorporated et al. 
0.29 acre for right of way purposes. Offer $38,100.00. 


VAIL CREEK-SWEET HOME SECTION, SANTIAM HIGHWAY — LINN COUNTY 
ana nA Y =~ LINN COUNTY 


R-47890 - F. L. Malick et al. 0.27 acre for right of way 
purposes. Offer $2,800.00. 


Dated this 25th day of February, 1977. 


Report of Offers Tendered - 5 
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[EXHIBIT -. 
MINUTES OF —3=15-77 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7415 Donald Martin v. Donald Erickson and Oregon Transportation 
Comission: This case arises out of an accident that occurred on 
October 23, 1975, on the Redwood Highway in Josephine County. The 
plaintiff alleges the cause to be the failure of a traffic Signal 

to function properly. The plaintiff's vehicle collided with the 
defendant Erickson's vehicle and the plaintiff is seekina damaqes 

to the vehicle in the amount of $1,158.09. The matter has been re- 
ferred to the Attorney General's office for the defense of the State. 


L-7419 State of Oreqon v. Virginia Fredric McGahan. This is a 
Suit seeking an injunction to prevent a vio ation of the Scenic 
Waterways Act. Defendants are cutting timber in an area desianated 
as part of the Scenic Waterways System. This case was filed in 
Clackamas County. 


SVHIAIT Cow 


MINUTES OF .3=15-77 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant ~ffer___ Anpraisal Settlement _ 


A ee 


State Finance Co. $8,200 $8,200 $9,009 


L-7362 
R-1-257.96 


Section: Outdoor Advertising Control 

Highway: Pacific 

County: Marion 

Approved by: Walter L. Barrie Date: March 4, 1977 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


a Nemand of 
SROtOLi ft Defendant Cause of Action Plaintiff 


ee. cee cum. 


State of Oregon Harvey D. Petty Property Damage $105.14 


L-7386 
County: Clackamas 


Disposed of by: Settlement in the amount of $105.14. 


EXHIBIT ——4— 
MINUTES O 


gf 3-15-77 
REPORT OF CONDEMNATION CASES SETTLED 


tate's 
State's Hiqhest Amount of 


Defendant Offers Anpraisal Settlement _ 


Steven D. Vaughn $ 325.00 $ 317.50 $ 325.00 


L-7184 
R-48227 


Section: Saunders Creek-Mapleton 

Highway: Florence-Eugene 

County: Lane 

Approved by: Jack L. Sollis Date: March 8, 1977 


Siuslaw Valley Inn, Inc. $2,355.00 $2,355.00 $2,350.00 


L-7186 
R=-48235 


Section: Saunders Creek-Mapleton 

Highway: Florence-Eugene 

County: Lane 

Approved by: Jack L. Sollis Date: March 8, 1977 


Siuslaw Valley Bank $ 500.00 $1,900.00 $ 500.00 
highest 
$ €30.00 

L-7185 review 

R-48228 


Section: Saunders Creek-Mapleton 

Highway: Florence-Eugene 

County: Lane 

Approved by: Jack L. Sollis Date: March 8, 1977 


D 
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MINUTES OF 3215-77 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 


vefendant _ Cause of Action Plaintiff Judgment 


John DeLosangeles Property Damage $1,876.13 $1,876.13 
L-7309 


County: Lane 


Mary Jo Tinsley Property Damage $ 248.45 $ 248.45 
L-6314 


Attorney Fees: None Court Costs: $48.30 
County: Multnomah 


Richard D. Combs Property Damage $ 283.80 $ 283.80 
L-7397 


County: Umatilla 


IIT B 
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TO: Oregon Transportation Commission 


SUBJECT:Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized the 
State Highway Engineer to exercise certain authority on 
behalf of the Oregon Transportation Commission. The State 
Highway Engineer in Administrative Order No. 9 subdelegated 
to the Location Engineer to approve and execute Consents 

to Annexations. Pursuant to that authority and acting in 
accordance therewith, I approved and executed the following 
Consent and report this action for your official records: 


On December 3, 1976, approved and executed 
a Consent to Annexation to the City of 
Umatilla covering right of way of the 
Columbia River Highway in Sections 14 and 
15, Township 5 North, Range 28 East, 
Willamette Meridian, Umatilla County 


Frank E. Terpin, Location 
Dated this Z day of 47% 


" CXHIBIT___?__ 
MINUTES OF _3-15-77 
February 23, 1977 


T0; Oregon Transportation Commission 


SUBJECT; Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On February 25, 1977, $ 2,809,118.6]1was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of Jan » Ware 

(List of apporttonments on file tn Commission Files, 
Satem. ) 


On February 28, 19 _ , $1,685,471.16 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of _ Jan __, 1977. 

(List of apporttonments on file in Commission Files, 


Salem. ) 
Dated this 23rd day of February , 1977 
oF 
Li €. Lhd se 
V. E. SkoogyZXontroller 
Highway “Division 
Attachments 


cc: Robert Burco 
H. S. Coulter 
John Earley/Att. 
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April 19, 1977 
Bend, Oregon 


The Oregon Transportation Commission held their formal 
meeting at 9 a.m. in the City Council Chambers in Bead, Oregon. 
Notice of the meeting was made by press release to newspapers of 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael .». Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

H. S$. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles : 
Warren Gaskill, Deputy Parks Superintendent 

Max Klotz, Special Assistant for Intergovernmental Affairs 

George Bell, Director of Public Affairs 

Cc. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission unanimously approved the following items on 
the consent calendar as presented by Mr. Klotz: 


1) Minutes of the meeting of March 15, 1977. 


| 2) Adopted resolution declaring necessity of certain 

4 real property for public purposes and authorizing 
condemnation. ("Condemnation Resolution No. 2658" 
on file in Commission's files, Salem. ) 


3) Petition for street improvement on S.E. Powell Court 
in the Mt. Hood Freeway Corridor. Authorized Right 
of Way Engineer to sign petition favoring the project. 


4) Installation of a traffic signal on the Pacific 
Highway East north of Salem at the Chemawa Road 
intersection at an estimated cost of $60,000 to be 
funded with Federal High Hazard Funds. Highway 
Division will supply critical materials so signal 
can be installed as expeditiously as possible. 


5) Supplemental Agreement No. 7 with Howard, Needles, 
Tammen and Bergendoff relative to the I-205 noise 
study report extending the time limit for completion 
of the project to December 31, 1977. No additional 
funds. 


- 1920 - April 19, 1977 


April 19, 


1977 


Adopted resolution abandoning a one-mile segment of old 
right of way on the Winston-Shady Interchange Section 
of the Coos Bay-Roseburg Highway in Douglas County. 
(‘Abandonment Resolution No. 562" on file in the 
Commission's files, Salem.) 


Authorized increases in project authorizations on the 
following contracts: 


a. Contract No. 8170, Veneta-Middle Fork 
Coyote Creek, Florence-Eugene Highway, 
Lane County, in the amount of $14,644.24. 


Contract No. 8445, Umpqua River (Scottsburg) 
Bridge, Umpqua Highway, Douglas County, 
in the amount of $14,540.98. 


Contract No. 8412, Boardman Satety Rest 
Area, Columbia River Highway, Morrow 
County, in the amount of $61,772.31. 


Increased the fee schedule of the rules and regulations 
for State parks effective May 14, 1977, as follows: 
("State Parks Resolution No. 39B" on file in the 
Commission's files, Salem.) 


New Approved 
Rate 


Organizational camps at Silver 
Falls and Emigrant Springs 
State Parks 


(1) Each person per night 
(including staff) 
(2) Daily minimum charge 


Swimming pools at Silver Falls 
State Park 


(1) Heated pool at Silver 
Creek Camp 

(2) Unheated pool at Smith 
Creek Camp 


Group trailer fees at North Falls 
Camp at Silver Falls State Park 


(1) Each trailer, camper, motor 
home, etc., per night 

(2) Minimum nightly charge 
per group 


(continued on next page) 


New Approved 
Rate 


Advance reservation fees 


(1) Fee for each individual 
campsite reservation 

(2) Fee for each site in a club 
camping reservation 


Group tent camping 


(1) Daily charge for group camping 
areas payable before occupancy 


Extra vehicle in campsite, per night 


Where an additional vehicle is 
allowed to occupy a campsite, there 
is an additional charge for each 
extra vehicle. 


Lantern rental at Lava River Caves 
State Park 


(1) Rental of State-owned lanterns, $ 0.50 
each 


Agreement with Oregon State University for planning, 
development, operation, supervision and administration 
of the seasonal park naturalist program during June to 
September 1977. Cost not to exceed $47,125.51 


Request by City of Portland for Greenway Grant-in-aid 

to acquire two parcels of land on the east bank of the 
Willamette River just north of the Sellwood Bridge. Total 
cost of acquisition is $663,000; State's grant-in-aid 
portion is $165,750. (Item deferred from Consent Calendar 
at 3-15-77 Commission meeting. ) 


Authorized payment of $150 as dues to the National 
Association of State Outdoor Recreation Liaison 
Officers. 


Cancelled an Off-System Project on the 10th Street- 
16th Street Section of Collier Street in the City of 
Coquille at a cost of $120,000. City requested 
cancellation of project due primarily to objections 
of abutting property owners when asked to provide 
the local matching funds. 


April 19, 1977 


13) Three requests of Urban vystem Projects as follows: 


a. Widen and improve the West Side Truck 
Route in the City of Baker (Auburn Avenue- 
Baker-Unity Highway Section, 10th Street, | £ 
Myrtle Avenue and 5th Street). Cost $73,000. 
Federal funds $62,780. State's $5,110. 


b. Widen and improve Front Street in Salem 
(Division Street-Trade Street Section). 
Cost $75,000. Federal funds $64,500. 
State's $5,250. 


c. Seal roadway expansion joints and resurface 
west approaches to Broadway Bridge in Portland, 
Multnomah County. Cost $100,000. Interstate 
Transfer Funds from the former Mt. Hood 
Freeway in the amount of $86,000 will be utilized 
with the County providing $14,000. 


Granted authority to sign agreements when prepared. 


14) Equipment rental rates used for contract force account 
work. Increases in fuel costs and ownership costs 
since November 1, 1975, justify an across-the-board 
6% increase of the last published rate effective 
May 1, 1977. (Federal Highway Administration and 
Associated General Contractors concur in the increase. ) 


15) Authorized staff to request Ways and Means Committee 
approval to apply for and receive a $30,000 Federal 


Grant application for a Transit Management Assistance 
Program. 


16) Changed Administrative Rule 1 OTC 46 dealing with 
5 airport licensing standards and procedures. (Copy of 
rule on file in the Commission's files, Salem. ) 


17) Financial aid to six municipalities; six grants 
totaling $55,268 to be allocated from the State 


Aeronautic's Fund. The allocation will be as 
follows: 


Port of Astoria $15,000 
Land acquisition, airport lighting 


and runway profile correction and 
paving. 


City of Bend $14,000 
as Reconstruction of runway and 
taxiways. Land acquisition. 


City of North Bend $19,445 
Overlay runways 


(continued on next page) 
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City of The Dalles $ 2,000 
Install new runway lighting 


City of Pendleton $ 2,550 ? 
Prepare airport master plaa ‘ 
City of Redmond $ 2,273 
Prepare airport master plan $55,268 


Mr. Klotz stated that Mr. Coulter had previously sent to 
the Commission an informational report concerning consultant services 
for environmental studies on the Corvallis project. 


Written delegated authority reports were mailed to the 
Comu:ssion which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Highway Controller Exhibit C 
Right of Way Engineer Exhibit D 
Chief Counsel Exhibit E 
Aeronautics Administrator Exhibit F 


DIRECTOR'S REPORT 


The Commission approved for presentation to the Buaget 
Divis_on, Executive Department, the following adjustments to the 
Governor's recommended budget for 1977-79 for the Office of the 
Director as recommended by Mr. Don Streun: 


Governor's Revised 


‘ Program Recommendation Adjustments Recommendation 


General Administration 


General Fund 1,586,693 1) 1,586,693 
Other Funds 2,054,354 (764,123) 1,290,231 
Total 3,641,047 (764,123) 2,876,924 
Administrative Services 
Other Funds and Total 11,651,707 52,961 11,704,668 
Policy & Program Develop- 
ment 
Other Funds and Total 1,144,618 512 , 387 1,657,005 
Operations 
Other Funds and Total 1,831,999 42,519 1,874,518 
Total Expenditures 
General Fund 1,586,693 ) 1,586,693 
Other Funds 16 , 682,678 (156,256) 16,526,422 
Total 18,269,371 (156,256) 18,113,115 
- 1924 - April 19, 1977 


Mr. Streun outlined the following changes: 


1) The functions of Planning and Transportation 
Research have been combined to form the Policy 
and Program Development function, and positions 
are transferred to reflect these changes. 


The position used for Assistant Director for 
Planning (Highway Engineer 8) was transferred 
to the Highway Division and eight Engineering 
Aide positions were abolished. 


The Deputy Director position has been reassigned 
to assume the duties as Assistant Director for 
Policy and Program Development. 


Intergovernmental Affairs and Public Affairs 
functions were combined and positions are trans- 
ferred to reflect this change. The position 

of Public Affairs Director is abolished and 

Mr. George Bell will be the Special Assistant 
for Intergovernmental and Public Affairs. 


Mr. Streun said the changes in the Office of the Director 
result in a reduction of $156,256. 


Mr. Streun presented a supplemental 1977-79 budget 
request for the Highway Division and Parks and Recreation Branch. 
He said this will be presented to the Budget Division, Executive 
Department, and covers the following items: Transfers In regarding 
Federal Funds, Local Government; Expenditures for Legal Section, 
Administration Allocation Changes, Metropolitan Section, 
Construction Program, Other Construction, Real Property Purchasing, 
State Construction, State Bond Projects; Parks and Recreation Program 
covering Administration, Maintenance and Operation, Park Site 
Acquisition-Base Budget, Willamette Greenway-Site Acquisition; 
and Ending Fund Balance. The Commission approved the supplemental 
budget as recommended by Mr. Streun. (Copy of supplemental budget 
on file in the Commission's files, Salem.) 


In addition, Mr. Streun said, two legislatively directed 
programs were not included in the 1977-79 budget and he requested 
authorization to add the State matching requirement of $20,000 for 
the Lifeguard Program and $100,000 for the Bear Creek Greenway in 
Jackson County. These amounts to be deducted from the Ending Fund 
Balance. 


Mr. Streun also requested authorization to increase the 
Parks Administration Services and Supplies Budget by $25,000 with 
an offsetting decrease to the Highway Division Administration and 
Supervision Memo Budget. He said the Justice Department has 
revised their billing procedures for legal services and will bill 
Parks directly instead of the Highway Division. 
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Under the Administation and Supervision Memo Budget, he 
recommended transferring a Highway Engineer 7 position from ODOT 
Planning Section to the Metropolitan Section to manage the activities 
of four technical services units. The $71,485 will be transferred 
from Metro to the Construction Program so there will be no increase 
in the Administration Memo Budget. 


Mr. Streun mentioned there will be a $230,000 savings in 
Highway Administration as a result of downward classifications and 
elimination of management positions. 


Mr. Burco stated in the coming biennium there is a savings 
of $160,000 in the management positions in the Office of the Director. 
In the Highway Division there is a $230,000 savings by reducing the 
leveis of management and makiag some transfers. Overall, in terms 
of reduced positions in the last year, approximately 12 million 
dollars has been saved from engineering overhead, planning and 
management cos‘s and will be used for highway maintenance and 
rehabilitation. 


He mentioned in the future that the Department will be 
looking at maintenance costs, possibly negotiate with cities and 
counties for contractural relationships in maintenance and some 
shared facilities and services to affect some major savings for 
the cities, counties and the State. 


Mr. Klotz reported on the following bills recently 
introduced by the House Revenue and School Finance Committee: 


1) HB 3260 - Imposes an additional $50 biennial 
fee on certain business vehicles* for which 
tax deductions in the way of depreciation and 
operating expenses Or mileage is claimed. 


Said fees to be collected by the Motor Vehicles 
Division and credited to the General Fund for 
the State Police for policing public highways, 
roads and streets in Oregon. 


* Exempt vehicles include motorcycles, farm 
vehicles, trucks, trailers, armored cars, 
wreckers, buses, tow cars, mobile cranes, 
hearses, ambulances and mobile homes. 


2) HB 3261 - Authorizes a biennial tax on 1978 
and later passenger vehicles based on the 
cubic inch displacement of the vehicles' 
engines. The tax is graduated so the owner 
of a small engined car pays less per cubic 
inch than the owner of a larger engined car. 


This tax generally is higher than the CID tax 
proposed in HB 2141 but since it is a biennial 
tax instead of an annual tax it ends up being 
a little lower. 
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HB 3262 - is identical to HB 2140 which was 
introduced with these exceptions: 


Limits farm truck licenses to vehicles 
46,000 lbs. or less instead of 28,000 lbs. 


Places no restriction on the number of 
trucks an owner may have on the flat fee 
option (2140 limited the number to four). 


Contains no implementation date. (The 
operative date in 2140 was October Ly 1977.) 


HB_ 3263 - adds $1 to both Oregon's biennial 
vehicle license fee and the driver's license 
fee and places an additional fee (not set) 
on out of state users of the parks. 


The money generated by these additional fees 

is added to the registration fees collected 

for campers, mobile homes, motor homes and 
travel trailers and placed in a special account 
in the Highway Fund to be used by the Highway 
Division for the acquisition, development , 
maintenance, etc., of park and recreation 
sites. 


This special park fund would not be subject 
to the 12% city and 20% county appropriations. 


Mr. Al Driver, Director of Public Works for Lane County 
and Co-Chairman of an Association of Oregon Counties Technical 
Advisory Committee on Transportation, reported on the County Road 
Need Study. Mr. Driver handed to the Commission a copy of the 
report. (Report on file in the Commission's files, Salem.) 


‘ He said the purpose of the study is to obtain a rating 

of road surface conditions, lineal feet of structural deficiencies, 
operational improvement needs, known new and reconstruction projects, 
and adequacies of existing maintenance budgets. Other purposes 
include the ability for each County to have a record of their 
deficiencies, to seek alternative financing if required, to 
collectively present the overall need along with the trends, and 
seek support of financing the needs. 


The study rated the surface conditions of the existing 
System. The study also indicated a number of deficient structures 
along with the need to make operational improvements of traffic 
Signals, channelization, guardrail installation and railroad 
crossing signalization. 


Mr. Driver pointed out that a review of the past and 
projected revenue, along with past and projected expenditure, shows 
that in a few years the revenue generated will be needed to maintain 
this system. The Counties will not be financially capable of preserving 
the system with asphaltic concrete or oil mat overlay. 
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Mr. Driver thanked Mr. Blensly and staff for their 
assistance and indicated a final report and document will follow. 


Mr. Burco mentioned that on a recent field trip along 
the Oregon Coast, he observed the Department of Transportation 
Divisional Field Managers have little or no occasion to communicate 
with each other and are unaware of each other's activities. He 
said that he had appointed a committee of Scott Coulter, David Talbot, 
Harold Grover and George Bell to see what could be done to increase 
communication among the Department of Transportation Field Engineers 
and to stimulate interest and awareness of each other's duties and 
problems. 


Mr. Bell reported that the Committee looked for a geographic 
“common denominator" among the 16 District Engineers’ offices, 
47 Department of Motor Vehicle offices and 30 Parks Districts as a 
means of identifying locations where DOT Managers could meet period- 
ically. 


The Committee made the following recommendaticus: 


1) That division managers of Parks, Highway and 
Motor Vehicles be requested to meet at least once 
every quarter (see Commission files, Salem, for 
list of locations) to discuss the following 
items: opportunities for self-evaluation, 
improvement of 2-way communication, information 
sharing, reaction to ODOT's policies and programs, 


monitor local news media, discuss developments 
in management-labor relationships. 


That a Salem headquarter's staff person be 
assigned responsibility for maintaining 
communication with the managers, to provide 
agenda items for their meetings and to process 
their incoming messages. 


That ODOT administrators would be available 
to attend the managers' meetings from time 
to time to increase the exchange of 
communication. 


That the program be reviewed in a year to see 
whether this “pilot" effort merits further expan- 
sion to include other managers in areas not 
involved with this present plan. 

The Commission accepted his report. 


The Commission set Tuesday, May 17, 1977, for their next 
regular meeting in Salem. 
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Attention was given to a request from the Public Utility 
Commissioner for the Department to design a Port of Entry on The 
Dalles-California Highway (MP 272.3) just north of Klamath Falls, 
Klamath County. Mr. Klaboe explained that the proposal is similar 
to the existing Port of Entry at Ashland and the one under construction 
at Farewell Bend near Huntington. PUC has $760,000 budgeted for 
this facility; no date has been established for construction. de 
said incorporated into the design will be a climbing lane north of 
the facility to allow slow-speed trucks to accelerate and merge 
with normal traffic flow. Right of way will be required. Following 
his favorable recommendation, the Commission gave their approval 
to this request. 


Mr. Klaboe reported that it has been the policy of the 
Department to install painted edge stripes on the State Highway 
System only on those pavement widths of 24 feet or greater (minimum 
of 12-foot lanes). 


He said Representative Mark Gardner of District No. 4 
in Washington County mentioned to him that a considerable amount 
of mileage on the State Highway System in his District is without 
shoulder striping. To improve traffic operation and safety, particularly 
during periods of inclement weather, Mr. Klaboe recommended as a policy 
matter that the Department (Highway Division) install shoulder striping 
on highway widths down to a minimum of 22 feet (minimum lane width 
of 11 feet) contingent upon having a couple of feet of shoulder 
adjacent to the pavement edge. Mr. Klaboe pointed out there are 
1,023 additional lane miles of shoulder striping that would have 
to be painted with this revised policy. At $107 per mile, the 
additional amount expended per application is $109,500. This work 
is fundable for the first three years of application under the 
Federal Title II Safety Program at no expense to the State. The 
Commission approved the change in policy of highway shoulder striping. 


Mr. Rulien handed to the Commission copies of a booklet 
entitled "Realignment of the Federal-Aid System and Functional 
Classification of Roads and Streets in Oregon." (Booklet on file 
in the Commission's files, Salem.) He recalled that the Commission 
acted on the functional classification of roads and streets at its 
meeting on January ee ae ealignment occurred last July. 
Mr. Rulien referred to t e booklet. He said 
one map lists the various routes in color w 
for jurisdictional change. Another map shows the State Highway 
System, color coded, to indicate the Federal Aid System that State 
Highways are on. The report covers a brief outline on the county 
roads that have been classified as arterials which might be con- 
sidered for exchanges or trades. 


Mr. Coulter recalled that at the December 21, 1976 Commission 
meeting Clackamas County proposed a transfer of the Canby—Marquam 
Highway in return for the Boring County Road in Clackamas County. 

Mr. Coulter said the county road is functionally classified as a 
minor arterial (a classification more appropriate for a State Highway) 
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and eligible for Primary Federal Aid funds, whereas the Canby~Marquam 
Highway is functionally classified as a major collector, the classifi- 
cation that would apply to many county roads. In reply to the 
Chairman's inquiry, Mr. Coulter said the trade is in the best 
interest of the State in terms of the basic Highway System. The 
Commission approved the exchange of highways as recommended by 
Mr. Coulter. 


Mr. Coulter reported on the bridge inspection program and 
the recent collapse of a portion of the Isthmus Slough Bridge in 
Coos County. He mentioned the bridge collapse was caused by a 
marine limnoria (gribble) which attacks wood. The Isthmus Slough 
Bridge damage has called attention to the State's bridge inspection 
program which has been in existence for many years. He said 
immediate concern was the adequacy vf the present program to 
prevent any further bridge failures. The damage was in the piling 
below the pedestal that supports the timber spans themselves. The 
limnoria can only live in salt water that has certain salinity. He 
said there is some indication that the gribble problem could have 
been aggrevated by the draught as there has not been as much fresh 
water to move the salt water back into the ocean. The underwater 
inspection team inspected this particular bridge twice last year 
and inspection never revealed that at any time was mud away from 
the piling that supported the pedestal. 


Mr. Coulter mentioned that the State's divers have inspected 
all pilings that are exposed to salt water in the Coos Bay area and 
are p-oceeding along the coast. The divers found some additional 


damaged piling in several structures in the Coos Bay area. He 
pointed out that repairs are under way by encasing the damaged 
piling in concrete, creating a reinforced concrete collar around 
the piling. Additional testing equipment is now being brought in 
to check the salinity. 


The British Columbia Research Council of Vancouver, 
British Columbia, with their underwater sonic equipment are now 
testing the soundness of the pilings in Coos Bay. A procedure that 
has been used to keep the bugs out is a protective wrap-around 
piling, using a heavy grade of plastic wrap. Mr. Coulter said 
they were going to institute an educational course so they could 
learn as much as possible about various types of wood-eating marine 
life. The Commission gave their authorization to make the necessary 
repairs by contracts or State forces, and equipment rental if 
necessary to undertake this more extensive investigation of the 
State's bridges. (This approval included the agreement with the 
British Columbia firm. ) 


Consideration was given to the relinquishment of certain 
properties (approximately 22 acres) along Front Avenue in the City 
of Portland. Mr. Coulter stated that the development and use of 
the land between the Central Business District and the old Harbor 
Drive and Front Avenue along the waterfront has been the subject of 
a number of agreements between the State and the City. With the 


- 1930 - April 19, 1977 


completion of the Fremont Bridge, an alternate facility was provided 
so that through traffic could be removed from Harbor Drive and placed 
on a widened Front Avenue. He said the Commission is being asked to 
transfer the land because the Portland Development Commission plans 
to open bids in early May for construction of a portion of the water- 
front park and needed assurance that the land would be available. 

(A historical overview of the property, a map depicting the affected 
parcels and supporting correspondence are on file in the Commission's 
files, Salem.) Upon Mr. Coulter's recommendation, the Commission 
approved the relinquishment of properties to the City of Portland 
with certain portions of the land to be used for park and recreation 
purposes. The Right of Way Engineer was authorized to execute a 
deed with the appropriate clauses on behalf of the State. 


Mr. Coulter reported that in support of the emergency 
conservation concepts identified by Governor Straub, the Department 
has a proposed highway illumination policy. He said the policy 
provides for the safe and orderly movement of traffic while also 
considering the energy conservation policies of the State. It 
also provides for a method by which the State can reduce the existing 
illumination following various investigations and analysis so that 
it will be done without making the area unsafe for the motoring 
public. The guidelines have also been reviewed by the Director of 
the Department of Energy. The Commission approved the illumination 
policy as recommended by Mr. Coulter. (Policy on file in the 
Commission's files, Salem.) 


The Commission discussed the HOV lanes on the Banfield 
Freeway in the City of Portland. The Chairman stated the experi- 


mental stage ends in July 1977 and the traffic using the lanes is 
static. The Commission requested that the Banfield Freeway HOV 
lanes be modified as follows: 


1) Allow taxi cabs use of the lane 


2) Reduce the number of persons in the car from 
three to two 


3) Reduce the hours of operation from three to 
two both in the morning and in the afternoon. 


Commissioner Brix stated that if CRAG feels that these changes are 

not feasible that they should give their reasons by the May Commission 
meeting. Mr. Coulter indicated that CRAG would be advised of the 
Commission's recommendations and he would report back to the Commission 
of CRAG's findings. 


The meeting recessed at 10:25 a.m. and reconvened at 
10:35 a.m. 
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Commissioner Brix said that the Department of Transporta- 
tion dropped a bridge on one of his towboats on the Columbia River 
at the Interstate Bridge on I-5 (Pacific Highway) between Portland, 
Oregon, and Vancouver, Washington, and are not willing to pay for 
it and as a result, he is suing the Department. He said that he 
has a conflict of interest and will not participate in any dis- 
cussions in connection with the law suit. 


PUBLIC COMMENTS 


Judge H. B. Elder of Wasco County appeared before the 
Commission representing the Association of Oregon Counties 
Transportation and Parks Committee. He complimented the Depart- 
ment on the "Oregon Transportation Commission Policies 1977" 
and on its report, "A Look Ahead". The Judge recommended that a 
local officials advisory committee of eight to ten members be 
formed to work with the Oregon Department of Transportation on 
future policies and programs. He presented to the Commission a 
letter concerning this matter. He also presented a copy of the 
Association of Oregon Counties’ resolution which was recently 
adopted recommending more funding for the Federal Aid Highway 
System. (Letter dated April 18, 1977, and resolution dated 
March 28, 1977, on file in the Commission's files, Salem.) 


Chairman Jackson said the Department's experience in 
involving counties in Ballot Measure 8, for example, was very 
discouraging. There was a diverse opinion in terms of what the 


Department should do. He said this has to be approached on a 
collective basis and the Judge's idea of the creation of an ad~ 
visory group would help coordinate efforts for a common ground 

of understanding and the necessary goals if this problem is going 
to be solved. 


Judge Herschel Read of Jefferson County was present and 
commented on businesses (subdivisions) that are being constructed 
along the State highways. He indicated these people should con- 
tact the State and Counties for permission for an access and if a 
left-turn refuge is required they should pay for it. The Judge 
pointed out a dangerous situation at the Safeway Store at the north 
end of Madras as no provisions were made for left-turn movements. 
He also mentioned the access roads leading to a park in Jefferson 
County that was constructed by PGE. He said the County cannot 
afford to maintain the roads and he felt the State should take 
them over. The Chairman asked Mr. Coulter to contact the Judge 
concerning the access problem. 
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Mr. Charlie Plummer, Deschutes County Roadmaster, read 
a letter from Deschutes County Board of Commissioners outlining 
the following priority list for highway improvements in Central 
Oregon and requested that the projects be included in the next 
fiscal year's budget: 


Priority No. 1: Total four-lane construction of High- 
way 97 north from Bend to Crooked 
River Bridge. 


Overlay the Brothers Section, High- 
way 20 east - M.P. 36.3 to M.P. 47.0. 


Reconstruct Bend to Horseridge Section, 
Highway 20 east. 


Left-turn lanes on Highway 97 if the 
four-lane construction is not com- 
pleted: 


a) Memorial Gardens 
b) BigiR 
c) Deschutes River Woods 


The letter stated that if all projects cannot be funded in one year 
they would recommend at least one project per year until all projects 
are completed. 


Mr. Dick Carlson, City Councilman of Bend, referred 
to two wall maps showing the existing and proposed Bend area 
General Plan. He pointed out the problems that have developed 
over the last 15 years since Third Street has become a major 
street. He said the average daily traffic has increased from 4 
or 5,000 to 20,000 vehicles. Mr. Carlson said a committee was 
formed last year to look at the traffic problems and to come up with 
some solutions. He commented on the need to widen the Third Street 
Underpass but realizes the State does not have the $6 million needed 
for the project. 


The Committee's first priority is to develop a north- 
south route without having to use Third Street. He said Division 
Street would be the most acceptable alternative to Third Street 
and asked for help in developing it. He mentioned two or three 
alternatives at the south end of town and suggested that these 
could be viewed on the afternoon bus tour. 


He said the second priority is at the north end of town 
at Addison Avenue connecting over to Fourth Street and could tie 
in to Studio Road, a major north-south route. He asked the Depart- 
ment for help in the study and construction of the facility at 
Addison Avenue. 
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Mr. Carlson said a third priority fits into the general, 
long-range plan which is an alternative route to the east around 
town. 


He concluded by saying the fourth priority is to bring 
Division Street to an ultimate highway standard. (The priorities 
are shown on the maps which are on file in the Commission's files, 
Salem.) 


Attention was given to a request from Dr. Robert Egan 
to construct a small cabin at a new location within the Illinois 
River Scenic Waterway in Josephine County. Mr. Gaskill stated 
that Dr. Egan's request was denied at the January 18, 1977, Com- 
mission meeting as the location was on a high bluff overlooking 
the river where it would have been visible. The new site is on 
the O'Connor Creek draw well behind the bluff line and 205 feet 
from the river bank. Mr. Gaskill recommended approval of the new 
location, subject to Dr. Egan's execution of a scenic easement 
assuring protection of the vegetation and compliance with the de- 
tails in his plan. The Commission accepted his recommendation. 


PUBLIC COMMENTS 


A delegation from Coos County came before the Commission 
concerning priorities for highway improvements and reconstruction 
projects. Present were Donald Williams, Planning Commission, 

Coos Bay; Larry Dalrymple, City Manager of Coquille; and Anita 
Hale, member of the Coos Bay Citizen's Regional Planning Committee 
and representing the East-Wesv Highway Committee. 


Mr. Williams commented on the gribbles that are eating 
the bridge abutments in Coos County and pointed out there is a need 
for an action policy not a reaction policy. He said that he lives 
adjacent to the Coalbank Slough Bridge and the gribbles are eating 
at it. It is a substandard bridge and is a part of Highway 42. 

Mr. Williams mentioned that their group discovered a few months ago 
that their Six Year Plan had been modified and extended. The Port 
of Coos Bay has significant figures to prove Highway 42 is a 
revenue producing highway. He called attention to a decrease in 
population in the City of Coos Bay and Coos County. He urged the 
Commission to adhere to the original Six Year Highway Improvement 
Plan, particularly as it applied to Highway 42. Mr. Williams felt 
that it is the duty of the Department of Transportation to help 
implement the Land Conservation and Development goals. 


Mr. Dalrymple handed to the Commission a letter dated 
April 19, 1977. The letter pointed out a delay in the China Camp- 
Marsh portion of Highway 42 improvements, the delay in the 
Coquille Bypass, the accident rate on Highway 42, the five 90- 
degree corners which makes it virtually impossible for large trucks 
to negotiate legally, and that the Department of Transportation has 
the authority to sell bonds for reconstruction up to $297,000,000. 
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He mentioned that the increased traffic that would be generated 
over Highway 42 if it were improved added to the revenue now being 
taken from Douglas County would more than pay to retire the bonds. 
He urged the Commission to reinstate the schedule and timetable 
for improvements as stated in the Department's 1975 Six Year Im- 
provement Plan and to add the Coquille Reroute Section and back 

up the commitments made to Highway 42 in the last two years. 


Anita Hale stated that Highway 42 is nationally signifi- 
cant and is an integral part of the Port cf Coos Bay multi-modal 
interstate transportation corridor. She said highway and water 
transportation moves a volume of tonnage in this corridor placing 
the Port of Coos Bay the second largest port in the West. She 
mentioned there are more products shipped out of the Port of Coos 
Bay than any other port in Oregon and it is the only major United 
States shipping port corridor without a highway classified as 
interstate. She said there are over 400 trips a day of chip 
trucks traveling Highway 42 and for the next several years because 
of large salvage timber sales the highway may handle 400 log trips 
a day in addition to the existing traffic. (Copy of Ms. Hale's 
Highway 42 Report on file in the Commission's files, Salem.) 


Chairman Jackson commented that the Legislature created 
the Commission with members from each congressional district and 
each Commissioner has a Statewide responsibility in trying to 
meet critical needs of the State with a limited amount of funds. 
He said the Commission appreciates the concern of the people in 
Coos Bay in connection with Highway 42 but the Department does 
not have the money to complete this job. He stated the change in 
allocations was based on the critical need to maintain the State's 
existing highways and the arount of money available to maintain 
the existing highways was not adequate to do the job; therefore, 
construction projects had to be set back from one to two years. 
The Chairman said the decision to delay these projects and to 
meet higher priority needs were made on an unanimous basis by 
the Commission as a whole. The Commission will do everything pos- 
sible to complete Highway 42 but it cannot be done unless the 
money is available. In connection with Commissioner Coleman's 
remarks concerning looking to the Legislature to find ways to 
finance these projects, Chairman Jackson said the Commission needs 
their help and support in working with the Legislature. 


Mr. Rob Volkenand of Bend pointed out the need for 
bicycle paths in the Bend area. The Chairman suggested that Mr. 
Volkenand contact the County authorities concerning priorities 
for bicycle paths. 


An individual from Harney County stated that none of 
the County Commissioners could attend the meeting. He thanked 
the Commission for holding the meeting in Bend and suggested that 
future meetings be held around the State to give the public an 


April 1°, 1977 


opportunity to participate. He stated they had no particular 
problem in his County but asked the Commission to keep in mind 
the hazardous section toward Burns. He commented that he 
supported the Deschutes County request and the City of Bend's 
presentation. 


Mrs. Alice McCormick, Manager of the Redmond Chamber 
of Commerce, was present and stated that the Chamber supports 
the Deschutes County request for the construction of a four-lane 
highway from Bend north to the Crooked River Bridge (Highway 97). 
She said the plan for a turn-lane on Highway 126 from Highway 97 
to the west city limits of Redmond is also supported by the 
Chamber of Commerce. 


Chairman Jackson thanked the delegations for appearing. 
He said Oregon is unique in that it has nearly a registered 
vehicle for every man, woman and child in the State. In addition, 
Oregon has approximately 3% million vehicles that come into the 
State during the tourist season. The Commission recognizes that 
the life of many of these communities depend upon an adequate 
transportation system but with no money available, the projects 
are delayed. 


Mr. Gary Capps, Highway Chairman of the Bend Chamber 
of Commerce, presented a written statement showing the rapid 
growth of the area and asked the Commission for assistance in 
relieving the traffic problems in the Bend area. (Statement on 
file in Commission's files, Salem.) 


The Chairman adjourned the meeting at 12 noon. 


Commission Services 


April 19, 1977 


ZY¥H'B! a 


REPORT OF cone reuatroWM ANTES QE vcrron un UNDER DELEGATED AUTHORITY 


ae Por Pacific Hwy. Fast at S.£. Park Avenue Section 
(Contract No. 8477) 


type ot Work =: Grade, Pave & Signals. __ FA. Bi tam Se eee 
Pacific Highway East 


County _-clackamas __ btagheon aie: .E, McLoughlin Blyd.)_— 
No. of Bithlers aa 2a. --- Low Bilder — Hamilton Electric, Inc., Eugene 


Low Bid 9. 43, 522. 27. 


Engineer's Recommendation Award to low bidder as soon as approval is 
received from FHWA. 


wo. 2. Project. 1Sthmus Slough Bridge _______ 
(Contract No. 
Type of Work oes ___Deck Rep] acement 2 Py, Pees: fasw 
County —— _Coos 8 ae meaal STN _ Coos River ‘ 
10 RDM Constructors, Salem ____ 


Nie.of Bidders... .—=. Low Budde: once 


Low Bid S— 119, ] 99 oe 


Engineer's Recommendations Award to low bidder. 


Bullards Bridge 
ee 7 No. 8479) 


Maint. Painting & Safety System «RAL Prev. 80: cee 


ae a Project 
Type of Work 


ied eR Hianway_..dregon Coast 


vo of Butiers.3.___. tow Btder__A=1 Sandblasting & Steam Cleaning, Portland 


Low Bid S a a 773. 00 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pare Ak 2 


EXHIBIT i 
MINUTES OF _4:19-77 


es Mowt Central Ave.-8th St. (Medford) Section 
(Contract No. 8480) 


Grade, Pave, Sign & Signals HA. Mey ty M-2441(1) 
FAU 2431 and 244] 
Highway (4th St. and Front Ob eae 
2nd Low-Sims Electric of Medford, Inc., Medford 
en eee ee 4 low Buider Ls K.. Comstock &.CO., Ihe” Albany 
2nd Low 132,091.75 
Low Bid o. . ‘Fal »633.75 


Type of Werk 


Couny —_... Jackson. 


Bnaincer’s Recommendation AS SOON aS approval is received from FHWA and 
City of Medford, and the sum of $17,400.00 is deposited by the 
City, award to low bidder in the amount of $131,633.75, or award 
to second low bidder in the amount of $132,091.75, pending leqal 
determination on low bidder's Certification of Minority Business 
Enterprises Solicitations. 


No._9___ Prowet Head _Rd.-Airport Rd. Section 


(Contract No. 8481) 
Type of Work 1.30 miles Grade, Pave & Signals. a. rc ti.. RS-A353(1)__ 


Jackson FAS A353 


County ___ aa Hight — 


No. of Bidders __ — mace COW Bidder Mh at . Lininger & Sons .. Inc * 9 Medford _ 


Low Bid 5.946 » 566. 00 


Enginver’s Recommendations. Award to low bidder as soon as approval is 
received from Jackson County and sum of $76,100.00 is deposited 
by County. 


A, Ls Pass-Applegate River Section 
(Contract No. 8482) 


Tyee! Work 6.23 miles Paving _ pak Ai to}, Nock SUE Le kee 


County __Josep hi n z- 


Highway. Redwood 


No. of Bidders___4 Low Buider_J. C. Compton_Co., McMinnville _ 


Low Bid $/52,71 ~P 90_ 


Engineer's Recommendations Award to low bidder as Soon aS approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATES -—22; 


[=XHIBIT A 
MINUTES OF _4219°77 


a Py Guano Valiey (MP 50.22-MP 56.92) Section 
(Contract No. 8483) 
tee ad Wok miles Aggregate Base & Oi1ING Fa. Pray. No. RS-333(5) 


Hi a 
County m3) Seen Highway War ner. 


No, of Braders — 5 Low Bidder _R wt COaES x _Bend_ 


Low Bid 5345 ,098 2 00 __ 


Engineer's Recommendation Award to low bidder. 


oe Project __siuslaw River Bridge _ 


(Contract No. 8484) | 
Type of Work __Deck Replacement... F.A. Proj, Hn. ... See be 
County ____Lane eee eas CUS N NY ies 9 regon _ Coa S t sscentiadiaslibnaiiaes 


No. of Bidders 8 _—_ i owBiduer___ RDM _ Constructors, Salem _ 


Low Bid 51 24,955 .00 


Engineer's Recommendations Award to low bidder. 


No.9 Project Periwinkle Cr. Bridge (Albany) Section_ 


(Contract No. 8485) 
Type of Work__ Grade, Pave & Structure FA. Proj. No. - _M-2940(1) 


EES Sy |! eee Highway FAU_ 2940 eT Te 


No. of Bidders__ ae Low Bidder — Weaver Const ruction Co ae Uni on 


Low Bid S me 4 00-5 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA and City of Albany and sum of $14,200 is 
deposited by City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON | 


navn cit ke 7. 


A 


>). | USB 
MINUTES OF 4219-77 


RL Prouma2ttver Creek Falls Intchge-Aumsville/Sublimity Rd. Sec. 
‘ ; % (Contract No. 86 
F421) 


Type of Work Ss 36 Miles Paving_ te — FLA. Prog. No. 


Marion , tlorth Santiam Highway ne 


COIN yy mc eee HIGhWaY 


No. of Bidders 0.____ Low Buider_ Roy_L._ Houck. Construction-Co. ,-Salem 
348, 920. 00 


Low Bid 5— 


Engineer's Recommendation: 


Award to low bidder as soon as approval of the Federal Highway Adminis- 
tration is received. 


rei | Project It. Hood Highway at SE 182nd_ Ave. Soctimeg es. 
(Contract No. 8487) 
Type of Work _Lraffic Siognal_Installation_______F.A. Privy no. F724 (2) 


County Multnomah taughway Mt. Hood Highway 


No. of Hoek (ee: See Low Bidder _ Hamil ton_— | ectri C I Nes Eugene_ ae 


Low Bid S- aes 756. A ee 


Engineer's Recommendations 


Award to low bidder as soon as approval of the FHWA is received. 


No._12___ Project -St.Johns—B ridge —-—-~ A) eid 
(Contract No. 8488) 


ioe a e Project 
Type of Work Sus pender—Rep}acement————--—- —-— "4 Prot. No. - ‘ies 
a+ SAC IAY : ° A 
Bisety SR i adi at Portland Highway 
No. of Bidders 2 _ Low Bidder _Christie Co nstruc tors 2_ ] nc. Eme ryville, CA 


‘cao wake . Pane Oo 


Engineer's Recommendations 


Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


4 E I> 
DATE 


EXHIBIT S 


MINUTES OF 421977 


13 bap ol Sheridan St.-SW Slavin Rd. (Portland) Section 
1.92 miles Grade, Pave, Sign., Signals H-9341(1) & 
Fype ot Work and Illumination Ay oi FF AL Pray. Ne TQM-i1-9 361 ( 1) 


Multnomah Huahway.haci fic Highway W. & City St. 
> = rele (Contract No. 8489) 
No. of Bictders —- 9 : Low Buider, Zuber Bros . Contractors, Inc. 


CiishtY iW. coesennnien 


Low Uid OL 25 ,086 .00 


Enquneer’s Recommend tron 
Award to low bidder as soon as approval of FHWA and City of Portland 
is received and the sum of $35,850.00 is received from City of Portland. 


No ia Main St. at SW! Scoffins St. (Tigard) section ___ 


(Contract No. 8420) , 
State Project 


type of Work Traffic Signal Installation ek. Hotin 


City Streets Bele aves 


County ——- W ashi ngton __ Highway —.-- 


i / , , 
No. of Bidders az Low Bidder 2 L ° Ke Cons tock & Company > Inc., Albany __ 


Low vis 2/2944 00 


Engineer's Recommendations 

Award to low bidder as soon as approval from the City of Tigard 

is received and the sum of $32,000.00 is received from the Lity of 
Tigard. 


Richmond Jct.-Girds Cr. Rd. Section 
ep) a) ~ (Contract No. 8491) 

F.A. Proy. No RS-153( ] er 
\Iheeler Service Creek-Mitchell Hwy. 


oT | Yea ae ee cae aa ee Oe ee A ere 


a > oe Proje ! 


Fipe-o! Work... 3,33 miles Oiling__ 


No. of Bidders... 9 > ~ bow Bidder B&H Equ ipment Co. ? _In¢.. une 


342,187.00 | 


Low Bid S 


Enaineer 5 Recommend iti 


AWARD TO LOW SIDDER 


On February 28, 1977, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received February 24, 1977, and authorized him to sign the 
contracts when conditions  * awards have been met. 


Date his day of 


Glenn L. Jackson, Chag 
Oregon Transportation 
- 1941 - 


EXHIBIT A 
MINUTES OF —4219-77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


37824 U.S. Department of Agriculture 
Forest Service $ GRATIS 


es ee 
Reich, James C. & Margaret hs 31,000.00 
44,900.00 


Warren Baptist Church 
McCoy, Earl Jack & Thomasina 
McCo Earl Jack & Thomasina 
The Bank of California, N.A. 
Mid Oil Company 
OMNI Enterprises, Inc. 250.00 
1-230.15 Foress Sign Company 5,295.00 
8 : National Advertising Company 1,049.00 
10 Transactions $ 91,454.00 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
the actions listed above and report this action for your official 
records. 


PORT OF CONFIRMATION OF ACTLON TAKEN UNDER DELEGATED AUTHORITY 


RE 


FXH'B!T A 
“ROS : I Creek-Philomath Section MINUTES OF & ir 


(Contract No. 8492) 
Type of inks Miles Grading & Paving ___F.A. Pray No, ENA_07-51-03643 


County Benton __—— Highway Alsea__— pa 


_ Wildi sh-Corval] is Constructi on Co., Corvall is 


No. of Bidders —————— Low Bidder 


Low Bid 5.675.367 2 40 eae 


Engineer's Recommendation: Award to low bidder. 


On March 10, 1977, I accepted E. S. Hunter's (Deputy State Highway 
Engineer) recommendation for award of the above project on which 
bids were received March 10, 1977, and authorized the State Highway 
Engineer to sign the contract. 


Glenn L. Jackson, 
Oregon Transporta Commission 


EXHIBIT 4 
MINUTES OF _4-19°77 


TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 
44236 North Pacific Lumber Company $ 561,800.00 
49480 Roesli, Tahnte J. 2,050.00 


10 SR's National Advertising Company _ 1,420.00 
3 Transactions S 565,270.00 


Agreement with the U. S. Bureau of Reclamation pertaining 
to the Malheur River Siphon crossing of the highway on the 
Vale-Cairo Section of che Central Oregon Highway in Malheur 
County. Misc. C&A 6054. 


Agreement with City of Medford providing for State partici~ 
pation in construction of the Medford Loop Bikeway. The 
City is to be responsible for all preliminary engineering, 
right of way and construction of the project. State 
participation will be 67 percent of the actual total cost 
or $20,000, whichever is the lesser. State funds are to 

be provided from monies which have been set aside for con-= 
struction of pedestrian bicycle paths. (County-City Unit) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this action 
for your official records. 


Dated shis 


Glenn L. Soca nn, <i 
OREGON TRANSPORTATION. GOMMISS ION 


CxXL-— 
ENGINEER 


2 


EXACT 


= 4-19-77 
TO: Oregon Transportation Commission MINUTES i! 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
Number Name avis igeration 


48848 Roley, Marion J, 
4923] Pitkin, dE. & Martha 


494]2 John C, Taylor Lumber Sales, Inc. 


49413 Taylor Lumber Company 
49417 Pitkin, Donald E. and Martha 


Agreement with Owens-Illinois, Inc., concerning the re- 
location and/or replacement of their facilities located 
on the Columbia River-Pacific Highway Section of the 

East Portland Freeway in Multnomah County, including 

the exchange of two Parcels of excess Property containing 
0.50 acre and 1.4 acres, more or less, for 2.10 acres 
needed for right of way. File 44235, Misc. C&A 6082. 


(See additional approval of 5-24.77 by Mr. Jackson) 


Construction- finance agreement with State of Idaho 
covering deck replacement and Overlay on the Snake 
River (Ontario) Bridge Section of the Old Oregon 
Trail. Oregon will design and supervise construction 
of the project. Upon completion, Oregon will perform 
maintenance Operations. Idaho has agreed to pay 50% 
of design, construction and maintenance, (County-City 
Unit) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions 
listed above and report this actien for your official 
records, 


Oregon Transportat Commission 
- 1945 - 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


P17) Sra te 
ee Ee ee 


] Murphy Creek-Roaring River Section MINUTES OF 421977 


(Contract No. 8493) 
Type ot Work Rock screen and Barrier _ ee Ps Pit: Ae RS-139(1) 


Now. Project 


County _— Highway. eee) ckama ee 


No, of Bidders 9 a. Low Bidder __ Gibbons and Reed _Company certs and chien escuela 
Low Bid ST 14 6 ,864 , 00 


Engineer's Recommendation Award to Low Bidder 


ae Project ._.9+ Ligard Intchqe.-S.W. Boones Ferry Road Sec. 
i Wiacras | eee, Vee eee rrep ee 


Type of Work .__1 +3. Miles Roadside Improvement _¢ a. Proj to. SU-592(3) 


County___Clackamas _ = Hghiiay = FAS. 943 (heuge May) 


No. of Bidders_._ 8 __ Low Bidder __ CaStile_Landscaping,..Portland____ 
Low Bid eB is0s.30. 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from Clackamas County and the sum 
of $5,000.00 is deposited by County. 


No._3.___ Project... Millard Road-Scappoose/Vernonia Road Section ___ 


; . (Contract No. 8495) 
Type of Work... esa Mile Paving ama le 


County___COlumbia_ De Hee es _—— Highway Columbia River a) ame ee 
Columbia West Materials & Constructors, 
No. of Bidders. -: —. Low Bidder | nc ate Portland a) as 


Low Bad $__45, 740.75 - 


Engineer’s Recommendations Aviard to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paTE_.3-ZS- 7 7 


=XHIBIT_A- 3 
MINUTES OF 422977 


ie te bias South Slough (Charleston) Bridge 
(Contract No. 8496) 


Fj gh Weil _ Painting and Safety Cables _F.A. Maj. No...State— 


 § 
County ___¥00S siete aka tantaicpiuiiineietaaiiamaas TOE cas Cape Arago Pe St 


No. of Bidders 3... Low Butder-_RONCO. Painting, Bothell, _Wa. 
99,980.00 


Low Bid S_ 


Engineer's Recommendation: AWARD TO LOW BIDDER. 


__ Project____Catehing Slough Bridge __ 
(Contract No. 8497) 
Type of Work : oe Ma intenance Painting mnchinaiheaiitaaiaanaisincass Tete CT Tee State __ 


County _____Co0Ss. ee a een dia Coos River_ 


No. of Bidders_ oe cwanae QR CL MIGT _B-G Paint Co., Puyallup, Wa. 


Low Bid ew + ry 550 00 a 


Engineer's Recommendations Avard to Low Bidder 


ie pics. Paulina Section 
(Contract No. 8498) 
Type of Work... _ Rock. Production Bde, ee), No. za ca eR eo 


County ou... eT OOK : = / —.. Highway Pau ] i na 


No. of Bidders _8 tow Buider » Cascade Crushing, Inc... Sweet. Home 


47,504.00 


Low Bid S — 


Engineer's Recommendation Award to Low Bidder 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_3 - 28-77 


EXHiBIT_—_—_—_4— 
MINUTES OF 4-19-77 
~ Pianort Seneca Section 


(Contract No. 8499) 
Type ofl Work Rock Production_. P ees _F A. Prop No state __ = 


Celinty cian STORY Highway. —_John_Day-Burns____ 


SEE este Meme emer AL Bros. Trucking Co., Inc., Prineville 


Low Bid S_— 76 ,850.00 BS 


Engineer's Recommendation Award to Low Bidder 


No. 8 ___ Project . 


“(Contract No. 8500) © 


Type of Work __... _ Rock. Production _ FA Proy tle. . State__ 


County -—— Kl ama Pere ee FRY am KI ama th_ Fall s-Lakevi a 


No. of Bidders 2 oe Lew Gaeuer a. Stukel Rock & Paving » Inc. e. Klamath Fall S 


Low Bid S 


Engineer's Recommendations Award to Low Bidder. 


Cottage Grove-Martin Creek Section 
(Contract No. S50t) 


Type of Work 02 03 Miles G-P-Barr.-Str.-Signing ga Proj. No 1-F-5-3(109)170 


No = a Project ~~ 


pee eg, | eee a Pacific 


6 S. D. Spencer & Son, Vancouver, WA 


No. of Bidders. _ Low Bidder 


3,482,711.51_ 


Low Bid S$ —— 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_3- 28-77 


EXHIBIT____4- 
MINUTES OF 4229-77 


che aa | Namerervies SPRR Crossing (Springfield) Section 
(Contract No. 8502) 
Type of Work 0.03 Mile Grade & Pave ae ss FA. Prop No SRS-0005(92) 
’ Sere FAU_ 1035 (S. 2nd St.) 


GORMISEW cassie ceeneten Highway. 


er eae, oa Low Buider___Wildish Construction Co., Fugene 


Low Bid S— 28, 7) 0.75 

Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA and the City of Springfield 
and the sum of $3,460 is deposited by City. 


 Sewien: _ SNake River (Ontario) Briddes en 
(Contract No. 8503) 
__F.A. Proj. No IR-1-80N-8(33)376 


Type of Work __. Deck Repa i ic 


oo oe Ma Theu r RT Seeman me Old Oregon Trail mee 


fot ee BN ws atte’. Pacer Kiewit Sons' Co., Vancouver, WA 


Low Bid 5_387, 890. 00. 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA. 


is 12: proper St. Paul -Woodburn Section _. beak Se 2 
(Contract No. 8504) 


Type of Work... 0+ 17 Miles Grade _& Pave FA. Pray. No F-76500) 


COUTNY ss cicada _ Marion wsisennileaition _ Highway — Hi 1 | sboro-S i] verton 


No. of Bidders____ K Sa Low Bidder. _ Babler Bros a I NC. Port and ” 


Low Bid $ 939 ,462.00_ 


Engineer's Recommendations 
Award to low bidder as soon as approval is 
received from IiWa. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE. 3-29-77 


EPCS! ' comsenenkentina 
MINUTES OF _4-19-77 


NS Ween AR Prescott St.-SE Flavel St. (Portland) Sec. 
: : (Contract No. 8505) M-TOM-9713(1) 
Type of Work s G-P-Sign-Signals Riche Golan AE a Proy. No, HHS-24  ) ae 


County Preneawes tnomah eat Highway___CSCa de & M SMOG sr 
No. of Bidders = Low Bidder _Ham i ton Elec tric 2 Inc. » Eugene _ Sees se daieee 


Low Bid S__ 425,004.71 Re 

Engineer's Recommendation. Award to low bidder aS soon as approval is 
received from FHWA and City of Portland and 
the sum of $34,600.00 is deposited by City. 


14 Maupin Section ict No. 8506) 00 
z Seas oa ee ree a 8506) 


Type of Work cane Rock Production wae TA POL, Figs 2 he aeons 


insie PFOUOEE 
COUN nec EO nitnnnee Highway. [he -Dalles-California___ 
No. of Bidders i 

Low Bid $2... 94 4 700, 00 


Engineer's Recommendations Award to Low Bidder. 


15 “See Tygh Valley Section 
Noten Provect —___" ¥ GN Vat (Cont eaee No. 8507) i etre a 


Type of Work ___ re! Rock Production. ~ —————_—_—_—____ F.A. Proj. No. _.. Ee 5 eeelae 


Wasco_ ————__Hishway__The Dalles-California 


ee ae a _ —_——— —_————_ 


County 
No. of Bidders 7 Low Bidder -__COdy Logging & Construction, Tygh Valley 
Low Bid S adda $ 000 ® 00 4 


Engineer's Recommendations Award to Low Bidder. 


On March 28, 1977, 2 accepted the State Highway Engineer's recom» 
mendations for award of the projects on which bids were received 
March 24, 1977, and authorized him to sign the contracts when 
conditions for the awards have been met. 


Glenn L. Jackson 
Oregon Transportatton Commission 


- 1950 - 


TO: Oregon Transportation Commission EXHIBIT A 


MINUTES OF 4219°77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


40537 Hansen, Howard R. & Louise L. $ 2,000.00 


ak pa SE FS 
48954 Weimar, John A. ae oe —— _.  Sesae 
1,350.00 


49311 Lairds Sunset Kennels : 


160-8.70__ Westerberg, C. G. 215.00 
4 Transactions $ 2 587 32> 


Agreement with Lane County covering installation of a traffic 
control signal at the intersection of Pacific Highway West 
with Irving Road north of Eugene. State will prepare plans 
and install signal, utilizing Title II, Section 209 Safety 
Funds «ith no expense to the County. Upon completion, State 
will perform necessary maintenance and the County will pay 
for the electrical energy consumed. (Local Government 
Programs) 


Agreement with City of Portland and First State Bank of 
Oregon covering installation of a left-turn refuge to provide 
traffic movement from Barbur Boulevard to S.W. 24th Avenue. 
The First State Bank has agreed to pay all costs of the 
project with no expense to State. State will perform all 
engineering and supervise construction of the project. City 
will adjust the existing signal heads and adopt the necessary 
ordinances to control parking. (Local Government Programs ) 


Agreement with City of Portland covering signal installation 
and channelization at the intersection of Barbur Boulevard 
and S.W. 19th Avenue. State will perform all engineering, 
grading, paving and signal installation. Upon completion, 
State will maintain the roadway and City will maintain the 
signal equipment. (Local Government Programs ) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


Dated this 3° day of Naren, 1977 


Oregon Transporta Commission 
- 1951 - 


2 STATE HIGHWAY ENGINEER 
2/24 (77 


Lo: Uregou Lrausporlalion Commission 


SUBJECT: Report of Actions Tali n Under Delegated Authority [= [415] ry A 


MINUTES OF 4219-77 


(1) Options or Other Documents Rv lating, to lroperty Acquisition 


Number Name Consideration 


23465 Kennel, Joseph & Katie R. ‘ 150.00 


40521 Walker, Lee & Joan 
C.P.: Williams, | perteie). U: & Wanda _ 4,100.00 


40540 Price, Claude E. & Bertha 0. ¥ 21,250.00 


47220 Rose City Pre-Cut juildings, 
C.P.: Larke Associates _ . 39,650.00 


49391 _ Walker, Lee & Joan _ | , 1,500.00 


a9q70 __ Franklin, Juanita G. ti "a 500.00 


49616 Pacific Power & Light _ 1.00 


— — ee 


49618 Schuttpelz, Adolph & May 
Cres srown, Ronald R. & Barbara F. 


a Sherwood, Dean & Dixie C. 87,900.00 


3=2 740. a 5 __Foress Sign Company _ 


‘9-275 -40E a ity of pangen 
9-275.40E McMahon, John A. & Barbara 


9-253.028 Pc ort of Coos Bay_ 
9-253.02E Coos County, ‘ 


9-327.89E Pointer's Trailer Court 

Lik Y | a 

210-17.08 Honald, | Inc. 

Bata! i 

212-19.50 Honald, Inc. 

#6H-98 mit: <a =a 

300-40.18 Sign-Honald, Inc. 

#6H-38 Site-Potter and Sons 3,051.00 
“17 Transactions ~ SEE, S7TE.06 


(2) Redesignation agreement with City of Salem covering rerouting 
of Pacific Highway East (99E) through the City. City is re- 
quired to improve Pine, Commercial, Liberty and Front Streets 
and the Ferry-Trade Street Couplet to acceptable standards, 
Upon completion of the work, the State will redesignate the 
route of 99E with the City assuming jurisdiction of those 
portions of streets no longer needed for highway purposes. 
(Local Government Programs) See Primary Hwy. Desig. Res. #52 


s 


Agreement with City of Hillsboro covering installation of 

traffic signals at intersection of SW Baseline Street 

(Tualatin Valley Highway) and West Main Street. State will 

pay all costs of the project, perform all engineering, 

supervise the traffic signal installation and maintain the 
traffic signals. City will pay all costs of electrical energy 
consumed in operation of traffic signals. (Local Govt. Programs) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
L approval all actions listed above and report this for your 
official records. 5 


4 
DC, this day of 
ak ~tr fA oa “Aad 
STATE HIGHWAY ENGINEER slenn L. Jacxkso 


to—t-/-77 ane 


Oregon Transportation Commission 


Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following item and report this action for your official 
records: 


On March 31, 1977, approved the continuation of 
an agreement with City of Grants Pass for sewage 
testing procedures until August 1, 1977, in the 
Manzanita Safety Rest Area, Pacific Highway, 
Josephine County. 


A. . day of apr. 1977 


N\ashlen 


raven mo B 
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QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


Period From 1-17-77 Thru 3-31-77 


Amount 
Claims Pendina at Beginning of Period $100,952.61 


Claims Pending at End of Period g121,991.98 


Money Collected During Period 
Installment Payments $ 2,755.63 
Compromise Payments $ 10,500.00 


Payments in Full ¢ $ 61,539.81 


ne 


¢ 74,795.44 


Claims Abandoned During Period 


Damage Cases (Actions Filed) $55,892.94 


Uncollected Judgments $51.056.03 
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MINUTES OF .4219-77 
ZO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me 
to award contracts, I awarded the following contracts: 


1) Central Avenue-8th Street Section in Medford on 
FAU 2431 and 2441 in Jackson County. Bids re- 
ceived February 24, 1977. Contract No. 8480 
awarded March 21, 1977, to Sims Electric of 
Medford, Inc., Medford, at $132,091.75. 


Head Road-Airport Road Section of FAS-A353 in 
Jackson County. Bids received February 24, 1977. 
Contract No. 8481 awarded March 11, 1977, to 

M. C. Lininger & Sons, Inc., Medford, at 
$946,566. 


Periwinkle Creek Bridge in Albany on FAU 2940 
in Linn County. Bids received February 24, 1977. 
Contract No. 8485 awarded March 17, 1977, to 
Weaver Construction Co., Union, at $113,215. 


S.W. Sheridan Street-S.W. Slavin Road Section in 
Portland on city streets and the Pacific Highway 
West in Multnomah County. Bids received February 24, 
1977. Contract No. 8489 awarded March 9, 1977, to 
Zuber Bros. Contractors, Inc., Portland, at $425,686. 


Traffic signal installation on SW Main Street at SW 
Scoffins Street in Tigard in Washingtor County. 

Bids received February 24, 1977. Contract No. 8490 
awarded March 11, 1977, to L. K. Comstock & Co., Inc., 
Albany, at $27,944. 


Paving on Millard Road-Scappoose-Vernonia Road Section 
of Columbia River Highway in Columbia County. Bids 
received March 24, 1977. Contract No. 8495 awarded 
March 29, 1977, to Columbia West Materials and Con- 
structors, Inc., Portland, at $45,760.75. 


Cottage Grove-Martin Creek Section of the Pacific Highway 
in Lane County. Bids received March 24, 1977. Contract 
No. 8501 awarded March 29, 1977, to S. D. Spencer & Son, 
Vancouver, Washington, at $3,482,711.51. 


Work on Snake River (Ontario) Bridges Section of the Old 
Oregon Trail in Malheur County. Bids received March 24, 
1977. Contract No. 8503 awarded March 29, 1977, to 

Peter Kiewit Sons' Co., Vancouver, Washington, at $387,890. 


Dated this S§ day of April, 1977 


— 


fae | been 


State Highway Engineer, H. S. Coulter 


- 1955 - 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
actions listed below and report this action for the official 
record: 


1) On March 14, 1977, established a 35 MPH speed zone on 
the Central Oregon Highway in the City of Juntura from 
50 feet northwest of Francis Street to 100 feet west 
of Third Street in Malheur County, including a 20 MPH 
school zone from 200 feet west of Gibbon Street to 200 
feet east of Gibbon Street, Malheur County. (See Speed 
Zone Order No. 744.) 


2) On March 22, 1977, approved a release of easement rights 
to Agnes Jane Thompson covering access to Suncrest 
Microwave Site in Clackamas County. (File 37763 - L-4928) 


3) On March 30, 1977, prohibited parking on the highway 
shoulders along both sides of the Crater Lake Highway 
from 0.02 miles west of Peyton Bridge (M.P. 35.23) to 
0.06 miles east of Peyton Bridge (M.P. 35.63) in 
Jackson County. 


Dated this “S_ day of April, 1977 


- 1956 - 


—_~ 
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MINUTES OF 421977 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 
Contract No. 


Corvallis Sand & 
Gravel & McNesby & 
Aubry, No. 8149 


Hansen Electric 
Co., No. 8147 


Paul Bros., Inc., 
Cliff H. Paul & 
Ei d.. Paul, 

No. 8050 


L. W. Vail Co., 
Inc., No. 8055 


Gordon H. Ball, 
Inc., No. 7866 


L. W. Vail Co., 
Inc., No. 8398 


Hansen Electric 
Co., No. 8317 


Porter W. Yett 
Co., No. 8394 


Cascade Construction 
Go.«,. 28Cs.5 
No. 8424 


Tice Electric Co., 
No. 8333 


Section and County 


N. Pacific Blvd.-Albany 
Ave. (Albany), Linn 
County 


Barnett Rd. at I-5 
N.B. Ramp and Highland 
Dr. (Medford), Jackson 
County 


W. Fremont Intchge. 
Project, Multnomah 
County 


Emigrant Hill-Meacham 
Project, Umatilla County 


Woodburn Intchge.- 
Hayesville Intchge., 
Marion County 


W. Elm Ave.-Hermiston 
NCL, Umatilla County 


Crater Lake Hwy. @ 
Biddle Rd. (Medford), 
Jackson County 


Troutdale (S.E. 6th St.), 
Multnomah County 


S.E. Bell Ave.-S.E. 82nd 
Ave., Clackamas County 


Clackamas County Traffic 
Signal Project, 
Clackamas County 


Acceptance 
Date 


March 9, 1977 


March 


Contractor and 
Contract No. 


Portland Road & 
Driveway Co., 
No. 8379 


J. C. Compton 
Ca., No. 6383 


Eugene Sand & 
Gravel, Inc., 
No. 8170 


Aichele Landscaping, 
No. 8104 


Aichele Landscaping, 
No. 8105 


Pacific Northwest 
Landscaping, 
No. 8270 


Corvallis Sand & 
Gravel & McNesby & 
Aubry, No. 8271 


Sims Electric, Inc., 
No. 8440 

Weaver Const. Co., 
No. 8404 

Baldwin & Sutherland, 
Inc., No. 8414 
Hansen Electric Co., 


No. 8350 


Ross Bros. Const., 
Inc., No. 8455 


K. F. Jacobsen & 
Go. 386.5 


No. 8259 


C. K. Moore & Son, 
No. 8426 


April 11, 


ol  ——— 
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ection and County 


S.E. King Rd.-S.E. Harmony 
Rd., Clackamas County 


Rock Creek-Steamboat, 
Douglas County 


Veneta-Middle Fork 
Coyote Cr., Lane County 


Mt. Scott Creek-Lake Rd. 
Intchge., Clackamas County 


Lake Rd. Intchge.-Gladstone 
Intchge., Clackamas County 


N. Albany Intchge.-Lebanon 
Rd. Intchge., Linn County 


9th Ave.-18th Ave. (Sweet 
Home), Linn County 


N.W. Garden Valley Blvd. @ 
Stewart Parkway, Douglas 
County 


Hunter Creek Bridge, Curry 
County 


S.W. 6th Ave. & DeHaven St. 
(Milton-Freewater) , 
Umatilla County 


Lancaster Drive at State St., 


Marion County 


"Cc" Canal Bridge, Klamath 
County 


N.E. Union Ave.-N.E. 82nd 
Ave., Multnomah County 


Columbia Co. Stump Removal, 
Columbia County 


197 


Acceptance 
Date 


March 24, 1977 


March 25, 1977 


March 25, 1977 


March 25, 1977 


March 25, 1977 


April 1, 1977 


April 6, 1977 


April 6, 1977 


April 6, 1977 


April 6, 1977 


April 7, 1977 


April 7, 1977 


April 7, 1977 


April 7, 1977 


“Liew leo 


H.’S. Coulter, State Highway Engineer 


if 
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EXHIBIT B 
MINUTES OF __4219-77 


¥ is I Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 


accordance with this authority for and on behalf of the Commission: 


HINES-BURNS SECTION, CENTRAI. OREGON HIGHWAY - HARNEY COUNTY 


R-49226 - Wendell Gronso et al. 1,500 square feet for a 
permanent slope easement. Offer $150.00. 


R-49246 - Guy F. Lantz et al. 715 square feet for a 
permanent slope easement. Offer $400.00. 


R-49255 - H. & H. Tire Company et al. Parcel 1: 125 square 
feet for right of way purposes; Parcel 2: 145 square feet for a 
permanent slope easement. Offer $250.00. 


DENNY ROAD INTERCHANGE UNIT, SUNSET HIGHWAY-PACIFIC HIGHWAY 
SECTION, BEAVERTON-TIGARD HIGHWAY - WASHINGTON COUNTY 


R-48986 - Edwards Industries, Inc. et al. 0.02 acre for 
right of way purposes. Offer $7,700.00. 


R-48987 - The Robert Randall Company et al. Parcel 1: 0.11 
acre for right of way purposes; Parcel 2: 0.07 acre for a 
permanent easement for a road. Offer $22,600.00. 


Dated this 18th day of March, 1977. 


{ 


- COULTER, State Highway Engineer 


Report of Offers Tendered - 5 


TES OF 4222-77 


DATE: March 24, 1977 


T0; Oregon Transportation Commission 
a tnt A anc skit etched eer 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On March 25, 1977, $2,471,165.44 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of February, 1977, 

(List of apporttonments on file in Commission Files, 
Satem. ) 


On March 31 _» 197% $1,482,699.26 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of February, 19 77, 


(List of apportionments on file in Commission Files, 
Salem. ) 


Dated this 24thday of March , 19 77 


V. E. ae Controller — 
HigMway Division 
njc 
Attachments 
cc: Robert Burco 


H. S. Coulter 
John Earley/Att. 


TO: Oregon Transportation Commission ZMH'BIT D 


; E 4-19-77 
SUBJECT: Report of Actions Taken Under Delegated Author) TES OF — 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of the 
Commission: 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - 
JOSEPHINE COUNTY 


R-41815 - Ivan C. Butcher et al. 0.01 acre for right of way 
purposes. Offer $1,450.00. 


R-48961 - Sylvia E. Allerheiligen et al. Parcel 1: 0.11 
acre for right of way purposes; Parcel 2: 0.03 acre for a per- 
manent easement for slopes and drainage facilities; Parcel 3: 600 
square feet for a construction permit for 5 years for a road 
approach. Offer $3,050.00. 


HINES-BURNS SECTION, CENTRAL OREGON HIGHWAY - HARNEY COUNTY 


R-49241] - William F. Wagner et al. Parcel 1: 750 square 
feet for right of way purposes; Parcel 2: 4260 square feet for a 
permanent easement for slopes and drainage facilities. Offer 
$1,000.00. 


R-49249 - Esther Stiles. Parcel 1: 660 square feet for 
right of way purposes; Parcel 2: 620 square feet for a permanent 
slope easement; Parcel 3: 75 square feet for a temporary ease- 
ment for 3 years or duration of the project for a work area. 
Offer $750.90. 


R49250 - Mary L. Drewett. Parcel 1: 260 square feet for 
right of way purposes; Parcel 2: 50 square feet for right of way 
purposes; Parcel 3: 275 square feet for a permanent slope ease- 
ment. Offer $450.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49285 - Eugene W. Page et al. 9950 square feet for right 
of way purposes. Offer $18,000.00. 


R-49286 - Jack L. Foster et al. 5,000 square feet for right 
of way purposes. Offer $25,000.00. 


Dated this 29th day of March, 1977. 


CXHIBIT 


E 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


ve fendant =a 
Driftwood Shores, 


Injunction 
Inc. 


L-7239 


County: Lane 


Danna Marie Saucier Property Damage 


L-7404 
County: ‘Washington 
Attorney Fees: $150.00 


____ Cause of Action 


Demands 
of 


Plaintiff 


Retrain 
State from 
removing an 
outdoor ad- 
vertising 
Sign. 


$ 303.48 


Court Costs: 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than 
30 days 
prior to 
trial 


State's 
Highest 
Testimony 
at trial 


Defend- 
ants' 
lowest 
demand 


Verdict 
or 
Judgment 


Dismissed 


$ 393.48 


$27.50 


Verdict 


Defendant ___——strial__—_at_trial_demand__Verdict_ 


John Hilderbrand $15,000 


L-7214 
R-43143 
Section: 
County: Sherman 

Approved by: Walter L. Barrie 


$ 8,200 


Deschutes River Scenic Waterway 


$75,000 


Date: 


$10,090 


April 1, 1977 
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OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 


Defendant _Offer ss Anpraisal Settlement _ 


J. W. Robertson $ 2,100 $ 5,600 $ 6,000 


L-7249 
R-48514 


Section: Garden Valley Road-Fairgrounds 

Highway: Pacific 

County: Douglas 

Approved by: Walter L. Barrie Date: March 21, 1977 


Almond R. Hemenway $17,100 $17,100 $20,009 


L-7126 
R-47020 


Section: Gettings Creek Rest Area 

Highway: Pacific 

County: Lane 

Approved by: Walter L. Barrie Date: March 28, 1977 


Jack D. Legg $17,425 $17,410 $22,500 


L-725] 
R-48133 


Section: Vail Creek-Sweet Home 

Highway: Santiam 

County: Linn 

Approved by: Walter L. Barrie Date: April 4, 1977 


EXHIBIT. Ez. 
MINUTES OF _4219-77 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


—_ 


L-7431 LaVonne lM. Boss, personal representative of the Estate of 
Michae eal BOSS, Geceased, V. ate of Oregon and throug 

its Highway Department, et al: This case arises out of an accident 
that occurred on December 21, 1975 in which a vehicle driven by the 
defendant Robert H. Kephart collided with a vehicle driven by David 
Knight. Michael Boss was a passenger. The allegations of neqli- 
gence against the state are based on the bridge on which the colli- 
Sion occurred being covered with ice, not sanded proverly, no warning 
signs posted indicating an icy condition and failure to maintain the 
surface by allowing a large uneven ridge of ice to form on it. The 
case has been referred to the Attorney General's office for the de- 
fense of the state. (Lane County) 


L-7432_ D. D. Ellis v. State Highway Engineer, Oregon State Highway 


Division: Plaintiff seeks judicial review of the denial by the 
Highway Division of his application for a permit to construct an 
improvement in an ocean shore area. (Clatsop County) 


L-7433 Pearl Hunt, as Trustee of the Testamentary Trust of Harry J. 

Hegar, deceased, v. State of Oregon, Transportation Commission, et 

al: This case arises out of the reconstruction of a bridge over the 

Pudding River on Clackamas County Road number 619. The suit alleges 

damages to the plaintiff's property by reason of the reconstruction 

of the bridge and the raising of the approaches to the bridae. The 

lawsuit also names Clackamas County Board of County Commissioners 

as a party defendant. The amount of the lawsuit is for $34,500 and 

has been referred to the Department of Justice for handling. , 


L-7434 Charlene Beth Sproles v. George D. Snencer and The State of 
Qregon: This lawsuit arises out of an accident that occurred on 

a April 22, 1974,in Douglas County,in which a child of the plaintiff 

; was killed in an accident that occurred on I-5 in the area of con- 
struction near Mt. Nebo. The complaint alleges quite a few elements 
of negligence in failing to provide adequate protection against fall- 
ing rocks and plaintiff is seeking $200,000 for damages because of 
the emotional trauma and psychic injury resulting from having her 
child killed in the car in which she was riding. The matter has been 
referred to the Department of Justice for handling. 


EXHIB. 
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State of Oregon Aeronautics Division 


ROBERT W. STRAUB 
GOVERNOR 


3040 25th STREET S.E., SALEM, OREGON 97310 PHONE 378-4880 


April 11, 1977 


MEMO TO: Glenn L. Jackson, Chairman 
Gordon Coleman 
Michael P. Hollern 
Tom Walsh 
Peter J. Brix 
Oregon Transportation Commission 


PAUL E. munca (foal S Ouur hei — 
inistrator~ 


Aeronautics Ad 


SUBJECT: .Agenda Item for Commission Meeting Aprii 19, 1977 
(Actions by Aeronautics Administrator under delegated 
authority) 


The following information report is submitted concerning real property 
actions I have taken under the authority delegated to me by Commission 
Order No. 18. 


This will appear in the agenda as an information item only. 


1) On December 22, 1975, executed Quitclaim Deed from Oregon State 
Aeronautics Division (OSAD) to the City of Wallowa, Oregon 
transferring ownership of Wallowa State Airport to the City of 
Wallowa. 


On December 22, 1975, executed a l-year Farming Lease between 
OSAD and Joe L. Gilbert, covering state-owned land to be farmed 
at the Lebanon State Airport. 


On December 22, 1975, executed a 5-year lease between OSAD and 
Joe L. Gilbert for Hangar Site E-1 at the Lebanon State Airport. 


On December 22, 1975, executed a 4-year, 10-month Farming Lease 
between OSAD and James E. Lewis, covering state-owned land to be 
farmed at the Tri City State Airport. 


On December 22, 1975, executed a 5-year lease between OSAD and 
Ellis Hallman covering Hangar Site E-13 at the Lebanon State 
Airport. 


On December 29, 1975, executed a 5-year lease between OSAD and 
Fred W. Flesher for Hangar Site W-3 at the Lebanon State Airport. 


- 1965 - 
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7) On January 2, 1976, executed a 5-year lease between OSAD and Fred 
Mountain covering Hangar Site W-8 at the Lebanon State Airport. 


8) On January 2, 1976, executed a 5-year lease between OSAD and 
Mercedes F. McDaniel on Hangar Site E-8 at the Lebanon State 
Airport. 


On January 19, 1976, executed a lease between OSAD and Larry 
Buchanan covering Hangar Site W-2 at the Lebanon State Airport. 


On January 29, 1976, executed a 5-year lease between OSAD and 
Norman L. Coffelt covering Hangar Site E-6 at the Lebanon 
State Airport. 


On January 22, 1976, executed a 5-year lease between OSAD and 
Dr. and Mrs. William Lohr covering Hangar Site E-ll at the 
Lebanon State Airport. 


On February 12, 1976, executed two 5-year leases between OSAD 
and Kenneth Bond covering Hangar Sites W-7 and W-11 respectively 
at the Lebanon State Airport. 


On March 3, 1976, executed a 5-year lease between OSAD and 
David Tom covering Hangar Site W-5 at the Lebanon State Airport. 


On March 18, 1976, executed a 5-year lease between OSAD and 
Gilbert Morgan covering Hangar Site W-6 at the Lebanon State 
Airport. 


On March 23, 1976, executed a Quit Claim Deed transferring title 
of the Wakonda Beach State Airport access road to Lincoln County. 


On May 3, 1976, executed a Certificate of Compliance to Department 

of Transportation Regulation No. 25 covering parcels of land under 
File Numbers A-16, A-17, A-18, A-19, A-20, A-23 and A-24 in con- 
junction with the Lebanon State Airport Improvement Project under the 
Airport Development Aid Program (ADAP) No. 7-41-0033-01. 


On June 14, 1976, executed a 5-year lease between OSAD and FE. A. 
"Al" Warthen covering Hangar Site #1 at the Lakeside State Airport. 


On September 22, 1976, executed a 9-month Temporary Ingress/Egress 
Permit for the commercial operations of Watkins Brothers Aviation 
at the Chiloquin State Airport. 


On October 5, 1977, approved an Assignment of Lease from Murray 
Vaughan to Shield Enterprises, Inc., covering Hangar Site E-5 at 
the Lebanon State Airport. 


ruae hs Sir F 
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20) On October 8, 1976, executed a Deed from OSAD to Ada V. Turner 
for a portion of property previously acquired under File No. A-4 
of the Siletz Bay State Airport Improvement Project, ADAP No. 
7-41-0020-01. This deed was necessary to correct a survey error. 


On October 8, 1976, executed a Deed from OSAD to Jordan S. Wells 
et ux for a portion of property previously acquired under File 
No. A-4 of the Siletz Bay State Airport Improvement Project, 
ADAP No. 7-41-0020-01. This deed was necessary to correct a 
survey error. 


On November 4, 1976, executed a 5-year lease between OSAD and 
Frank V. Hill, covering Hangar Site W-4 at the Lebanon State 
Airport. 


On November 12, 1976, executed a Subordination Agreement with 
Pacific Power and Light Company covering File No. A-27 at the 
Powers State Airport wherein the easement rights of PP&L were 
subordinated to those of OSAD. 


On November 15, 1976, executed a Right-of-Way Easement from OSAD 
to Pacific Power & Light Company for the installation of an 
underground primary and pad-mount transformer located at the 
Independence State Airport. 


On November 15, 1976, executed a 5-year Mobile Home Site Lease 
between JSAD and Fred M. Compton, Manager of Mid-Valley Air Service, 
Inc., fixed base operator, for a 24' x 60' area at the Independence 
State Airport. 


On November 19, 1976, executed a l-year Farming Lease between OSAD 
and Joe L. Gilbert, covering state-owned land to be farmed at the 
Lebanon State Airport. 


On Decamber 9, 1976, executed a 5-year lease between OSAD and 
Ernest J. Barnett covering "Barnett" Hangar Site at the Condon 
State Airport. 


On January 21, 1977, approved an Assignment of Lease from Merle F. 
Story to A. B. Lewelling, covering Hangar Site #2 at the Siletz 
Bay State Airport. 


On January 27, 1977, executed a 5-year lease between OSAD and 
Larry Wade covering Hangar Site ''F" at the Condon State Airport. 


On February 11, 1977, executed an 11l-month Ingress/Egress Permit 
between OSAD and Wylie L. Campbell et al for their commercial 
operations at the Aurora State Airport. 
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On February 14, 1977, executed a 5-year Farming Lease between OSAD 
and J. O. Taylor, covering state-owned land to be farmed at the 
Powers State Airport. 


On February 23, 1977, executed an Ingress/Egress Permit for the 
Aurora State Airport between OSAD and Reel Properties, Inc. et ai. 


On February 23, 1977, executed an Ingress/Egress Permit for the 
Toledo State Airport between OSAD and Glenn L. Jones. 


On February 24, 1977, executed a tree cutting permit for 1 year 
at the Cape Blanco State Airport, given to Harold L. Knapp by OSAD. 


On February 25, 1977, executed a 5-year Hangar Site Lease at 
the Lebanon State Airport between OSAD and Ron Fisher. 


On February 28, 1977, executed a 3-year Ingress/Egress Permit 
for the Wasco State Airport between OSAD and Decker Air-Ag, Inc. 


On March 7, 1977, executed an Ingress/Egress Permit to extend 
to December 31, 1977, for the Aurora State Airport between 
OSAD and Walter M. and Vera L. Bennett. 


On March 22, 1977, executed a Right-of-Way Easement located at 
the Joseph State Airport granted by OSAD to Pacific Power and 
Light Company. 


On April 1, 1977 executed a utility easement between OSAD and 
The City of Wasco. 


May 17, 1977 
Salem, Oregon 


The Oregon Transportation Commission held their formal 
monthly meeting at10 a.m. in Room 122, Transportation Building, in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of the general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F, B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Don Streun, Assistant Director for Administration 

Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Mass Transit 

Harold Grover, Administrator of Motor Vehicles 

David Talbot, State Parks Superintendent 

Max Klotz, Special Assistant for Intergovernmental Affairs 

George Bell, Special Assistant for Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Klotz: 


1) Minutes of the meeting of April 19, 1977. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemation. ("Condemnation Resolution No. 2659" 
on file in the Commission's files, Salem.) 


Authorized payment of Oregon's subscription to 
the Research Correlation Service for the Fiscal 
Year 1978 in the amount of $26,500. 


Increased project authorizations on the following 
contracts: 


a. Contract No. 8430 with F. H. McEwen Construction, 
Eagle Cr.-Klamath County Line Section of the 
Willamette Highway in Lane County, in the 
amount of $43,322.95. (5.15% overrun) 
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Contract No. 8455 with Ross Bros. Construction, 
Inc., "C" Canal Bridge Section of the Lower 
Klamath Highway in Klamath County, in the amount 
of $6,187.39. (14.56% overrun) 


Contract No. 8310 with Roy E. Ladd, Inc., 
Slater Creek-Mystic Creek Section of the Coos 
Bay-Roseburg Highway in Douglas County, in the 
amount of $676,068.09. (8.7% overrun) 


Adopted resolution abandoning 0.6 mile of old highway 
alignment in the MP 2.2 - 2.8 (Stringtown Rd.) Section 
of the Salem-Dayton Highway No. 150 in Yamhill County 
to the County. ("Abandonment Resolution No. 561" on 
file in the Commission's files, Salem.) 


Fiscal Year 1978 Annual Unified Work Program for 
Transportation Planning. 


Authorized the Aeronautics Division to ask the 
Legislative Assembly (Emergency Board or Ways and 
Means) for an increase in the 1975-77 budget capital 
construction limitation in the amount of $153,558 

to utilize Federal Funds for the purchase of land 
adjacent tothe Aurora State Airport in Marion County. 
This land is to be used for public aircraft parking 
and such other purposes as shown by the Master Plan 
for this airport published in 1976. 


Eight Urban System Projects: 


a. Traffic signal on Crater Lake Avenue at Spring 
Street and McAndrews Road intersection, City 
of Medford. Total cost $125,000; Federal Funds 
$107,500; State's Share $8,750. 


Widen and improve a 1.38 mile section of N.W. 
Front Avenue, City of Portland. Total cost 
$2,298,000; Federal Funds $1,976,280; State's 
Share $160,860. 


Signalize intersection of S.E. 12th Street and 
S.E. Madrona Avenue, City of Salem. Total cost 
$32,000; Federal Funds $27,520; State's Share 
$2,240. 


Reconstruct a 0.74 mile section of E. Cleveland 
Street between Front Street and the Pacific 
Highway East, City of Woodburn. Total cost 
$436,000; Federal Funds $144,000; State's Share 
$11,500. 


Widen and improve 5th Street, City of Spring- 


field. Total cost $285,000; Federal Funds 
$211,000; State's Share $17,000. 


=~ 3970. - 


Widen and improve a 2.42 mile section of the 
Northwest Expressway (Prairie Road-Irving Road 
and Park Avenue-River Road (Eugene) Section). 
Total cost $550,000; Federal Funds $191,000; 
State's Share $15,500. 


Widen and improve S.W. Barnes Road in Washington 
County. Total cost $1,522,000; Federal Funds 
$1,308,920; State's Share $106,540. 


Widen and improve N.W. 185th Avenue in Washington 
County. Total cost $420,000; Federal Funds $361,200; 
State's Share $29,400. 


Cancelled a previously approved project on S.W. 49th 
Avenue~Kerr Road (S.W. Stephenson St.-S.W. Lower 
Boones Ferry Road (Lake Oswego) Section), in Clackamas 
and Multnomah Counties. (Project being withdrawn as 

a result of citizen opposition expressed by the 
Mountain Park Neighborhood. ) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit 
Chief of Operations Exhibit 
State Highway Engineer Exhibit 
Right of Way Engineer Exhibit 
State Parks Superintenden~. Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


DIRECTOR'S REPORT 


Mr. Burco handed to the Commission copies of the testimony 
that he gave before the Congressional House Subcommittee on Surface 
Transportation on May 11, 1977, in Washington, D.C. (Copy of testi- 
mony on file in the Commission's files, Salem.) He said hearings 
were being held for the preparation of the 1978 Surface Transportation 
Act dealing with national highway and transit policies. The testimony, 
he said, was favorably received and the main points are to seek an end 
to the Interstate program and the rehabilitation of the existing 
primary, secondary and urban systems. He said there should be a 
concern for transit not only with the major metropolitan areas but 
with the intercity bus area and the question oft operating assistance 
to small communities. Mr. Burco stated that he and Mr. Bell met 
with most members of the Oregon Congressional delegation, the 
National Governors' Conference, the National Conference of State 
Legislatures, the National Association of County Officials and AASHTO. 
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Mr. Rulien reported on the Federal decertification of plan- 
ning in Lane County. He indicated there are three urbanized areas 
in the State that are charged with the responsibility for conducting 
transportation planning and their progress towards their planning 
effort. Their plan is reviewed periodically by the Federal Highway 
Administration and the Urban Mass Transit Administration. Mr. Rulien 
Said the last review was held on the planning in the Eugene urbanized 
area and indicated several things were deficient in their progress 
and as a consequence the effort was decertified, so approval will not 
be received for the expenditure of any programs that are Federally 
funded after July 1, 1977. He said the area has been lacking a long- 
range transportation plan. A transportation systems management element 
has been developed which is short range and consists of lower cost, 
Smaller improvement type jobs that would make the systems operate 
better. The Eugene Urbanized Area has been working on a plan to meet 
air quality requirements. These items have been submitted to the 
Federal Highway Administration and there is evidence that they will 
receive a conditional certification which would enable them to 
continue obtaining UMTA subsidies for their transit operations and 
allow them to go forward with other Federally funded projects. 


The Commission set Tuesday, June 21, 1977, for their next 
regular monthly meeting. 


Attention was given to a request from AASHTO for the 
Department to renumber Interstate 80 North. Mr. Klaboe said the 
reason for this proposed change was based on a policy of the 
American Association of State Highway and Transportation Officials 
calling for elimination of the cardinal direction in Interstate 
route numbers. For several years, Utah, Idaho and Oregon have 
considered the possibility of renumbering Interstate 80 North. The 
Department has been reluctant for such a change for several reasons. 
The estimated cost of changing the route shields was $70,000 in 
1975 and today it would be $100,000. He said many businesses and 
cities have considerable advertising keyed into the route number. 
Also, tourist books, business letterhead and other items of advertis- 
ing use the I-80N designation. Mr. Klaboe recommended that the 
renumbering of Interstate 80 North not be changed due to the current 
financial picture and possible public criticism. The Commission 
accepted his recommendation and authorized Mr. Klaboe to instruct 
AASHTO of the Commission's decision. 


Mr. Klaboe reported that Marion County, the City of Salem 
and SATS have been working on the withdrawal of I-305. He handed 
to the Commission a sketch map of I-305 pointing out the route 
colored in orange is the Spur and connections to I-305 which will 
be withdrawn by their action. He said the yellow indicates the 
interchange between Chemawa Road and the I-5 facility. (Copy of 
sketch map on file in the Commission's files, Salem.) He continued 
that the City of Salem has obligated themselves to apportion a 
certain amount of funds they get from I-305 to build an arterial in 
the same corridor as the Orange route and the City is to put up all 
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the match to build the arterial. Mr. Klaboe presented a letter from 
Marion County which asks that if the withdrawal is consummated as 
the County has requested, it leave the interchange still in the 
Interstate system. He pointed out the reason the County is so 
concerned about the interchange and have insisted on it remaining 
on the Interstate system is that the County has Cordon Road that 
comes around from the east and will cross the freeway at the 
proposed interchange just west of the Chemawa Indian School. The 
County has asked for a confirmation from the Transportation 
Commission and at the appropriate time if the interchange remains 
as a part of the Interstate as a result of this withdrawal, the 
Transportation Commission will build it. 


In reply to the Chairman's inquiry, Mr. Klaboe said the 
State has agreed to an intercliuuge at this location and it is 
already in the Interstate estimate. The interchange is justified 
excluding I-305. The Commission approved retaining the Chemawa Road 
Interchange on the Interstate program when I-305 is withdrawn but 
made no commitment as to when it would be constructed. 


Mr. Coulter submitt-¢ to the Commission a report on the 
construction activities for fiscal year 1977. (Copy on file in the 
Commission's files, Salem.) He said the report is in two parts as 
follows: 1) A summary showing the obligated funds, comparison of 
the projects actually contracted with the Six Year Program and cost 
by category of the projects contracted; 2) Provides additional 
details, listing the projects which were originally scheduled but 
were either deferred or advanced. Also shown are the reasons for 
deferral or advancement, rescheduled date and estimated cost. 


Mr. Coulter reported that after the Commission's approval 
of the illumination policy at the April 19, 1977 meeting, the 
Highway Division proceedec. to reduce the number of luminaires by 
190 units on I-5 between the Hayesville Interchange and the I-205 
Interchange. He mentioned a review has been completed of additional 
units to be removed from service on the I-205 alignment at the 
Stafford Road Interchange and the 10th Avenue Interchange west of 
West Linn. It now appears that a more widespread emergency reduction 
is necessary due to the below normal rainfall and snowfall. After 
carefully analyzing possible impacts on traffic operating conditions, 
special temporary emergency elimination of lighting on the entire 
State highway system, with the following exceptions is recommended: 


1) The State highway system with an ADT of 40,000 or 
greater will remain lighted based on the Commission 
policy adopted in April 1977. 

Lighting will remain energized at locations where 
pedestrian traffic exists (e.g., truck scale houses 


when needed, rest areas, urban ramp terminals, etc.). 


(Continued on next page) 
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Special traffic conditions that result in opera- 
tional problems will remain lighted in accordance 
with the April policy (e.g., large truck volumes 
entering the highway at slow speeds, intersections 
with turning movement problems will remain lighted). 


It has been further recommended that the special temporary lighting 
reduction remain in effect for a period not to exceed 180 days. This 
action will keep energy consumed in highway lighting to a minimum 
during the period of daylight savings time. Mr. Coulter stated 

that all cities and counties will be notified of this action. He 
said that Governor Straub has requested the Department to proceed 
toward the elimination of highway illumination as mentioned above. 
The Commission approved the reduction of illumination. 


Mr. Coulter reported on the Banfield Freeway HOV Lane 
Experimental Project in the City of Portland. He mentioned that 
following the April 1977 Commission meeting he had met twice with 
the Technical Advisory Committee which represents the various groups 
involved in reviewing the project. Mr. Coulter referred to the staff 
report prepared by Mr. Robert Bothman, a plot of the peak-hour speeds 
and volumes and a report from the Technical Advisory Committee which 
was furnished to the Commission. (Copies on file in the Commission's 
files, Salem.) He said in reviewing Mr. Bothman's recommendations, 
some additional utilization of the HOV lane can be realized through 
the expeditious implementation of some additional incentive programs. 


Chairman Jackson said the Commission wants to implement 
the recommendations passed at the April 19 Commission meeting at the 
end of the present experimental period starting July 1, 1977 and 
extending 120 days. He stated the Commission would invite other 
responsible organizations to speed up the implementation of other 
activities which will increase the number of carpool vehicles, buses 
and other users of the HOV lane. He requested the Department meet 
with DEQ and clear any requirements necessary in the change of the 
HOV lane use. The Commission asked for a progress report at its 
June meeting. 


Mr. W. E. Schwartz, Region Engineer in La Grande, reported 
on the Austin-Sumpter Road trade proposal with Baker and Grant 
Counties. He commented that at the March 15, 1977 meeting of the 
Commission, a delegation from Baker and Grant Counties appeared 
requesting that the State assume jurisdiction of this road. He said 
in analyzing what approach to take for an equitable trade, it was 
reasoned that a straight mileage trade would not be equitable 
because the State would be taking a route which is basically a 
mountain summit section for its entire length. It is estimated that 
the annual maintenance cost would be $160,750. He said in return, 
the State would be trading to the counties low elevation, low volume 
highways with low maintenance cost; therefore, the most equitable 
trade could be made using a maintenance cost approach. Mr. Schwartz 
said using the functional classification study completed in 1976 as 
a basis, a list was made of those State highways in Baker and Grant 
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Counties having a classification of major and minor collectors. He 
continued that this classification is assigned to roads having no 
statewide significance and serves only local needs. The list of 
roads was prioritized and the annual maintenance costs were determined 
for each road. From the study, a list of highways was prepared which 
should be considered for a trade. He briefly reviewed the list of 
highways. Mr. Schwartz mentioned that on May 4 of this year that 

he and Mr. Burco met with the Baker County Court, representatives 

of the City of Baker and members of the Baker County Chamber of 
Commerce. At this meeting, the list of highways was presented to 

the Court. He mentioned that the reaction of the Court was favorable, 
with two exceptions. The County did not want the Dooley Mountain 
Section of the Baker-Unity Highway or the North Powder-Baker Section 
of old U.S. 30. Mr. Schwartz said the list of highways had not been 
reviewed with Grant County. (List of proposed routes for exchange 
with Baker County on file in the Commission's files, Salem.) After 
considerable discussion, the Commission approved proceeding with the 
trade proposal, explore the availability of Forest Service funds for 
the necessary paving, and in the meantime finalize this with Grant 
County. The Chairman said within 30 to 60 days the Commission would 
be in a better position to advise the counties of the status. 


Mr. Howard Johnson, District Engineer in Corvallis, 
reported on ideas for possible savings through working agreements 
with counties. (Copy of report on file in the Commission's files, 
Salem.) He said the first step towards any concept of reorganization 
might |2 to put the new functional classification system into effect 
which vas acted on by the Commission on January 22, 1976. He felt 
this system may create problems in that the trade of mileages between 
entities is unequal and most counties gain more roadway than they 
lose. He commented on the following concepts: 1) negotiation of 
the sharing of maintenance activities between the State, Counties 
and Cities, 2) establishment of road districts without regard to 
existing roadway classification or County lines and 3) establishment 
of maintenance sections utilizing existing County and State mainten- 
ance buildings and yards as section headquarters. Mr. Johnson 
suggested that prior to considering any maintenance and operation 
authority changes, there should be further consultation with the 
Assuciation of Oregon Counties and the League of Oregon Cities. 


The Commission suggested that a heavy populated county in 
western Oregon be selected, such as Linn County, with a lot of 
primary, secondary and county roads as a test area to exchange ideas 
and to see what kind of savings would be possible. 


Consideration was given to a request from T. R. Parker to 
subdivide Tax Lot 3501 in Section 25, Township 35 South, Range 7 
West, for use as home sites within the Rogue River Scenic Waterway 
in Josephine County. Mr. Talbot said the property lies on the right 
bank in the Robertson Bridge area in River Mile 82. The property is 
above the county road on a gently sloping hillside. The area offers 
little or no topographic screening and buildings would be visible 
from the river. The Commission denied Mr. Parker's request as 
recommended by Mr. Talbot. 
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Talbot said the State Parks and Recreation 
Advisory Committee have received complaints from small private park 
owners that they have been exper‘enc‘ng business losses because of 
their inability to compete with the large public parks in the 
Portland area. The Parks Advisory Committee recommended limiting 
Sroup picnic reservations to 200 or less in the three parks. 
Mr. Talbot pointed out that numerous problems have occurred in the 
Portland Metropolitan area State parks which accommodate large 
Yeserved groups in their day-use areas, such as overtaxed restrooms, 
congested roads and Parking facilities. He said Administrative Rule 
Procedures will be followed to make the rule permanent. Following 
Mr. Talbot's recommendation, the Commission approved the temporary 
rule at the three parks limiting 8roup reservations to a maximum of 
200 people per group starting June 5 PR She a (Copy of the temporary 
rule and notice of hearing published in the Secretary of State's 
Administrative Rule Bulletin on June 1, 1977.) 


PUBLIC COMMENTS 
A delegation from Lincoln City appeared before the Commission 
requesting improvement of the Salmon River Highway (Highway 18) 
between Highways 22 and 10] in Lincoln and Polk Counties. Present 
were Sid K, Tworoger, John Leovich, Bud McLachlan and Charles Lurcott. 


Mr. Tworoger asked that turnouts be constructed to help 


relieve the traffic congestion along Highway 18. He mentioned 
that the State Police are having difficulty in patrolling the 
area because of the heavy traffic volume, 


Mr. McLachlan mentioned that the last traffic volume report 
showed an 11.7% increase in vehicular traffic in January 1977 compared 
to January 1976. He invited the Commission to have one of their 
monthly meetings in Lincoln City. 


Mr. Lurcott also invited the Commission to come to Lincoln 
City so they can See the traffic congestion that exists on Highway 18, 


The Chairman informed the delegation that one way to expedite 
some of the major improvement on the highway would be their help in 
getting the Legislature to look Seriously at the Department's 
financial needs. 


The Chairman declared the remainder of the meeting as an 
informational session. 


Mr. Steve McCarthy, Assistant General Manager of Tri-Met, 
Stated that they are in the process oj settire long-range goals for 
Public transportation in the Tri-Count ie (Multnomah, Washington 


and Clackamas | through 1990 and beyond and discussed possibl;. 
alternatives to Che metropolitan ngestion problems, 
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said the alternatives are to do nothing to construction of light 

rail. He said Tri-Met will be holding four hearings in the area in 
the near future to ask the public to help in the decision process 

by studying the issues. He briefed the Commission on their technical 
studies and the decisions that the Tri-Met Board will be facing at its 
June meeting. 


He also explained their 1990 financial data and the 1990 
program charts which were on display. Mr. McCarthy submitted and 
commented on the following material: (Copies on file in the 
Commission's files, Salem.) 

1) Tri-Met 1990 Program 

2) Proposed Tri-Met Goals and Policies for 1990 

3) Draft - Technical Analysis 

4) Preliminary 1990 Financial Forecast 

5) Summary of Oregon Mass Transportation Authority 


Act (House Bill 3000) 


The Chairman adjourned the meeting at 11:35 a.m. 
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Date. 


EXHIBIT ik. 
MINUTES OF 3-17-77 


es 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Neme Consideration 


49617 Chapman, William I. & Anna M. $ 3,650.00 


20-94.73 Donrey Outdoor Advertising Company 3,470.00 


—— 


2 Transactions 7,120.00 


Agreement with Yamhill County transferring to County all 
right, title and interest of some former highway align- 
ment in the M.P. 2.2.-M.P. 2.8 (Stringtown Road) Section 
of Salem-Dayton Highway consisting of approximately .6 
mile. (Local Government Programs ) 


Agreement with City of Bend concerning installation of 

fire pre-emption equipment to the existing signal system 
along the Central Oregon Highway at intersections with 
Greenwood, Franklin and Wall. City will purchase all 
necessary equipment and deliver it to the testing laboratory 
in Salem. State will install and maintain equipment. 
Existing agreements pertaining to maintenance and power 
costs will remain in full force and effect. (Local 
Government Programs) (Also on The Dalles-California Hwy.) 


Agreement with Clackamas County covering a traffic signal 
installation at the intersection of the Clackamas Highway 
with Clackamas-Boring Road. State will pay all costs of 
installation and perform the necessary maintenance opera- 
tions following completion. County will pay the costs of 
all electrical energy for operation of the signals. (Local 
Government Programs) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


Way 
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TO: Oregon Trangfditht Lonocotmni sston 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


40541 Burnett, S. L. & Rose B. $ 35,500.00 
48828 Northern Wasco County Peoples Utility 

District 10,050.00 

49392 Walker, Lee & Joan 1,500.00 

3 Transactions $ 47,050.00 


(2) Grant of access to Sho Endow, Jr. and Aya Endow for unrestricted 
use at Station 660+75 on the Parkdale-Fikes Corner Section of 
the Mt. Hood Highway in Hood River County. File 42266. 


Agreement with Multnomah County concerning a traffic signal 
installation on the Mt. Hood Highway at 182nd Avenue in 
Gresham. The State will install the signal, utilizing 
Federal Aid Funds, and perform normal maintenance follow- 
ing completion. The County has agreed to pay the cost of 
electrical energy consumed in operation of the signal. 
(Local Government Programs) 


Supplemental Agreement with Washington County concerning 
construction and maintenance details for the Denney Road 
Interchange Section of the Beaverton-Tigard Highway. 
(Local Government Programs) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


tin Vim 
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EXHIBIT___4 _ 


on a Beli 
REPORT OF CONFIRMATION O¥! WLR PHONE ACTION UNDER DELEGATED AUTHORITY 


“apoE 1 Penjart .. LOY Creek Rock Production Project _ 
(Contract No. 8508) 
Type of Work Rock Production ent We et Sta te_ 
Kimberly-Long Creek, 
County ee ee t Highway_-Pendleton-John Day __ 


No. of Bidders 3 Low Bidder E. H, Jtschner Co., Molalla ______ 
Low Bid 67 250, 0)... 


Engineer's Recommendation: Award to Low Bidder 


ee Project _Rooster Rock State Park 
(Contract No. 8509) 
type of Work Water Supply System Fa. Proj. no. — BOR 


County Sea tl eee Highway -—.-...--=— -_—-- cuca 
R. A. Routhier & Sons General 
No. of Nie Low Bidder ___ Contractors, Bonanza —.____ 


Low Bid 549,966.00 


Engineer's Recommendations 


Award to low bidder as soon as approval of 
BOR is received, 


No.3__ Project__Enterprise Rock Production Project —_____ 
(Contract No. 8510) 
Type of Work Rock Production — F.A,. Proj. No. Bio: i: eee 


Céunry Wallowa i Highway_Little Sheep Creek 


No. of Bidders 3 Low Bidder De Atley Corporation, Lewiston, Idaho 
Low Bid 569,000.00 


Engineer's Recommendations Award to Low Bidder 


On April 18, 1977, I accepted the State Highway Engineer's recommenda- 
tions for award of the projects on which bids were received April 14, 
1977, and authorized him to sign the contracts when conditions for 

the awards have been met. 


Oregon Transportd ommission 
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EXHIBIT | 

. i 5-17-77 
MINUTES OF —— 
SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48779 Wagner, Stanley C. $ 4,500.00 


49202 Bookshnis, Robert L. 7,965.00 
17-17.32 K.O.A. Kampground 580.00 


20-94.73 Favell-Utley Realty Company 375.00 
26-10.75S Fox, Jack 1,420.00 


26-10.75S Portland General Electric Co. 100.00 
50-11.78 Farmers Sand & Gravel (sign); 145.00 
McKain, Jess (site) 80.00 

102-89.47 Dorman, James W. 190.00 
102-89.47 Davidson, Ruth 25.00 
102-89.47 Reed, Frank E. 210.00 
102-89.47 Davidson, Ruth 25.00 
140-14.97 Cranmer, Leonard 435.00 
140-14.97_ Barnaby, Mrs. N. H. 25.00 
160-13.02 Dunton Realty 365.00 
341-0.13S Grande Ronde Sign Company 1,810.00 
15 Transactions $ 18,250.00 


(2) Grant of 20 feet access, restricted to residential use, to 
Paul 0. Dethman, et al, at Engineer's Station 900+20 on the 
Easterly side of the Fikes Corner-Whiskey Creek Section of 
the Hood River Highway in Hood River County for a consider- 
ation of $5,000.00. File 33437. Subject to Federal Highway 
approval. 


Grant of unrestricted use to an access to be moved to Engi- 
neer's Station 390+50, increased to 60 feet in width on the 
Southerly side of the Irrigon-Umatilla Section of the Columbia 
River Highway in Umatilla County to A. L. Conforth, et ux, 
for establishing a public road connection to Dean Street at 
the request of the City of Umatilla. No monetary consider- 
ation. File 31591. Subject to Federal Highway approval. 


Grant of access to Paul O. Hansen, et al, at Engineer's Sta- 
tion 556+24 on the Westerly side of the Junction City-Eugene 
Section of the Pacific Highway West in Lane County, 35 feet 

in width and unrestricted as to use. No monetary consideration. 
File 2209. Subject to Federal Highway approval. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = = 
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ITES OF _ 5217-77 


Agreement with City of Milwaukie covering the Lake Road- 
Harmony Road Bikeway, Clackamas County. The City will 
perform the preliminary engineering, supervise construction 
and maintain the bikeway. The State will contribute an 
amount not to exceed $48,000, utilizing funds which have 
been set aside for the establishment of picycle-pedestrian 
trails. (Local Government Programs ) 


Agreement with Josephine County concerning construction of 
the Grants Pass-New Hope Road Section of the Jacksonville 
Highway . Following completion of the project, the County 
has agreed to accept jurisdiction, maintenance and control 
of certain improved road connections. (Local Government 
Programs.) 


Agreement with Lane County concerning future maintenance 
responsibilities along the Saunders Creek-Mapleton Section 
of the Florence-Eugene Highway . This project is now under 
contract with direct supervision by the Federal Highway 
Administration. The State is responsible for right-of-way 
acquisition and future maintenance. The basic purpose of 
this agreement is relinquishment of certain frontage roads 
and connections to Lane County for jurisdiction, maintenance 
and control. (Local Government Programs .) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis= 
sion, I approve all actions listed above and the four items 

on the previous pase, and report this action for your official 
records. 


APPROVED 
— i... 


STATE HIGHWAY ENGINEER 


Date —1— oa 22 " 
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\ NIT -17-77 
TO: Oregon Transportation CommissioMINU rES OF BG a: 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49119 Whitesell, John $ 4,225.00 
49333 Minich, Myron F. & Helen L. 50.00 


49334 Tollefson, Rex 0. & Mary J. 87.50 

49-26.13 

49-52.16 Sy, Tony W. 375.00 

281-2.20E Honald, Inc. 2,730.00 

281-2.20E Durland, Ruth 1,080.00 
6 Transactions $ 8,547.50 


(2) Grant of an additional 35' unrestricted access to Big C 
Stores at Station LD 15+90 on the Chemawa Road - Hayesville 
Section of Pacific Highway East in Marion County for a con- 
sideration of $500.00. File 17599. 


Grant of an access at Station 459+23 to a frontage road 
extended within the right of way of the Hayes Hill - Grants 
Pass Section of the Redwood Highway in Josephine County 

to Donald Rund for a consideration of $1,500.00. File 22989. 


Agreement with Fred Meyer Properties, Inc. concerning traffic 
Signals and channelization to improve access to the new Fred Meyer 
Distribution Center on the Clackamas Highway in Clackamas County. 
All necessary engineering and construction will be performed at 

no expense to State. Upon completion, State shall perform 
maintenance and pay all costs of electrical energy consumed in 
operation of the traffic signals. 


Agreement with Lane County for installation of railroad pro- 
tection at the Delight Valley Road crossing of the Southern 
Pacific Transportation Company tracks. The project is eligible 
for 90% Federal aid funding under Section 203 of Title II, 
Highway Safety Act of 1973. Total estimated cost for the work 
is $50,000. Matching monies will be 7-1/2% State Grade Crossing 
Protection Fund ($3,750) and 2-1/2% County funds ($1,250), with 
no expense to the Highway Division. 


Agreement with the City of Springfield concerning the installa- 
tion of fire pre-emption equipment at nine intersections on the 
McKenzie Highway in Lane County. The State will perform the 
required environmental testing of the equipment. The City will 
install the pre-emption equipment and perform normal maintenance 
following completion. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE. .2-3-7]"/ 


- 1983 - 


Agreement with Washington County for installation of railroad 
crossing protection at the Baseline Road crossing of the 
Burlington Northern Railway tracks. The project is eligible 

for 90% Federal aid funding under Section 203 of Title II, 

Highway Safety Act of 1973. Total estimated cost of the work 

is $45,000. Matching monies will be 7-1/2% State Grade 

Crossing Protection Fund ($3,375) and 2-1/2% County funds ($1,125), 
with no expense to the Highway Division. 


Agreement with Tri-Met for the installation of traffic signals 

on the Mt. Hood Highway near S.E. 98th Avenue in Multnomah County, 
to facilitate movement of buses at the entrance to Tri-Met's new 
bus garage which is now under construction. The State will 
prepare the plans, supervise the installation and perform the 
maintenance. Tri-Met will reimburse State for all costs incurred 
and pay for the electrical energy necessary to operate the signals. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and the six items on the previous page, 
and report this action for your official records. 


Dated this 2 day Mee. 1977 


Glenn L. Jacksgey Chad 
Oregon Trans¢extetian/ Commission 


APPROVED 
a ia 


STATE HIGHWAY ENGINEER 


Dein. <7 22-7 2 
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MINUTES OF 3222-77 


Oregon Transportation Commission 


Confirmation Report of Action Taken Under 
Delegated Authority 


On April 1, 1977, Chairman Jackson gave me authority to 
hire whatever contractors are necessary to do the work 
and purchase the necessary materials to repair the Isthmus 
Slough Bridge in Coos Bay. (Coos River Highway ) 


Dated this 29 day of GVaX_; 1977 


a 


F. B. Klaboe 
Chief of Operations 


i) rr 
TES OF _5-17-77 


CAPE ARAGO HIGHWAY WEIGHT LIMIT 


WHEREAS, pursuant to ORS 487.905, the Oregon Department of Transportation 
has the authority to establish weight limits for vehicles using state highways 
in order to protect the road from being unduly damaged; and 

WHEREAS, it has been determined by the Highway Division that it would be 
unsafe to allow motor vehicles weighing in excess of 40,000 pounds to use the 
bridge located at mile point 8.38 on the Cape Arago Highway; 

NOW THEREFORE, it is hereby ordered as follows: 

2 

Vehicles weighing in excess of 40,000 pounds shall not use the bridge on 

Cape Arago Highway at mile point 8.38. 
Sis 

The Highway Division shall immediately post this restriction in a 
conspicuous manner at both ends of the bridge and at such other places as 
may be necessary to inform the users of the Cape Arago Highway. 

III. 

This order shall become effective April 22 , 1977. 4//5 A,W% 

The Oregon Transportation Commission by a duly adopted delegation order, 
authorizes the State Highway Engineer to act in its behalf in approving and 


executing this order. 


APPROVED AS TO FORM: State of Oregon, by and through its 
Department of Transportation, 
Highway Division 


lan t/a a So LE 
Assistant Aftorney General State Highway Engineer 


RESCINDMENT OF CAPE ARAGO HIGHWAY WEIGHT LIMIT 


WHEREAS, on April 22, 1977 and pursuant to ORS 487.905, the Oregon 
Department of Transportation imposed a weight limit of 40,000 pounds 
applicable to any motor vehicle using the bridge located at mile point 
8.38 on the Cape Arago Highway; and 

WHEREAS, an unsafe condition of said bridge which had necessitated 
said weight limit has been corrected by proper repairs; 

NOW THEREFORE, it is hereby ordered as follows: 


1 


The 40,000 pound weight limit for motor vehicles using the bridge 


on the Cape Arago Highway at mile point 8.38 is rescinded. 
Il. 
This order shall become effective April 2S , 1977. //5 AM. 
The Oregon Transport “*°" Commission by a duly adopted delegation 
order, authorizes the State Highway Engineer to act in its behalf in 


approving and executing this order. 


APPROVED AS TO FORM: State of Oregon, by and through its 
Department of Transportation, 
Highway Division 


LM, J Adhee: fife C4 ea 
Assigtant Attorney General State Highway Engineer 


Y 
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MINUTES OF 5217-77 
Oregon Transportation Commission 


Report of Confirmation of Action Taken Under 
Delegated Authority 


Pursuant to authority delegated to me, I report the following 
for the Transportation Commission's files: 


1) On April 21, 1977, approved and executed an 
agreement with the City of Portland covering 
the acquisition of land in the City of 
Portland, Multnomah County in connection with 
the Willamette River Greenway Plan. 


at 
Dated this 7~ day of May, 1977. 


é Ks 
ieo™® 


H. S. Coulter 
State Highway Engineer 


reasp gery 
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REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 
to award contracts when conditions have been fulfilled, I awarded 
the following contracts: 


1) 


Roadside improvement on the S. Tigard Interchange- 

S.W. Boones Ferry Rd. Section of FAS 943 in Clackamas 
County. Bids received March 24, 1977. Contract No. 

8494 awarded april 20, 1977, to Castile Landscaping, Inc., 
Portland, at $60,303.36. 


Work on the SPRR Crossing (Springfield) Section of 
FAU 1035 (S. 2nd St.) in Lane County. Bids received 
March 24, 1977. Contract No. 8502 awarded April 13, 
1977, to Wildish Construction Co., Eugene, at 
$28,710.75. 


Grading and paving on the St. Paul-Woodburn Section 

of the Hillsboro-Silverton Highway in Marion County. 
Bids received March 24, 1977. Contract No. 8504 
awarded April 11, 1977, to Babler Bros., Inc., Portland, 
at $939,462. 


Work on the N.E. Prescott St.-S.E. Flavel St. (Portland) 
Section of the Cascade and Mt. Hood Highways in 
Multnomah County. Bids received March 24, 1977. 
Contract No. 8505 awarded April 13, 1977, to 


Hamilton Electric, Inc., Eugene, at $425,004.71. 


Water supply system in Rooster Rock State Park in 
Multnomah County. Bids received April 14, 1977. 
Contract No. 8509 awarded April 18, 1977, to 

R. A. Routhier & Sons, Bonanza, at $49,966. 


Work on the Fat Elk Creek-Pulaski Creek Section of 
the Coquille-Bandon Highway in Coos County. Bids 
received April 28, 1977. Contract No. 8511 awarded 
May 3, 1977, to Donald W. Thompson, Inc., North Bend, 
at $552,709.58. 


Work on the S. Banfield Interchange Section of the 
East Portland Freeway in Multnomah County. Bids 
received April 28, 1977. Contract No. 8519 awarded 
May 3, 1977, to Hensel Phelps Construction Co., 
Vancouver, WA, at $6,462,494. 


Grading and paving on the N.E. Marine Drive Section of 
the East Portland Freeway in Multnomah County. Bids 
received April 28, 1977. Contract No. 8520 awarded 
May 3, 1977, to Cascade Construction Company, Inc., 
Portland, at $675,318.70. 


Antes ‘ 
EAM Lt LL 
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EEE 


Work on the S.W. Baseline Street at West Main Street 
in Hillsboro, Washington County. Bids received 
April 28, 1977. Contract No. 8523 awarded May 3, 
1977, to Olson Electric Company, Inc., Vancouver, 
WA, at $26,641. 


Traffic signal installation of the Pacific Highway 

East at Chemawa Road in Marion County. Bids received 
April 28, 1977. Contract No. 8525 awarded May 3, 1977, 
to Hamilton Electric, Inc., Eugene, at $24,900.36. 


Work on the Sodom Ditch Bridge Section of Linn-West 
County Road in LinnCounty. Bids received April 28, 
1977. Contract No. 8518 awarded May 4, 1977, to 
Holst Construction Company, Oakridge, at $155,159.25. 


Oiling on the Frenchglen Highway-Diamond Maintenance 
Station Section of FAS B472 in Harney County. Bids 
received April 28, 1977. Contract No. 8513 awarded 
May 5, 1977, to R. L. Coats, Bend, at $254,040. 


> 7h 
Dated this pf — Gay of. May, 2977 


f 


/ 
l€é— 


? as > \ éh 5 
H. S. Coulter 
State Highway Engineer 
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_ 5-17-77 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, lI 


accepted the following: 


Contractor and 
Contract No. 


Hall International 
Inc., No. 8245 


Construc-— 
8370 


Ross Bros. 
tion, Inc., No. 


McCoy Electric Co., 
Inc., No. 8215 

Ross Bros. Construc— 
tion, Inc., No. 8408 
Douglas S. Coats, 
No. 8450 

Willamette Western 


Corp., No. 8449 


L. K. Comstock & Co., 
No. 8324 


Cascade Construction 
Co., Inc., No. 8064 


Peter Kiewit Sons' 
Co., No. 8234 


D Mc D Corp., 
No. 8453 


Section and County 


Jordan Valley-Jordan 
Creek, Malheur County 


Tillamook R. (Burton) 
Bridge, Tillamook County 


N.W. Park Ave.-N.W. 2nd 
Ave. (Portland), 
Multnomah County 


Thomas Cr. & Cox Cr. 
Bridges, Lake County 


N. Fk. Cold Springs 
(M.P. 1.2) Bridge, 
Umatilla County 


Yaquina Bay Bridge, 
Lincoln County 


Pacific Hwy. W. @ Lewisburg 
Road, Benton County 


S.E. 89th Ave.-S.E. 106th 
Ave., Multnomah County 


Hilgard-La Grande Project, 
Union County 


Baker-Copperfield (M.P. 
28.1, 30.0, 64.6), Baker 
County 


Acceptance 
Date 
April 13, 1977 
April 19, 1977 


April 19, 1977 


April 25, 1977 
April 28, 1977 
April 28, 1977 


April 29, 1977 


May 4, 1977 


Columbia West Matls. 
& Constructors, Inc., 
No. 8321 


N.E. Union Ave.-N. Borthwick May 4, 1977 
Ave., Multnomah County 


Kimball Const., 
No. 8385 


Reuben Cr.-Rock Cr., 
Josephine County 


Inc., May 4, 1977 


Contractor and Acceptance 


Contract No. Section and County Date 


Cascade Construc- S.E. Lake Road-82nd May 6, 1977 
tion Co., iInc,., Drive, Clackamas County 
No. 8332 


May 9, 1977 > Be 
H.’ S. Coulter, State Highway Engineer 
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TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 
Under delegated authority from the Oregon Transportation 

Commission authorizing the making of formal offers to purchase 

real property in preparation for condemnation (Delegation Order 

No. 16, Sub. 46), subdelegated to the Right of Way Engineer 

(Administrative Order No. 18), I approved making the following 

offers in accordance with this authority for and on behalf of the 

Commission: 


CIRCLE BOULEVARD SECTION, ALBANY-CORVALLIS HIGHWAY - BENTON 
COUNTY 


R-49474 - Mary M. Goldblatt et al. 0.16 acre for right of way 
purposes. Offer $325.00. 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49420 - Norman A. Thoreson et al. Parcel 1-A: 0.3 acre for 
right of way purposes; Parcel 1-B: 0.1 acre for relocating struc- 
ture; Parcel 2: 0.11 acre for a construction permit for a road 
approach. Offer $8,100.00. 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - 
JOSEPHINE COUNTY 


R-40509 - Max G. Yoder et al. Parcel 1: 0.04 acre for right 
of way purposes; Parcel 2: 0.03 acre for a permanent easement for 
slopes, irrigation facilities and power lines; Parcel 3: 900 
re feet for a construction permit for a road approach. Offer 

1,700.00. 


R-41817 - Fred L. Bertagnolli et al. Parcel 1: 0.03 acre 
for right of way purposes; Parcel 2: 350 square feet for a con- 
struction permit for a road approach. Offer $10,700.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA 
COUNTY 
COUNTY OO 


cece ion OL 


R-48787 - Robert K. Erickson et al. 1.1 acre for right of way 
purposes. Offer $6,000.00. 


Dated this 10th day of May, 1977. 


Pp BY BOYD, Ri of Way Engineer 
RE: Report of Offers Tendered - 5993 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 
Under delegated authority from the Oregon Transportation 


Commission authorizing the making of formal offers to purchase 


real property in preparation for condemnation (Delegation Order 


No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of the 
Commission: 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY, JOSEPHINE 
COUNTY 


R-40514 - Edda A. McCormick et al. Parcel 1: 0.07 acre for 
right of way purposes; Parcel 2: 0.01 acre for a permanent 
easement for irrigation facilities and a sign; Parcel 3: 150 
square feet for a construction permit for a road approach. Offer 
$4,450.00. 


R-40533 - Marion J. Roley et al. Parcel 1: 0.08 acre for 
right of way purposes; Parcel 2: 0.07 acre for a permanent 
easement for slopes, irrigation facilities and power lines; 
Parcel 3: 350 square feet for a construction permit for a road 
approach. Offer $4,500.00. 


R-40539 - Kenneth H. Florer et al. Parcel 1: 0.31 acre for 
right of way purposes; Parcel 2: 200 square feet for a permanent 
easement for irrigation facilities; Parcel 3: 0.07 acre for a 
permanent easement for slopes and drainage facilities; Parcel 4: 
0.06 acre for a construction permit for road approaches. Offer 
$21,350.00. 


R-40541 - S. L. Burnett et al. Parcel 1: 0.18 acre for 
right of way purposes; Parcel 2: 0.04 acre for a permanent 
easement for slopes and drainage facilities; Parcel 3: 340 
square feet for a construction permit for a road approach. Offer 
$11,200.00. 


R-41822 - Wayne E. West et ux. Parcel 1: 0.03 acre for 
right of way purposes; Parcel 2: 0.01 acre for a permanent 
easement for irrigation facilities; Parcel 3: 0.01 acre for a 
permanent easement for slopes and power lines; Parcel 4: 0.13 
acre for a permanent easement for a drainage facility. Offer 
$4,050.00. 


ASIII 
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R-48706 - Max G. Yoder et al. Parcel 1: 0.02 acre for 
right of way purposes; Parcel 2: 0.01 acre for a permanent 
easement for slopes, irrigation facilities and power lines; 
Parcel 3: 600 square feet for a construction permit for a road 
approach. Offer $150.00. 


R-49391 - Lee Walker et ux. Parcel 1: 0.03 acre for right 
of way purposes; Parcel 2: 350 square feet for a construction 
permit for a road approach. Offer $1,500.00. 


R-49392 - Lee Walker et al. Parcel 1: 0.02 acre for right 
of way purposes; Parcel 2: 270 square feet for a permanent 
easement for drainage facilities; Parcel 3: 390 square feet for 
a construction permit for a road approach. Offer $1,500.00. 


Dated this 18th day of April, 1977 


Way Engineer 


RE: Report of Offers Tendered - 8 


D 
5-17-77 


April 1977 
TO? Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right of 
Way Engineer (Administration Order No. 18), I report that I have 
taken the following actions for your official records: 


(1) Sale of 0.36 acre excess property on the Oro Dell-Union Junction 
Section of the Old Oregon Trail Highway in Union County for a 
minimum consideration of $750.00. Approved March 8, 1977. 

File 40347 (16-43). 


Agreement with the City of Ashland for right of way services in 
connection with acquisitions in the Grandview Drive-Chestnut Street 
project in the City of Ashland, Jackson County. Approved March 8, 
1977. Misc. C & A 6058 (16-69). 


Sale of 0.87 acre excess property on the S.E. Hinkley Avenue-Lake 
Road Section of the East Portland Freeway in Clackamas County for a 
minimum consideration of $17,500.00. Approved April 21, 1977. 

File 46209 (16-43). 


Sale of 2.4 acres+ excess property on the Gravelly Ford Bridge 
Section of the Fremont Highway in Lake County for a minimum con- 
sideration of $500.00. Approved Aprii 27, 1977. File Q50. 


Sale of 0.22 acre excess property on the Elkhead Road-Rice Hill 
Section of the Pacific Highway in Douglas County for a minimum 
consideration of $4,400.00. Approved April 27, 1977. File 19490 
(16-43). 


Sale of 1.86 acres excess property on the Grants Pass-Murphy Section 
of the Jacksonville Highway in Josephine County for a minimum 
consideration of $5,900.00. Approved December 21, 1976. File 

19571 (16-43). 


Sale of 0.17 acre excess property from the Prineville Maintenance 
Station on the Ochoco Highway in Crook County to the City of Prine- 
ville for no consideration but for street purposes only. Approved 
May 4, 1977. File 2889 (16-43). 


Sale of 20.4 acres excess property on the Stanfield Junction- 
Pendleton Section of the Old Oregon Trail Highway in Umatilla 
County for a minimum consideration of $15,300.00. Approved May 4, 
1977. File 39895 (16-43). 


Sale of 4,718 square feet excess property on the Cedar Hills 
Boulevard Interchange Section of the Sunset Highway in Washington 
County for a minimum consideration of $3,300.00. Approved May 4, 
1977. File 38253 (16-43). 


D 
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Service Agreement with Wheeler County for providing right of way 
services in connection with the Mortimer Ranch-John Day Highway 
Section of the Rowe Creek Road. Approved May 4, 1977. Misc. C&A 
6095 (16-69). 


Dated this a day of 


Fg \ 
EE”: Boyd, Right Way Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Report on Confirmation of Action Taken Under Delegated 
Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's files: 


On May 4, 1977, approved disposal by sale at 
public auction scheduled for June 1, 1977, 

two parcels of land acquired under provisions 

of the Rogue River Scenic Waterway program. 

The property is to be offered with appropriate 
deed restrictions te prevent use of mobile 

homes, and other limitations. (Josephine County) 


On May 4, 1977, approved a farming agreement 
with Richard Anderson for a portion of Molalla 
State Park under provisions of a management 
agreement with State Fish and Wildlife for 
enhancement of wildlife feed. The farming 
agreement extends to November 15, 1978. 


d this S day of 
a 


David Talbot 
State Parks Superintendent 


Oregon Transportation Commission 


Report of Confirmation of Action Taken Under Delegated 
Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's files: 


On April 1, 1977, approved and executed a 
lease with Thomas 0. and Pamela N. Hooker 

for the park building concession area at 
Bridal Veil Falls State Park on the Crown 
Point Highway in Multnomah County, for a 
period beginning Apil 1, 1977, to December Si, 
1979. 


On April 15, 1977, approved a permit agreement 
with North Tillamook County TV Translators, Inc., 
covering an extension for five years of a pre- 
vious agreement for erection and maintenance of 
a building and mast for a TV translator station, 
etc., in Oswald West State Park in Tillamook 
County. 


State Parks Superintendent 


ic a 
ITES OF _Sel7-77 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants‘ 
prior to Testimony lowest 
at trial demand Verdict 


Defendant trial 


H. P. Glenn $85,000 $68,000 $700,000 $86,258 


Attorney Fees: Not yet 
known 


L-7259 

R-42864 

Section: LaGrande-North Powder 

Highway: Old Oregon Trail 

County: Union 

Approved by: Walter L. Barrie ° Date: April 28, 1977 


Phyllis D. Blake 


L-7195A 

R-36324 

Section: Lone Tree Bar State Park 

County: Yamhill 

Approved by: Walter L. Barrie Date: April 22, 1977 


* This is to report the termination of an Appeal of the subject 
case. The verdict, costs and attorney fees totaled $850,434.90. 
The State appealed. 


A compromise settlement was negotiated in the sum of $716,500 


and the appeal was dismissed on a Mandate from the Court of Appeals. 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff sa 
MINUTES OF 3227-77 
Demands Verdict 
of or 
Ve fendant, Cause of Action Plaintiff Judgment 


David L. Johnson Property Damage $298.79 $298.79 


L-7138 
Attorney Fees: $100 Court Costs: $38.80 


County: Union 


REPORT OF TRIAL OF OTHER CASES - State Nefendant 


Demands Verdict 
of or 
Plaintiff "Cause of Action _ Plaintiff __dudament 
Faydrex, Inc. Inverse $3,000 for $2,010 
Condemnation termination 
of right to 
place sign 
on its prop- 
erty. 


L-7162 
Attorney fees: $750 Court Costs: $48.18 
County: Jackson 


REPORT OF CONDEMNATION CASES SETTLES 


State's 
State's Hiqhest Amount of 
Defendant is _ Appraisal _ Settlement _ 


Alan C. Riebel $31,050 $82,550 $95,000 


L-7197 
R-48153 


Section: Bellvue Street - Mission Street 

Highway: 12th Street - 13th Street Couplet 

County: Marion 

Approved by: Walter L. Barrie Date: May 6, 1977 


$ 200 


R. D. Allegre 
L=-7340 (R=-48840) 
Section: Sandy Blvd. at 181st. Avenue 

Highway: Northeast Portland 

County: Multnomah 

Approved by: Walter L. Barrie Date: May 6, 1977 


- 2001 - 


T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On April 22» 1977 $ 1,888,832.13 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of _ March > 19 77. 

(List of apportionments on file in Conmtisston Files, 
Salem.) 


On April 29, 19.77 $1,133,299.28 (12 percent of the 
Highway Fund) was aistributed to the cities for the 
month of March ___, 19 72 
(List of apportionments on file tn Commisston Files, 
Satem. ) 


Dated this 26th day of April =. 19 77 


DE Be 
¥. os oe , Controller 
Highway Division 


Attachments 


cc: Robert Burco 
H. S. Coulter 
John Earley 


June 13, 1977 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone meeting at 1:30 p-m. in Room 140 of the State Transportation 
Building in Salen. 


The following persons were on the telephone at the locations 
given: 


Glenn L. Jackson, Chairman, Portland 

Tom Walsh, Commissioner, Portland 

B. Gordon Coleman, Commissioner, Eugene 

F. B. Klaboe, Chief of Operations, Salem 

Harold Grover, Administrator of Motor Vehicles, Salem 
David Talbot, State Parks Superintendent, Salem 

C. W. Head, Manager, Commission Services, Salem 


Mr. Klaboe stated that this meeting was calied to consider 
an adjustment in the Motor Vehicles Division's budget and to authorize 
the Parks Superintendent to waive any established fees and charges 
for use of State park facilities. 


Mr. Grover mentioned that in May of this year it was 
discovered that due to inflation the Motor Vehicles' Field Services 
Program was in danger of overextending its limitation. As a result, 
a freeze was placed on all hiring and traveling throughou: the State. 
In order that the Division does not overspend, Mr. Grover recommended 
that $21,837 be shifted from the Administrative Services Branch to 


the Field Services Branch. The Commission accepted his recommendation. 


Mr. Talbot reported that a group in Portland through the 
4-H Extension Service, Oregon State University, working with 
Multnomah County, requested that the State waive the fee for youth 
camp facilities at Silver Falls State Park in Marion County. He 
recommended that authority be given to him to waive any established 
fees and charges for use of park facilities in cases where he has 
determined that it would be in the public interest to waive such 
fees. The Commission accepted his recommendation and adopted a 
temporary rule ("State Parks Resolution No. 39D") giving the Parks 
Superintendent the authority to waive fees with the understanding 
that guidelines be set up to judge these cases in the future. This 
action amends "State Parks Resolution No. 39". (Temporary rule 
filed with the Secretary of State on June 13, 1977 and published in 
the Administrative Rule Bulletin on July 1, 1977.) 


The meeting journed at 1:35 p.m. 


June 13, 1977 


June 21, 1977 
Salem, Oregon 


The Oregon Transportation Commission held their formal 
monthly meeting at 10 a.m. in Room 122, Transportation Building, in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of the general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Jack Sollis, Assistant Chief Counsel 

H. S. Coulter, State Highway Engineer 

Don Streun, Assistant Director for Administration 

Paul Burket, Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

David Talbot, State Parks Superintendent 

Max Klotz, Special Assistant for Intergovernmental Affairs 

George Bell, Special Assistant for Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Klotz: 


1) Minutes of the meeting of May 47, 197s 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Condemnation Resolution No. 2660" 
on file in the Commission's files, Salem.) 


Payment of annual membership dues to the American 
Public Works Association in the amount of $400 from 
May 1977 to May 1978. 


Survey on the Skipanon River Bridge Section of the 
Warrenton-Astoria Highway in Clatsop County. 
("Highway Corridor and Design Resolution No. 425" 
on file in the Commission's files, Salem.) 


Added a project to construct a left-turn refuge on 

the Warm Springs Highway at the intersection of 
Kah-Nee-Ta Road at the Warm Springs Indian Reservation 
in Jefferson County to the Six Year Improvement 
Program for Fiscal Year 1978 using State Funds. 
Estimated cost is $150,000. 


- 2004 - June 21, 1977 


Consultant construction agreement with Sverdrup & 
Parcel and Associates, Inc. for certain engineering 
work on the Columbia River Bridge (North Channel 
Sections of I-205) in Multnomah County in the amount 
of $540,000. 


Increased project authorizations on the following 
contracts: 


Contract No. 8377 with Cascade Construction 
Company, S.E. 13th Avenue-Rood Bridge Road 
(Hillsboro) in Washington County, in the 
amount of $153,740.58. (11.56% overrun) 


Contract No. 8261 with Kearney Bros. 
Construction Co., S.W. 72nd Avenue Intchge.- 
S.W. Boones Ferry Road (Kruse Way) on the 
Beaverton-Tigard, Pacific Highways and 

FAS 943 in Washington & Clackamas Counties, 
in the amount of $145,753.58. (8.9% overrun) 


Reappointments to the Parks and Recreation Advisory 
Committee as follows: 


a. Eric Allen, Jr., appointed 4-20-65, term 
expired 4-20-77, reappointed for a 4-year 
term. 


Roger Loennig, appointed 5-27-69, term 
expired 5-27-77, reappointed for a 2-year 
term. 


A. W. Sweet, appointed 5-29-73, term expired 
5-29-77, reappointed for a 4-year term. 


(See page 2012 for appointment of Norm Howard.) 


Projects under the Special Bridge Replacement Program 
and authorization to design and construct the projects 
as funds become available. 


Federal State 
Section Highway Share Share 


South Slough Cape Arago $112,500 $37,500 
Hood River & UPRR O'xing Mt. Hood 63,750 21,250 
N. Powder River Haines-Anthony 119,250 39,750 
Deschutes River Sherars Bridge 43,125 14,375 
N. Fork Coyote Cr. Territorial 10,500 3,500 
Mountain Cr. Ochoco 14,625 4,875 
S. Fork Coyote Cr. Territorial 10 ,500 3,500 
Rattlesnake Cr. John Day 10,500 3,500 
UPRR O'xing & Frontage Rd. The Dalles-Calif. 26,250 8,750 
Oak Ranch Cr. Nehalem 11,625 3,875 


(continued on next page) 
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Section 


Courtney Cr. 


Federal State 
Highway Share Share 


Halsey-Sweet Home $ 10,500 $ 3,500 


Creek (2.7 mi. west of Ukiah-Hilgard 9 ,000 3,000 
Red Br. Park) 


Palmer Cr. 
Kale Cr. 

Sager Cr. 
Marlow Cr. 


John Day River 


Ash Cr. 


Section 


Salem-Dayton 19 ,500 6,500 
Nehalem 16,125 5,582 
Nehalem 12,750 4,250 
Coos River 24,000 8,000 
Lower Col. River 38,250 12,750 
Independence 42,000 14,000 


Federal City 
City Share Funds 


2nd Street Viaduct La Grande $1,200,000 $400,000 
"A" Canal on Washington Klamath Falls 133,875 44,625 


St. 


10) 


Supplemental agreement with the Federal Highway 
Administration extending Contract No. DOT-FH-11-7950 
for a speed advisory study at Camp Adair from 

April 30, 1977, to October 31, 1977, and increased 
funds by $531 at no additional cost to the State. 


Agreement with Dames and Moore for preparation of 
a Draft Environmental Impact Statement for the 
Greeley/I-5 & Basin/Going Street projects in 
Multnomah County, in the amount of $115,230. 


Adopted resolution abandoning approximately 0.14 mile 
of old right of way in the Valley Falls-White Rock 
Section of the Fremont Highway in Lake County to the 
abutting property owner. ("Abandonment Resolution 
No. 563"on file in the Commission's files, Salem. ) 


Four requests for Federal Aid Urban System Projects 
as follows: 


a. Install a traffic signal at the intersection of 
Portland Ave. and Gloucester St. in the City of 
Gladstone, Clackamas County. Cost $50,000. 
Federal Funds $43,000. State's Share $3,500. 


Construct a new major north-south arterial 
(Fariss Rd.-Powell Blvd. (Gresham) Section, 

223rd Ave., FAU 9867), including traffic signals, 
in Multnomah County. Cost $2,500,000. Federal 
E-4 Transfer Funds $2,150,000. No cost to the 
State. 
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Widen S.W. Greenburg Rd. from S.W. Hall Boule- 
vared to S.W. Oak Street and install traffic 
signals at the intersection of S.W. Mapleleaf St. 
and $.W. Greenburg Rd., Washington County. Cost 
$494,000. Federal Funds $424,840. State's 
Share $34,580. 


Replace existing Oswego Creek Bridge on the 
Oswego Highway, install traffic signals at 
McVay Ave. and construct necessary connections 
to the existing highway in Clackamas County. 
Cost $1,753,000. Federal Funds $1,507,580. 
State's Share $245,420. 


Eight requests for the following Federal Aid Secondary 
System Projects: 


a. Reconstruct a 0.53 mile section ».f Youngs River 
Loop Road and replace the bridge across the Youngs 
River in Clatsop County. Total cost $575,000. 
Federal Funds $494,500. State's Share $40,250. 


Realign approximately 1500 feet of Dethman Ridge 
Road and construct a structure across Neal Creek 
in Hood River County. Total cost $365,000. 
Federal Funds $313,900. State's Share $25,550. 


Replace existing wooden bridge crossing the EWEB 
power canal with a concrete structure on Camp Creek 
Road in Lane County. Total cost $135,000. Federal 
Funds $116,100. State's Share $9,450. 


Replace existing steel bridge crossing the South 
Santiam River on Pleasant Valley Road in Sweet Home 
in Linn County. Total cost $490,000. Federal 
Funds $421,400. State's Share $34,300. 


Replace a pony truss bridge with a concrete structure 
crossing Bully Creek on Airport Road in Malheur 
County. Total cost $107,000. Federal Funds 

$92,020. State's Share $7,490. 


Widen and improve a 0.48 mile section of N.E. 8th 
Avenue in Milton-Freewater in Umatilla County. 
Total cost $198,000. Federal Funds $170,280. 
State's Share $13,860. 


Replace a deficient bridge across the Grande Ronde 
River on Pierce Lane with a concrete structure in 
Union County. Total cost $182,000. Federal Funds 
$156,520. State's Share $12,740. 


Construct the Imnaha River (Freezeout ) Bridge and 
realign approximately 900 feet of Imnaha River Road 
in Wallowa County. Total cost $154,000. Federal 
Funds $132,440. State's Share $10,780. 
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Confirmed the Chairman's verbal approval on June 2» 
1977, to increase the amount of an emergency request 
to the Legislature from $153,558 to $160,018 for the 
Aurora State Airport construction and land acquisition 
project in Marion County. 


Adopted a resolution accepting a Grant Offer from the 
Federal Aviation Administration for financial assistance 
in the amount of $351,225 for an Airport Development 

Aid Program project on the Aurora State Airport in 
Marion County. Total cost of the project which includes 
construction of a parallel taxiway and land acquisition 
is $390,250. Acceptance of grant offer is dependent 

on legislative approval of additional capital construc~ 
tion limitation. ("Aeronautics Miscellaneous Resolution 
No. 13" on file in the Commissioa's files, Salem.) 


Making application for the following 12 Priority Bridge 
Replacement projects under the Economic Development 
Administration Local Public Works Program at an 
estimated cost of $2,505,000. Granted authorization 

to file applications and sign project agreements. 


Priority 
No. Project Description County Est. Cost 


1 Willamette River Overflow Lane $ 350,000 
Bridge, Albany-Jct. City Hwy. 
(south of Harrisburg) 


Willamette Overflow Bridge, 320,000 
Albany-Jct. City Hwy. (north 
of Jct. City) 


Bear Creek Bridge, Coquille- 210,000 
Bandon Hwy. 


Lookingglass Creek Bridge, 80 ,000 
FAS-B613 


North Powder River Bridge, 80 ,000 
Haines-Anthony Hwy. 


N. & S. Fork Coyote Creek 220,000 
Bridges, Territorial Hwy. 


Meadow Creek Bridge & Culvert, 250,000 
Ukiah-Hilgard Hwy. 


Rattlesnake Creek Bridge, 240,000 
John Day Hwy. 


Oak Ranch Creek Bridge, Columbia 250,00° 
Nehalem Hwy. 


(continued on next page) 
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Priority 
No. Project Description County Est. Cost 


10 Dry Creek Bridge, Crooked Crook $ 200,000 
River Hwy. 


McKay Creek (Hornecker Rd. ) Washington 215,000 
Bridge, Off-Sys. 2034 


McKay Creek (Shaw Bridge), Umatilla 
FAS-B579 


90,000 


TOTAL $2,505,000 


Mr. Klotz reported that the following informational reports 
had previously been senc to the Commission: 


1) Surplus property, inventory and sales record. 


2) Consultant services for the preparation of the 
environmental statement for the Powell Blivd.- 
Phase II project. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of the Oregon Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Engineer Exhibit 
State Parks Superintendent Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 
Program Management Engineer Exhibit 
Location Engineer Exhibit 


TmAAFrOOWP 


DIRECTOR'S REPORT 


Attention was given to an agreement with the Federal Rail- 
road Administration for a State Planning Grant to inventory the 
State's rail system. Mr. Burco stated that the Federal Railroad 
Administration has approved the grant which is for a period ending 
June 30, 1978, in the amount of $186,960.00 and requires State 
match of $16,014 (7.4%). He indicated the grant agreement has been 
reviewed by Legal Counsel and is in proper form. The Commission 
approved the agreement and authorized the Director to sign Lt. in 
their behalf. 


The Commission set Tuesday, July 19, 1977, for their 
next monthly meeting. 
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Mr. Burco reported that the joint meeting between the 
Washington Highway Commission and the Oregon Transportation 
Commission which was scheduled for September of this year will be 
delayed several months due to recent legislative action establish- 
ing a Washington Department of Transportation. 


OPERATIONS 


The Commission considered adding the Newbury and Vermont 
Street Viaducts Project on the Pacific Highway West in Multnomah 
County to the Six Year Construction Program. Mr. Klaboe said the 
structure repair is needed to replace timber trestle pile caps. 
(State project; estimated cost $150,000.) Following his recommenda- 
tion, the Commission approved the project. 


Mr. Klaboe reported on the proposed bikeway between 
Mill City and Gates along the North Santiam Highway in Marion 
County. Mr. Klaboe recommended to the Commission that they at least 
temporarily deny this permit due to the fact that the City of Gates 
will not approve the bikeway between the two communities. He said 
there are several individuals present that would like to comment on 
this proposal. 


Mr. Paul Rosa, attorney from Mill City, stated that he 
has been responsibile for organizing the volunteers that have been 
working on the project; approximately 600 hours of volunteer labor 
has been expended on the bikeway and that three miles have been 
completed from Mill City to Gates. Seven miles of right of way 
remains above Gates to the Big Cliff Dam. He said approximately 
one half million dollars has been expended in public funds for 
purchase of this land. He stated that this land was purchased for 
use by the public as a bicycle path. Mr. Rosa mentioned the opposition 
to this project has come from a handful of adjacent landowners above Gates. 
The land is adjacent to Highway 22 and is not a wilderness area. He also 
indicated a concern for the safety of children in the area going 
from Mill City to Gates. The average daily traffic on Highway 22 
in the area is approximately 4,000 vehicles. Mr. Rosa said, follow- 
ing a Trails Council hearing, the Council recommended the first 
three miles for bikeway and inclusion in the State Trails System 
and they made no recommendation on the other seven miles. He asked 
the Commission to reject Mr. Klaboe's recommendation and adopt the 
recommendation of the Trails Council. 


Mr. Klaboe read a letter from the Mayor of the City of 
Gates which indicates that the City is not in favor of the footpath. 
(Copy of letter on file in the Commission's files, Salem. ) 


Mrs. Vivian Staender from Sisters, member of the Oregon 
Trails Council, stated the Council unanimously endorses the project 
since the land was bought for the purpose of a bikepath. She 
commented that the young people have been working on the trail but 
have been stopped. She said temporarily the Council would like to 
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have the first three miles from Mill City to the edge of Gates for a 
bikeway and are deferring their request for the upper part. She 
menticned the students bike from Mill City to the high school and 

to a swimming pool. The bikeway is needed for the community and it 
would link the two towns. She said it is the landowners above Gates 
that are mostly against the path. 


In response to Commissioner Walsh's inquiry as to whom had 
stoppec the young people from working on the trail, Mr. Talbot replied 
that it was the State that had stopped the work due to the controversy. 


Mr. Klaboe suggested that the Commission defer action so 
that they could research te proposal as presented by Mrs. Staender. 


Lawrence N. Brown, attorney from Salem, said that he is 
opposed to the bikepath and presented copies of letters stating his 
views. He mentioned that every property owner that he knows between 
Mill City and Gates, as well as those above Gates, are opposed to 
the path. He referred to his letter of May 4, 1977, to Henry Rancourt, 
Chairman of the Oregon Recreation Trails Advisory Councii, setting 
forth his objection as to why he felt this path was not in the 
public interest for safety. (Copies of letters on file in the 
Commission's files, Salem. ) 


Glenda Roten said that she was against the path and that 
her husband, who attended the hearing, indicated that half of the 
people that spoke at the hearing did not live in the area. Mrs. Roten 
mentioned that she circulated petitions and collected 120 signatures 
and estimated over 95% were against the proposal. 


Russell Pengelli, member of the Oregon Trails Council from 
Burns, commented that the only reason for the development of trails 
was for people. He said the pros and cons at the hearing were about 
50-50 from the audience. 


Carmen Barnhardt stated that she has lived in Niagara for 
49 years and the reason for living there was for the peace and quiet. 
She pointed out that the highway is in front of her home and in 
between is the railroad grade and they do not want to be inconvenienced 
and invaded with a bikepath. 


After considerable discussion, the Commission delayed 
action on this matter until an investigation can be made. 


Attention was given to proceed with preliminary engineering 
on the following three Federal Aid Primary projects funded with E-4 


Mt. Hood transfer funds: 
Federal Local 


Section Highway Funds Match 


Columbia Blvd.-Weidler St. Pacific East $300,300 $49,700 


Park Place-Clack. Com. College Cascade 292,500 48,500 
I-205 - Boring Road Clackamas 119,200 19,800 


June 21, 1977 - 2011 - 


Mr. Klaboe mentioned that these projects were prioritized by CRAG, 
concurred in by the Governor and approved by the Secretary of 
Transportation. The local match will be provided by the City of 
Portland on the first project; State bond funds and the City of 
Oregon City on the second project; and Clackamas County on the 
third. The Commission approved the projects as recommended by 

Mr. Klaboe. 


The Commission considered a request from the City of Salem 
to consent to the annexation of the right-of-way acquired for the 
1-305 Freeway in Sections .. 2, 32 oe 12 in Range 3 West, Township 
7 South; Section 36 in Range 3 West, Township 6 South; and Section 31 
in Range 2 West, Township 6 South, W.M., Marion County. The proposal 
has been investigated and no enclave will be formed by this annexa- 
tion. Following his favorable recommendation, the Commission 
approved the annexation and authorized the Location Engineer to 
complete the agreement on their behalf. 


Mr. Coulter introduced Mr. Russell Hutchins, Regional 
Engineer for the American Institute of Steel Construction. Mr. Hutchins 
presented to the Commission a prize bridge award for 1976 for the 
design of the John Day River (Clarno) Bridge on the Shaniko-Fossil 
Highway in Wheeler and Wasco Counties. Mr. Hutchins said the bridge 
is an example of the excellent design to meet all the physical, 
esthetic and environmental requirements. Mr. Hutchins also presented 
awards to Hensel Phelps Construction Company, the general contractor, 
and to Fought and Company, the steel fabricator and erector. 


Consideration was given to a resolution establishing 
Interstate 80 North as a Blue Star Memorial Highway. Mr. Coulter 
said 1-5, 99E and 99W were previously designated as Blue Star 
Highways. The highways designated as such memorializes the services 
of the personnel who served in the armed forces of the United States 
in World War II. The Commission adopted "Commemorative Resolution 
No. 4c", which resolution is on file in the Commission's files, Salem. 


The Commission considered the appointment of former Senator 
Norm Howard of Portland to the Parks and Recreation Advisory Committee 
replacing P. M. Stephenson. Mr. Talbot said that Mr. Stephenson 
indicated that he did not wish to be reappointed. Upon his recommenda- 
tion, the Commission appointed Mr. Howard to a l-year term beginning 
August 23, 1977. (See page 2005 for reappointments. ) 


Mr. Talbot stated that the Governor's Office was recently 
advised by the Economic Development Administration of the availability 
of grant monies intended as economic stimulus to be selectively 
applied on the basis of a State priority system. He said it was 
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decided to apply $3,375,000 of these funds to 16 construction 
projects within the State Parks System. Upon his favorable 
recommendation, the Commission approved the following proposed 
projects: 


Priority Area & County Est. Cost Facilities 


1 Wolf Cr. Tavern $ 635,000 Historic Restoration 
Josephine Co. 


Silver Falls 360 ,000 Youth Camp Rehabilitation 
Marion Co. 


Sunset Bay 200 ,000 Sewage Disposal 
Coos Co. 


Bullards Beach 75,000 Sewage Disposal 
Coos Co. 


Molalla River 250 ,000 Willamette River Park Dev. 
Clackamas Co. 


Dexter 350,000 Willamette River Park Dev. 
Lane Co. 


Shore Acres 95,000 Restroom 
Coos Co. 


Beverly Beach 150,000 Sewage Collection 
Lincoln Co. 


Honeyman 75,000 Sewage Disposal 
Lane Co. 


Fort Stevens 500 ,000 Sewage System 
Clatsop Co. 


Oceanside 150 ,000 Beach Access Facilities 
Tillamook Co. 


Manhattan Beach 175,000 Beach Access Facilities 
Tillamook Co. 


Cape Meares 45,000 Lighthouse Restoration 
Tillamook Co. 


Fogarty Creek 90,000 Rest room 
Lincoln Co. 


Oregon Coast Trail 125,000 Trail & Primitive Camps 
Several Cos. 


Tumalo 100,000 Restroom & Parking 
Deschutes Co. 


$3,375,000 
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Mr. Talbot reported that Clackamas County proposes an 
erosion control project at Barton County Park within the Clackamas 
River Scenic Waterway. He said the project would be designed and 
funded by the Corps of Engineers and would be performed by a contractor. 
Described as "Levee repair and restoration" it would consist of 
about 1100 feet of riprap along the area as marked in the aerial 
photo. (Aerial photo on file in the Commission's files, Salem.) 


Mr. John McIntyre, Clackamas County Director of Public 
Works, mentioned that the County has maintained and operated Barton 
Park on the Clackamas River. It is the County's only park on the 
scenic portion of the Clackamas River. He commented on the 1964 
and 1970 floods that damaged the dike and piling. The 1972 flood, 
he said, actually washed out the dike and the County was declared a 
disaster area by the Federal Government which made the County 
eligible for restoration funds. The County was faced with the 
same problem that the Barton Bridge being on a FAS route was 
unable to utilize those particular funds. At that time, the County 
asked the Corps to find some other funding source to restore the dike. 
Mr. McIntyre presented various colored prints of the area showing the 
beginning of the dike that was washed out, the extent of the riprap, 
remaining section of the dike that will be reinforced, washed out 
road in the parking area and the trestle bent of Barton Bridge. 
(Prints on file in the Commission's files, Salem.) He asked the 
Commission for a permit to rebuild the same dike to protect the 
park at the same location and at the same elevation. 


Mrs. Hazel Stevens of the Eagle Creek-Barton area said 
that she has worked towards the preservation of the river adjoining 


the land for the past 10-12 years. She mentioned that it was her 
belief and others that those agencies that are issuing permits 

should be ready and willing to accept the responsibility of any 
liability arising out of the issuance of those permits. Mrs. Stevens 
commented on the 1964 flood that washed out the Barton Bridge piers 
and the Corps of Engineers’ public hearing process. She also mentioned 
a Division of State Lands' study which pointed out that before the 
Division of State Lands allows the Corps of Engineers, acting on 
behalf of Clackamas County, to rebuild the Barton Park dike, the 
County should demonstrate that the proposed dike will not contribute 
to downstream erosion and/or endanger the Barton Bridge. Mrs. Stevens 
showed the Commission some Division of State Lands' maps of the area. 


The Chairman stated that the State Land Board will be 
notified that the Commission would oppose any actions that would 
change the environment of that section of the river and read the 
following statement which the Commission adopted: 


(See next page for statement.) 
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"The Transportation Commission considers that the 
Proposed bank protection work, on this site and 
of itself, would not impair substantially the 
natural beauty of the scenic waterway if its 
appearance will be softened by appropriate 
planting. 


If, however, it will result in, or accelerate, 
man~caused erosion of the river banks opposite 
and/or downstream, its construction would clearly 
constitute such a substantial impairment. 


The Commission recommends to the State Land Board 
that this determination be made before approving 
the granting of or the renewal of a permit for 
the work." 


Mrs. Stevens said that people were here today to prove to 
the Commission that they have had damage and could show that any 
type of revetment within an area such as this will cause substantial 
damage. 


Mrs. Stevens presented a letter to the Commission from 
Raymond E. Norman, General Manager of the Clackamas Water District. 
It states that the District is concerned about anything that could 
potentially effect the quality of the river water. (Letter on file 
in the Commission's files, Salem.) 


Dr. Leonard Palmer, Prof 
mentioned that the Clackamas Ri 
recreational site that is dama i i ime. He 
indicated concern that the scenic and recreational action will be 
severely impaired by this type of construction. It represents 
essentially a dam obstructing half of the flood channel arez and 
it will intensify the damage to the bridge causing excessive erosion. 


Commissioner Walsh felt that Dr. Palmer's testimony should 
be presented to the State Land Board rather than the State Trans- 
portation Commission. Dr. Palmer mentioned that he has aerial photo 
Slides and maps to document what is happening. 


(Map on file in the 
He said they were authorized last 
passengers and since June 6 they have 
Portland and Astoria. He mentioned 


regulatory authority to the Aeronautics Division. 
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PUBLIC COMMENTS 


A delegation of approximately 30 from Mt. Angel, 
Silverton and Woodburn appeared before the Commission concerning 
the I-5 to Mt. Angel Section of the Hillsboro-Silverton Highway 
in Marion County. 


Senator Tony Meeker stated that he wishes to bring to the 
Commission's attention a problem that has been in existence for a 
long time. He said he has been working with Mr. Klaboe in working 
up a proposed solution to some of these problems. Some of the 
delegation will be presenting statistical background and data. 


ivo Bauman, Chairman of the Mt. Angel Chamber of Commerce 
Highway Committee, mentioned the section of Highway 214 which they 
are primarily concerned starts from Mt. Angel and meanders 6.02 miles 
to 99E in Woodburn. In this section there are a series of accident 
and death traps. He said this highway is the lifeline to these 
communities and is the principal access road to Silver Falls State 
Park. This section of the highway is asphalt and only 20 feet wide 
with badly eroded shoulders in spots. Mr. Bauman mentioned Redman 
Industries, manufacturers of mobile homes in Silverton, truck 80 
mobile homes a month over this highway and shortly the Skyline 
Corporation will be shipping in 100 or more mobile homes a month. 
Many of these homes are 14 feet in width. He called attention to 
a dangerous area approximately one mile north of Mt. Angel where 
Dominic Road crosses Highway 214, there have been two serious 
accidents at this location within the past 90 days. He also 
mentioned a dangerous condition 200 yards north of Dominic Road 
(Bochsler Hill) where two were killed in recent years. He 
mentioned that the Conestoga Manufacturing Plant building has been 
hit by vehicles numerous times. 


Mr. Bauman felt that the Pudding River Bridge is probably 
the most dangerous portion of the highway. He said the sale of 
bonds at this time might be the best way to counter inflation and 
finance urgent highway needs. He read a letter which was recently 
presented to the Ways & Means Committee concerning additional 
highway revenues. (Copy on file in the Commission's files, Salem. ) 


Mr. Donald Lowe, Chairman of the Chamber of Commerce 
Transportation Committee of the City of Silverton, read a letter 
from the S & M Truck Line, Silverton, supporting Silverton and 
Mt. Angel's efforts to seek improvements for Highway 214. 


Mrs. Berning of Mt. Angel called attention to the dangerous 
areas previously mentioned. She suggested the posting of warning 
signs to alert the people of the dangerous intersections and curves. 


Mr. Don Murtha, Editor of the Woodburn Independent Newspaper, 
was present representing the Chamber of Commerce. He said that 
John Fregonese, Planning Director, City of Woodburn, has done 
considerable work on the affects of Highway 214 as it comes into 
Woodburn. 
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Mr. Klaboe agreed that this highway is narrow and crooked 
and he is aware of the accidents. He said as a result of two 
meetings with some of the people here, a very close look was taken 
at the whole accident picture of that particular portion of the 
highway. He recalled that approximately four years ago a law was 
passed which says a person doesn't have to report an accident unless 
there is $200 damage to his car or someone is injured and as a result 
of this, the State is missing a lot of accidents in their statistics. 
Mr. Klaboe mentioned that Mr. Bauman and others have provided the 
State with a lot of statistics of the accidents that have been added 
to the Department's accident statistics. He mentioned that the 
Conestoga Corner will definitely qualify as a safety project under 
Title II Safety Funds. He stated they were beginning to work on this 
project but he was informed yesterday that a new house is being built 
right at that location but they will continue to look into the matter 
to try and improve that corner. 


In reply to the Chairman's inquiry, Mr. Klaboe said improve- 
ments on this highway would be classified as reconstruction of the 
existing highway. It is not on the present Six Year Program. Later 
in the year, hearings will be held throughout the State to update the 
program. 


Leonard Oswald of Mt. Angel pointed out in the 6.2 miles 
there is less than one mile that would be considered safe to pass 
another vehicle. 


The Chairman commented if this highway had not been on 
the $150 million bond program, it probably would have been high on 
the Six Year Program. The Legislature is now working on this 
problem of financing. The final answer will most likely be a 
referral of some rather sizeable increases in terms of license 
fees and gasoline tax of the voters. He stated there are hundreds 
of miles of highways in the State that are in the same condition. 
Chairman Jackson informed the delegation the Department will do its 
best to reclassify their program in order to bring it in with proper 
perspective in terms of Statewide priorities. 


The Chairman adjourned the meeting at 11:55 a.m. 
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reaee eet A 


MINUTES OF &=¢% -21-77 
REPORT OF CONFIRMATION OF ACTION TAKEN 
UNDER DELEGATED AUTHORITY 


Ne prinect’ HE SRD AVE., N. LOCUST, N. KNOTT, N. JUNIPER STS. _( CANBY) 
Type ol Work Grade & Pave_ ony ona (6A Peet 196.2 — 0$-0301 82 


County Clackamas —_ Highway City Streets _—____ Sa See, ees 


No, of Bidders .—- Low Bidder 


Low Bid S. sooo — hangs 


Engineer's Recommendation PROJECT WITHDRAWN 


No. . é cow PIOIECt —. FAT ELK CREEK-PULASKI _CREEK_ les 
Contract No. 8511 
Type of Work ..—— GRADE, PAVE & 6) OSE > ee Proj. No. 2 BRE- F-50(1) — 


—— ED 


County ——— _ COus . “s oe eee HiIQhway —— COQuI .LE-BANDON — 


No. of Bidders Low Bidder —— _Donald_W ._Ibompson pea ak North Bend — 


Low Bid S—— 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA. 


ir iS project — UMPQUA __ RIVER -(SCOTTSBURG) BRIDGE 
Contract No. 8512 


Viet al Werk... Aan —+—~ Vee ee ae 


County Douglas igi qr 


No.of Bidders_____ 5 Low Bidder_Inters tate Coatings_Inc.,; Seattle, WA 
Low Bid S —~ 129, 730. OG 


Enaineet § Recommendation 


Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


nC. ee ot: le oo Ee 


- 2018 - 


YEE BY ek 


MINUTES OF . 6-21-77 


Nn 4 Pajet ERENCHGLEN HWY .- DIAMOND nang, SATO 


Contract No 


Type of Work Qiling Ee: ee eee ee Proj. No. RS- B472(1).— 
eee, | rT” FAS B472 (Old Diamond Hwy.) 


No. of Bidders 4 Low Bidder a Lis Coats, Bend = 


Low BidS 254 3040 ‘ QO 


Engineer's ecommendation Award to low bidder as soon as approval is : 


received from Harney County and deposit of $20,200.00 is received 
from County 


No. 9 ___— Project LAKE _ABERT_ROCK PRODUCTION 
Contract No. 8514 


Type of Work Rock Production. __F.A. Proj. No. - ~ Sear 


ee ee S|) | —  Highway_Lakewiew=Burns 


Ss waders 2. Low Gidter __ ASPhalt Paving Co., Klamath _Falls___— 


tow Bid $292050.00 


Engineer's Recommendations Award to low bidder 


No.6 _ Proyect WILLAMETTE RIVER (SPRINGFIELD) BRIDGE 


Contract No. 


Type of Work — Painting 22 Proj fd. <a oenor 


County __-L- ane. a ee ONY McKenz {one 


No. of Bidders__4 Low Bidder___Interstate Coatings Inc., Seattle, WA 


Low Bid S 182,021. OO 


Enaineer’s Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE a” Celt 


gent ____4 
MINLITES OF _ 6-21-77 


tvs ; Pian OREGON COAST HWY. AT N.E. 20TH ST. (NEWPORT) 
Contract No. 8516 


ioe of Wut Traffic Signal Instai lation _.F.A. Proj. No. State__ 


County —— Linco] i. Laem oee in winiaatiiatiarine MIG WAY: _Oregon Coast a 8 Re 
No. of Gitiders a. . Low Bidder. Hamilton Electric IDG Eugene . 


low Bid S 16, 200 * 20 canine 


Enqineer’s Recommendation Award to low bidder as soon as approval 15 
received from the City of Newport and deposit of $42,200.00 is 
received from City. 


i ae ae Project - SCIO (CN. BEECH ee ee a ees 
Contract No. 8517 
iicigk Winch ig_ MACRO: Te nc icteric A Proj. No. OS =2201(.1)__ 


County —..— _Linn i, ee - asain RIT picinae C j ty Stree a 


rey eek ee | Low Biddis  OCRe Bros. Inc.,°*Lebanon 


‘i “~y ae 
Low Bid ¢_ 82.47 Q. 26 igi 


Enqincer’s Recommendations, Award to low bidder as soon as approval is 
received from City of Scio and deposit of $24,000.00 is received 
from City. 


No.9. Project _SODOM DITCH BRIDGE __ ma 
Contract No. 8518 


Type of Work..__Grade, Pave & Structure ________F.A. Proj. No OS-2200(1) _ 


Couey _ INR ___Hiqhway...__Linn-Wes t_County Road ___ 


No: of Bidders _ 8 towBidder_ Holst Construction Company, Oakridge _ 


Low Bid S _155 » 159 : 


Enaincer’s Recommendations Award to low bidder as soon as approval is 
received from Linn County and deposit of $38,800.00 is received 
from County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


os ae =~ Cat at A 


- 2020 - 


EXHIBIT ae 
MINUTES OF 9222077 


ee |! iabert S. BANFIELD INTERCHANGE 
Contract No. 8519 
Type of Work Grade, Pave & Structu res FLA. Proj. No j-205-/7 (40) 311 


County x. Sel t6omab—.__$______.- Highway_-E+ Portland Freeway ____ 
fe aeeages ls Real Biider__Hensel Phelps Con struction Co., Greeley, CO 


Low Bid $63462,494.00 


Engineer's Recommendation Award to low bidder as soon as approval is 
received from FHWA. 


No. mas ee ___. Project — Lf 3 : MAR INE _DR 1 ee Be bk Fee ee ee 
Contract No. 8520 
Type of Work __ Grade & Pave - _F.A, Proj. No 1-205-7(41)314 


county _______Mu] tnomah_____ Highway E._Portland_Freeway—————— 
vo. of Bidders 6. tow Biduer Cascade Const, Companys Inc... Portland — 


Low Bid 56 143 ] Gu 70 ae 


Engineer's Recommendation Award to low bidder as soon as approval is 
received from FHWA. 


No. 12. Project “MILTON DITCH-WALLA_WALLA_RIVER_(MILTON-FREEWATER)_ 
Contract No. %521 
Type of Work __._ Grade, cs Pa Ve_ & Structures canoes ietiees F.A. Proj. No. - RS-30-116( i 


County ____ Umatilla __ Highway — _FA 


No. of Bidders ‘oe Low Bidder: __Ros 5. Bros. Constr. Inc i Salem __ see OPE aes Sa 


Low Bid S 239 408.00 ve 


Enaineet’s Recommendations Award to low bidder as soon as approval 1s 


received from Umatilla County and deposit of $19,400.00 is received 
from County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate __.5-a- 1]. 


- 2021 - 


EXHIBIT A 


Xl —— —: = 


MINUTES OF So2*+F7 


byvitd 


BA: ce Prowet FIFTEENMILE CREEK BRIDGE 
Contract No. 8522 
Type of Work Grade, _Pave & Structure ek accemsan FAN: Prop. NO: RS-117(.3)_— 


ne RE ee PGW EAS 30 ai ee EL 


iM af Gates. 2. tow Bidder._Weaver Construction Co., Union 
Low Bid S_ 117,459.00 anaes 


Engineer's Recommendation: Award to low bidder as soon as approval is’ 
received from Wasco County and deposit of $9,900 is received 
from County. 


No. ae ee _SW BASEL INE ST roe. ATW bes MA I] NST + ( HILLSBORO 2 iiticainsieicl 
Contract No. 8523 


Type of Work __ Grade, Pave & Signals 8 a ete. Se I22 
County ____--Washington___ Highway — Tualatin Valley —.—.- 
No. of Bidders ___ 9 Low Bidder Olson Electric Co., Inc., Vancouver, WA_ 


Low Bid 526,641. OO 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA. 


No 15 project MARY S. YOUNG PARK-BOLTON SCHOOL BIKEWAY 
Contract No. 8524 


ON re ree! ee ae A es 


Type of Work___Grade_& Pave 


County __ Clackamas Highway__ Oswego __ 


Me. el Bidifersia__.2 ___ Low Bidder _ochrader. Constr. Co., Inc., Portland 
Low Bid S sre. 5. QQ. ____. Engineer's Est. $ 57,016.00. __. % Above Eng. Est. -- ar as re ae 


Engineer's Recommendations Award to the low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__»-A-1T 


- 2022 - 


EY4IBIT A 
heed TA, {ee 


had 


MINUTES OF 6221-77 


ie ae Pediat PACIFIC HIGHWAY EAST AT CHEMAWA ROAD 
Contract No. 8525 


Type of Work Tra ffic ‘Si gna | Insta lla tion peiwcscens Ochs PO OG HHS-26( 2 Te 
County... -. Mari 1s NS Sgn se nee oy Highway_____ Pacifi ae eS Baa 
No. of Bidders Z: 


- Low Bidder___Hamilton Electric _Inc., Eugene 
Low Bid S_ 24 3900 : 36 salagiaaete 


Enaineer’s Recommendation 


\ward to low bidder as soon as approval is 
received from FHWA. 


On May 2, 1977, I accepted the State Highway 
Engineer's recommendations for award of the projects on 
which bids were received April 28, 1977, and authorized 
him to sign the contracts when conditions for the awards 


have been met. 
Dated this / day of June, 1977 


Chairman 
ation Commission 


Oregon Trfnspor 


{ 
7 


EXHIBIT——___4— 
MINUTES OF £:2!°77 
REPORT OF CONFIRMATION OF ACTION TAKEN 


No tem Bs. Caner Intchge.-Encina Intchge. 
SAR Contract No. 8527 


FLA. Proj. No. IR-80N-7(51)305 


Type of Work 6.68 Mi les Paving 


County Meee is Maes Old 0 regon Trail .-.___ 


No. of Bidders 4 ____ Low Bidder Babler Bros., Inc. > Port and Soindididi 


Low Bid S 971,042.5 - Sees 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


vo. 2 Project _OFegon City-New Era (MP 13.87 to MP 14.11) 


Type of Work 0.25 Mile Rock Screen Slope Prot._- A. Proj. No. - Fo28i2) 


_ Pacific East 


County as Ci ackamas _ Highway ———- 


No. of Bidders — Lee fa eee 
Rod: 


Engineer's Recommendations: Recommendations to follow. 


isk. proeet Gada City ("E". 2nd £1" Ste.) 
Contract No. 8529 


Type of Work oe Oe Mil e Pavi ng— aie ae F.A. Proj. No, _Y &G 
County Columbia — bate ESS 5 Ce eet 


No: of Bidders 5 Low Bidder Cascade Construction Co., Portland 


Low bid $23,968.50 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from City of Columbia City and the 
sum of $2,620.00 is deposited by City. 


APPROVED BY CHAIKMAN 
GLENN L. JACKSON 
pate. _o-9/-7J*)] 


- 2024 - 


A 


MINUTES OF 6221-77 


Pe ed 4 Projnet Austin Rock Production 
Contract No. 8530 


Type of Work _ Rock Production _ nein FA, Proj, No, tii 


| 


Low Bids__89,100.00 


Engineer's Recommendation: Award to low bidder. 


No.9 ___ Project__Odel1_Lake Rock Productio ers 
Contract No. 8531 
Type of Work __Rock Production = —F.A. Proj. No. _ State __ 


County____ Kl amath Highway ___ Wi 1] amette 5 tintin RTE ee 
Young & Morgan Timber Co. and 
No. of Bidders___6 Low Bidder__ Sierra Cascade Equip., Inc., feng 


Low Bid $114,800.00 


Engineer's Recommendations: Award to low bidder. 


RS Project___Elmira-Veneta Bikeway ss 
Contract No. 8532 


Type of Work__1.62 Miles Grade & Pave _F.A. Proj. No,__9tate _ 


County Lane Lo thatthe aie Highway___ Territori ae eae is 


No. of Bidders 4 . Low Bidder__R.C. Parsons & S on_Constr., Fugene 
Low Bid $_47,629,.70 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


aa ee Dol it Sr 


- 2025 - 


EXHIBIT A 


INUTES OF 8222077 


TERRIERS « Project Burns Jct.-Crooked Creek 
Contract No. 8533 


Type of Work —— me re A Miles_ Grade_& Pave. _ ee lix FA: Prod. NO. wc. F-87(1)_ 


Malheur __ Highway LON. 


County —— 


No, of Bidders ey SAE Low Bidder_wv»_C. Compton Co., McMi pri) Be os ciate 


Low Bid S 997 ,623.20_ neciinstemi 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


me foe verton Rd. O'xing-"D" St. U'xing 
Contract No. 8534 
_F.A. Proj. No. — 1 -5-5(68)256 


Type of Work 1.40 Miles G-P-Dr. -Sign 


County _ Marion = Highwey ____Pacitic. aes ee 


No. of = ere Low Bidder _ Salem Sand _& Gravel . Salem = 


Low Bid 5 1,440, 208.00 _ 
Engineer's Recommendations: Award to low bidder as soon as approved by FHWA 


and the City of Salem and the sum of $204,500.00 
is deposited by the City. 


No. Project _B 


Type of Work __ Grade , Pave & Facilities ie = Ra ere. NGS State 


County Marion Highway —==____—_ 


No. of Bidders 5 Low Bidder___RDM Constructors, Salem — 
Low pid 209s707.00 


Engineer's Recommendations Award to low bidder. 


‘APPROVED BY CHAIRMA, 
GLENN L. JACKSON 


pate 3 -3/-]7] 


- 2026 - 


hea one 
"IES OF 6-21-77 


No,—_10 _ Projet Columbia Blvd. Intchge._(Qwens-1]1linois Reloc) 

Type of Work Grade, Pave & Plant Facilities F.a. Proj. No. 1-205-7(42)313 
Oe a a Sa eT’, enn 
No. of Bidders __E«~ Low Bidder. 


RE TE nk octets enenemtnne 


Engineer's Recommendation: Recommendation will follow. 


yf Project_oF Stark/Washington Intchge, (Stark St. U'xing) 
Contract No. 8537 

Type of Work _0,09 Mile Grade, Pave & Structure F.A. Proj. No. 1=-205-7(43)309 

County Se ae Highway ERBE BOGS TOT cicennttesemieniinns 


No. of Bidders__ 8 _ Low Bidder __ Roy F. Ladd, Inc., Redding,—CA —___ 


Low Bid $ 966,972.00 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


a. an Project __9.E. Market Street U ‘xing a 


Contract No. 8538. ee 
Type of Work__0.44 Mile Grade, Pave & Structure F.A. Proj. No._—_I=205=7(44)309 


Seats... PLEO Highway hast Portland 
No. of Bidders 9 Low Bidder oe ee ee ee a 
Low Bid $ 662,537.00 


Engineer's Recommendations, AWard to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMA, 
GLENN L. JACKSON 


pate_9-—/—7] 


- 2027 - 


A 


d1 aunts 


ri=S OF 6-21-77 


ES | Prooct NE. 68th Ave.-N.E. 81st Ave. (Portland) 
Contract No. 8539 


Type of Work 0.61 Mile Grade, Pave & Signals FA. Proj. No. M-9858(3) 
County Multnomah _ —_ Highway___FAU 9858 (N.E. Halsey St.) 
No. of Bidders __9__ Low Bidder_Cascade Construction Company,—Portland _ . 
Low Bid S_459 500.00 

Engineer's Recommendation: Award to low bidder as soon as approval is 


received from FHWA and the City of Portland 
and the sum of $40,300 is deposited by City. 


No. EPPES Se Project _—£. Portland State Pol ice Hdgtrs. (Barl OW_ Schoo | oe 


Tyre of Work _Grade, Pave & Buildings sy Pra No St: Been 


County Multnomah _ : ___ Highway____East Portland 
No: oP Bigdert = tows Bidders | 
Low Bid S 


Engineer's Recommendations: Reconmendations to follow 


No,__15 Project__Palmquist Road-Kelso Road = set 
Contract No. 8541 


Type of Work__F lashing Beacon Installation ea. pio. No HHS-24(]) 


County Mul tnomah & Cl ackamas Highway Mt. _Ho od _ 


No. of Bidders__ 4 - Low Bidder_Hamilton Electric Inc., Eugene = 
Low Bid$ 359,991.65 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_ 9 -B/-77 


- 2028 - 


No, 16 Prooer. Little Nestucca & Nestucca River Bridges 
Contract No. 8542 


Type of Work Painting __ I rE Be a ee ie SOP Ras Le eae 
County ______ Tillamook Ss Highway Little Nestucca & Oregon Coast 


No. of Bidders____@ ___ Low Bidder__A-1 Sandblasting & Steam Cleaning, Portland 


Low Bid S ‘22 2,784 a | a 


Engineer's Recommendation: Award to low bidder. 


No... /.. Project. Stanfield ($.W. Baybara St.) ss. 
Contract No. 8543 


Type of Work 0.16 Mile Grade & Pave Fn Proj. No. State 


County eu Seay} ] |: renee ae City _Street = 


No. of Bidders.___2 ~~ Low Bidder L._ W. Vail Co. ipecanl aa > Pasco eee 
Low Bid g_l7,514.50 


Engineer’s Recommendations Award to low bidder. 


No.8 _project__Youngs Bay Bridge __ 
Contract No. 8544 
a Oe a Se ee 


CountynuucaedaheON ey Warrenton-As toria: 


No. of Bidders___9____ LowBidder__General Construction Co., Portland __ 


Low Bid S 80,944.00 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__9-3/-77 


A 


OF 6-21-77 


ae |) Proyoct... S« Umpqua River (Gazley) Bridge 
Contract No. 8545 
Type of Work —- Structure__ Ep aaePRee Ree SCONE ent Sw MMEaeTSe ore were) 8 | No. 0S-1000(1) 
County Ras, aa tiighway..-_aezley Road 
No. of Bidders ____ + Nand _. Low Bidder Barnhardt & Pl att Inc 3 Salem__ renee: 


Low Bid 5_208,/60. a. 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from Douglas County and the sum of 
$64,600.00 is deposited by County. 


On May 31, 1977, I accepted the State Highway 
Engineer's recommendations for award of the projects on 
which bids were received May 26, 1977, and authorized 
him to sign the contracts when the conditions for the 
awards have been met. 


Dated this as day of June, 1977 


Glenn L. Chairman 
Oregon T gortation Commission 


A 


MINUTES OF 6-21-77 
SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


19373 Morris, Wayne & Anna; Peyron, Wayne $ 7,000.00 
40512 Wells, Lester S. & Viola M. 3,200.00 


40532 Krouse, Francis A. & Sandra J. 7-030.00 
48575 Guaranty Acceptance Corporation 22,500.00 
49398 Werlein, Patricia J. & Edward H. 31,000.00 
49494 Betts, Robert J. & Lois B. 300.00 


49725 Weyerhaeuser Company 450.00 
9-327.89E Curry County 50.00 


—— 


17-17.32 Keiby, Rodney R. 75.00 
39-47.03 Lewis, Harold 100.00 


50-1.40 Ca'anaugh, Patrick H. 145.00 
160-15.00 Lefever, Lou W. 200.00 
162-12.00 Knights of Columbus 200.00 


162-14.62 Knights of Columbus 200.00 
162-21.06 True Value Hardware 470.00 


212-2.85 Porta Via Motel 950.00 
341-0.13S Owen Ranches 150.00 
360-24.34 Erickson Supermarket (sign) 1,270.00 


Logsdon, Glenn J. (site) 90.00 
18 Transactions $ 75,380.00 


(2) Agreement with Multnomah County relative to the construction 
of a temporary Rocky Butte Jail access road, the relocation 
of the exercise yard, and the protection for Rocky Butte Jail 
for construction hazards associated with the Jail Relocation 
Project. File 46993. 


Agreement with the City of Albany for installation of railroad 
crossing protection at the Second Street crossing of the Southern 
Pacific Transportation Company tracks. The project is eligible for 
90 percent Federal Aid funding under Section 203 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work is 
$45,000. Matching monies will be 7-1/2 percent State Grade 
Crossing Protection ($3,375) and 2-1/2 percent City funds ($1,125), 
with no expense to the Highway Division. (Linn County) 


Agreement with the City of Lebanon for installation of railroad 
crossing protection at the W. Rose Street crossing of the 

Southern Pacific Transportation Company tracks. The project 

is eligible for 90 percent Federal Aid funding under Section 203 

of Title II, Highway Safety Act of 1973. Total estimated cost of the 
work is $45,000. Matching monies will be 7-1/2 percent State Grade 
Crossing Protection Fund ($3,375) and 2-1/2 percent City funds ($1,125), 
with no expense to the Highway Division. (Linn County) 


APPROVED BY CHAIiMAN 
GLENN L. JACKSON 


pate. _9-/Q-7) 


- 2031 - 


_ 


CE 6-21-77 


Agreement with the City of Lebanon for installation of railroad 
crossing protection at the Oak Street crossing of the Southern 
Pacific Transportation Company tracks. The project is eligible 
for 90% Federal Aid funding under Section 203 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work 

is $45,000. Matching monies will be 7-1/2% State Grade Crossing 
Protection Fund ($3,375) and 2-1/2% City funds ($1,125), with 

no expense to the Highway Division. (Linn County) 


Agreement with the City of Salem for installation of railroad 
crossing protection at the Pine Street N.E. crossing of the 
Burlington Northern Railway tracks. The project is eligible 

for 90% Federal Aid funding under Section 203 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work 

is $60,000. Matching monies will be 7-1/2% State Grade Crossing 
Protection Fund ($4,500) and 2-1/2% City funds ($1,500), with 

no expense to the Highway Division. (Marion County) 


Agreement with the City of Salem concerning improvement of 

the storm drainage system adjacent to the Salem Bypass (I-5). 

The project will help solve some of the City's drainage problems 

in the area and, because of this, they have agreed to contribute 
$240,000 toward the cost of the project. A portion of this money 
would be used by the City to acquire all necessary right-of-way 

and the remainder would be applied to construction. (Marion County) 


Agreement with Marion County for installation of railroad 

crossing protection at the Howell Prairie Road crossing of the 
Southern Pacific Transportation Company tracks. The project is 
eligible for 90% Federal Aid funding under Section 203 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work is 
$40,000. Matching monies will be 7-1/2% State Grade Crossing 
Protection Fund ($3,000) and 2-1/2% County funds ($1,000), with 

no expense to the Highway Division. 


Agreement with Marion County for installation of railroad 

crossing protection at the Waconda Road (Brooks) crossing of 

the Southern Pacific Transportation Company tracks. The project 

is eligible for 90% Federal Aid funding under Section 203 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work is 
$40,000. Matching monies will be 7-1/2% State Grade Crossing 
Protection Fund ($3,000) and 2-1/2% County funds ($1,000), with 

no expense to the Highway Division. 


Agreement with Marion County for the installation of traffic signals 
on Pacific Highway East at Chemawa/Hazelgreen Road. The State will 
install the signals utilizing Federal Aid funds, and maintain the 
equipment upon completion. The County will pay all costs of 
electrical energy consumed by operation of the signals. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__5-/Q- 


- 2032 - 


A 


6-21-77 


Agreement with Multnomah County for installation of railroad 
crossing protection at the N.E. 158th Avenue crossing of the 
Union Pacific Railroad tracks. The project is eligible for 

90% Federal Aid funding under Section 203 of Title II, Highway 
Safety Act of 1973. Total estimated cost of the work is $70,000. 
Matching monies will be 7-1/2% State Grade Crossing Protection 
Fund ($5,250) and 2-1/2% County funds ($1,750); with no expense 
to the Highway Division. 


Agreement with Washington County for installation of railroad 
protection at S.W. 185th Avenue crossing of the Burlington 
Northern Railway tracks. The project is eligible for 90% Federal 
Aid funding under Section 203 of Title Ii, Highway Safety Act of 
1973. Total estimated cost for the work is $45,000. Matching 
monies will be 7-1/2% State Grade Crossing Protection Fund 
($3,375) and 9-1/2% County funds ($1,125), with no expense to 

the Highway Division. 


Agreement with Washington County for installation of railroad 
protection at S.E. Tiedeman Avenue crossing of the Southern 

Pacific Transportation Company and the Oregon Electric Railroad 
Company tracks. The project is eligible for 90% Federal Aid funding 
under Section 203 of Title II, Highway Safety Act of 1973. Total 
estimated cost for the work is $60,000. Matching monies will be 
J-1/2% State Grade Crossing Protection Fund ($4,500) and 2-1/2% 
County funds ($1,500), with no expense to the Highway Division. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and the ten items listed on the previous 
pages, and report this action for your official records. 


| LULI7 > Dated this } , = day of Vcore , 1977. 
a oe Gr Ae 


ow W ad 


APPRO VED eeapion Commission 


TQ 


STATE HIGHWAY ENGINEER 


Date. 4 1 Lf — - 


pease yer 
i a oe A 


MINUTES OF 6°21-77 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


46997 Dahl, Myron D. & Donna L. $ 6,000.00 
48360 Erickson, Raymond 36,450.00 
48361 Erickson, Pearl 11,700.00 
49144 Reagan, Anthony G. 3,900.00 
20-94.17 Honald, Inc. 2,325.00 
20-94.17 Plato, Lytton 

49-26.13 Peila, John 

150-0.89 Dayton Cattle Compan 

150-2 .36 Margarets Flower Sho 

150-14.98 Blue Water Drillin 

160-4. 38E Youree, Mary L. 

160-13.02 Publishers Paper Compan 

162-0.63 Pooles, Inc. 

162-7.95 

162-21.49 

162-21.96 P. J.'s Market , 
162-22.42 Riverview Inn 2,500.00 
162-22.73 P. J.'s Market 965.00 
162-33.38 Blue Lake Resort 775.00 
210-2.79 L. & M. Welding, Inc. 1,085.00 


234-18.85E City Center Motel 350.00 


21 Transactions $ 71,440.00 


(2) Grant of a 35' access for residential and agriculture use 
at Station 1104+06.2 on the Lostine Section of the Wallowa 
Lake Highway in Wallowa County to Frank W. Olsen. File 18911. 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transporta- 
tion Commission. Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed above and 
report this action for your official records. 


GY, a Dated this (7 day of May, 1977. 
_ tht pve 


yyeaurs os A 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records: 


On May 2, 1977, approved an agreement with 
GMA Research Corporation to conduct a state 
wide survey to assess the attitudes toward the 
Department of Transportation services and 
determine perceptions of local transportation 
needs. Amount is not to exceed $12,210. 
Agreement effective April 20, 1977. I also 
authorize Director to sign agreement. 


Dated this \ ( day of May, 1977. 


Glenn L. Chairman 
Oregon T Sportation Commission 
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TO: Oregon Transportation Commission vt ane 
MINUTES OF 6221-77 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48765 Oregon Baptist Retirement Home, Inc. _$ 200.00 
49201 Brown, Charles R. 14,850.00 
49347 Travers, Frances 16,000.00 
49348 Aust, Gary M. & Carol D. 20,000.00 
49514 U.S. Department of Agriculture, 
Forest Service 

49722 Roseburg Lumber Compan 
47-53.99N Hanneman, Paul; Edner, Mildred 
47-53.99N Duyck, Emil 
140-45.10 Nordic Motel 
281-2.20E _Honald, Inc. 

10 Transactions 55,545.00 


Interim agreement with the Public Utility Commissioner for 
the reimbursement of weighmasters expense incurred at the 
Farewell Bend Port of Entry, Malheur County. 


Agreement with the Bureau of Land Management to conduct 
asphalt testing for Bureau of Land Management roads in 
Oregon over the next six months. The estimated cost of 
the work is $20,000.00 and the Highway Division will be 


reimbursed for all expenses incurred in testing the 
asphalt for the Bureau of Land Management. 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, | approve 
all actions listed above and report this action for your official 
records. 


Dated chia ae 74 day of (Mae » 1977 


Approved. 


J 
A id 


a are 
Kast. State Hwy. Eng 


PPROVED 
<> Ch. Za— 


STATE HIGHWAY ENGINEER 


Date_S=- 20-77 


AINULITES OF 6-21-77 
SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49225 Burns Union High School, Dist. #2 $ 635.00 


43-0.72 Oppligers, Inc. 150.00 
49-16.87 Schroder, Hollie 50.00 
49-16.87 175.00 
49-52.20 Atwell, T.H. 200.00 


EEE EEE =a =aenEP=EEal 


49-52.16 Chem Waste, Inc. 50.00 


FFD oe etn ee 


49-52.20 Chem Waste, Inc. 50.00 


49-52-20 Chem Waste, 2mCe 0 
50-1.40 Riker, Joseph T. 75.00 


189-1.06 Farmers Insurance Group 195.00 


20771 -U0 te 8 eee 


193-4.88 Oppligers, Inc. 


pplig 150.00 


9 Transactions 1,730.00 


Traffic Signal Agreement with Multnomah County for the installa- 
tion of flashing beacons at four intersections within the Palmquist 
Road-Kelso Road Section of the Mt. Hood Highway. The State will 
install the beacons utilizing federal aid safety funds and maintain 
the equipment upon completion. The County will pay all costs of 
electrical energy consumed for operation. 


Agreement with Washington County for installation of railroad 
crossing protection at the Maple Street crossing of the Southern 
Pacific Transportation Company tracks. The project is eligible 
for 90% federal aid funding under Section 203 of Title it, 
Highway Safety Act of 1973. Total estimated cost of the work 

is $40,000. Matching monies will be 74% State Grade Crossing 
Protection Fund ($3,000) and 2% County funds ($1,000), with no 
expense to the Highway Division. 


Supplemental agreement with the City of Corvallis amending a 
previous agreement dated November 24, 1976, concerning land 
acquisition along the Willamette River Greenway in Benton County. 
This supplemental agreement changes the estimated value from 
$112,750 to $113,268.69 and changes the State's reimbursement 
from $28,187.00 to $28,317.17. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your 
officials records. 


APPROVED Dated this day 9 


y STATE HIGHWAY ENGINEER 
enn L. Jackson, 


Date we 2e-— 7) - 2037 - Oregon Transporta€ion 


A 


LITES OF 6-21-77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the following agreements and report this action for your official 
records: 


On May 24, 1977, approved an agreement with 
Owens-Illinois, Inc., relating to the relocation 
of their facilities in conjunction with the 
construction of I-205 and authorized the State 
Highway Engineer to sign the agreement for and 
on behalf of the Transportation Commission. 
(Misc. C & A 6082) 

On May 26, 1977, approved an agreement with 

the Washington State Patrol and the State Board 
of Higher Education on behalf of the Oregon 
Educational and Public Broadcasting Service 

for a 20-year lease on three sites in the State 
of Washington to provide microwave capabilities 
into Eastern Oregon. 


Dated this 


Glenn L. 
Oregon Transpo tion Commission 


REPORT OF CONFIRMATION OF ACTION TAKEN 


UNDER DELEGATED AUTHORITY 


Ne ! Prower COlUMDia River Br. (N. Channel Substr.) & 
Contract No. 8526 
Fyne ab Wen Grade & Structure... A. Prop. No. 1-205-7(38)315 
Multnomah Co., Oregon 


county Clark .Co.,—Washington,.._ HighwayEast Portland Freeway 
Willamette-Western Corp., Alaska Constr., 


bin et Redtate _ Low Buiger__General Construction Company, Portland 


Low Bid S— 30,297 ors | ,00-. 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from State of Washington and FHW 


On May 24, 1977, I accepted the State Highway Engineer's 
recommendation for the award of the project on which bids were 
received May 19, 1977, and authorized him to sign the contract 
when conditions for the award have been met. 


LHC... 


and 


i he Ey me: 
MINUTES OF 8222-77 


; 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


44495 Alexander Manufacturing, Inc. $ 

48706 Yoder, Max G. & Iris 450.00 
102-85.90 Miller Paint Compan 690.00 
140-13.9 Miller Paint Compan 

160-3.58 Miller Paint Compan 

160-8. 38 Miller Paint Compan 

171-7.06 Miller Paint Compan 


7 Transactions $ 4,030.00 


(2) Grant of Access for Alfred and Delores Miller to widen their 
access being moved to Station 565+30 to 50 feet, on the Canby- 
Aurora Section of the Pacific Highway East in Clackamas County. 
File 34974. 


Grant of access, 50 feet wide, at Station 1493+95 on the Sweet | 


Home W.C.L.-9th Avenue Section of the Santiam Highway in Linn 
County for the East Linn Hospital District. File 48138. 


Agreement with the City of Beaverton concerning the reconstruc 
tion of the City's water main on the Denney Road Interchange 
Section of the Beaverton-Tigard Highway in Washington County. 
Misc. C & A 6154. 


Agreement with Josephine County for installation of railroad 
crossing protection at the Lower Grave Creek Road crossing of 
the Southern Pacific Transportation Company tracks. The project 
is eligible for 90% Federal Aid funding under Section 203 of 
Title II, Highway Safety Act of 1973. Total estimated cost of 
the work is $7,275. Matching monies will be 10% County funds 
($728.00), with no expense to the Highway Division. 


Agreement with Multnomah County for installation of railroad 
crossing protection at the N.E. Culley Boulevard (Fir) crossing 
of the Union Pacific Railroad tracks. The project is eligible 
for 90% Federal Aid funding under Section 203 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work 
is $40,000. Matching monies will be 74% State Grade Crossing 
Protection Fund ($3,000) and 245% County funds ($1,000), with 

no expense to the Highway Division. 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions 

listed above and report this action for your official records. 


this + day of June, 1977 


—_--— A 
ye 6-21-77 


TOs Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following actions and report this for your official records: 


By telephone on June 1, 1977, I approved an 
agreement with the City of Milwaukie amending 
an agreement dated April 26, 1977 concerning 
construction of the Lake-Harmony Bikeway in 
Clackamas County. Amendment will increase 
State's participation in the project toa 
maximum amount of $59,000 and extending the 
time limit for contract award to June 20, 1977. 
All other provisions of agreement dated 

April 26, 1977 shall remain in effect. 

(Misc. C & A 6043) 


By telephone on June 2, 1977, I approved a 
cooperative agreement between the U. S. 
Forest Service, Bureau of Land Management , 
State Highway Division and the State Marine 
Board to cooperatively manage rivers through- 
out the State. 


By telephone on June 2, 1977, I approved a 
specific cooperative agreement between the 

U. S. Forest Service, Bureau of Land Management, 
State Highway Division and the State Marine 
Board pertaining to the Rogue River. 


Dated this y, day of June, 1977 
—- 


Glenn L. Jf Chairman 
Oregon Tra tation Commission 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
actions listed below and report this action for the official 


record: 


1) On May 10, 1977, prohibited parking on the 
south side of the frontage road that borders 
the Klamath Falls-Lakeview Highway No. 20 
from Crest Street (M.P. 2.97) to a point 
575 feet east of Crest Street (M.P. 3.08) in 
Klamath County. 


On May 4, 1977, approved an agreement with the 
City of Woodburn, Marion County, concerning an 
Identification of Water Sites Study. Approxi- 
mate cost is $3,000. The City will pay all 
costs. 


Speed Zone Order No. 745: Woodburn-Estacada 
Highway , Clackamas County. Approved: May 20, 
1977. 35 MPH from M.P. 13.28 to M.P. 13.64. 
East of Molalla. 


Speed Zone Order No. 746: Coos Bay-Roseburg 
Highway, near W. & §. City limits of Coquille, 
Coos County. Approved: May 20, 1977. 


40 MPH from M.P. 9.59 to M.P. 10.16 
40 MPH from M.P. 12.17 to M.P. 12.29 


Rescinds Speed Zone Order No. 215 dated 11-3-55. 


On June 6, 1977, approved a temporary parking 
prohibition on both sides of the Florence-Engene 
Highway between M.P. 144.70 and M.P. T46. 70 during 
the annual "Oregon Country Fair" celebration. (Lane County) 
(Eugene-Springfield area) 

On June 6, 1977, approved a temporary parking 
prohibition on both sides of the Goshen-Divide 
Highway between M.P. 15.40 and M.P. 15.76 and 
between M.P. 16.20 and M.P. 16.56 during the 
annual "Bohemia Days" celebration. (Lane County) 
(Cottage Grove) 


Speed Zone Order No. 747: Coos Bay-Roseburg 

Highway, North City Limits of Winston, Douglas 

County. Approved: June 3, 1977. 50 MPH from 

M.P. 73.78 to M.P. 76.38. Rescinds #309 dated 8-13-59. 


On June 7, 1977, approved an agreement with the 
Utah Department of Transportation for shop 
inspection of Bridge Rail Syro Steel Co. for 
Contract No. 8456, East Portland Freeway in 
Multnomah County. Estimated cost is $100. 


On May 23, 1977, approved an agreement with the 
Trindle Livestock Company (Contractor) to mow 
grass which is accessible to its equipment along 
the Central Oregon Highway (#7) from milepoint 
38.6 to milepoint 43.4. Contractor to pay State 
$50. (Baker County) 


Dated this 13 aay of June, 1977 


- 


fr i. 3. 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Peter Kiewit Sons' Co, 
No. 8250 


C. Compton Co., 
8222 


D. Spencer & Son, 
7970 


Ausland Const., 
No. 7997 


Inc., 


Babler Bros., 
No. 8235 


LHC.4 


Rogue River Paving 
Co., Inc.; No. 8330 


Holst Const. 
No. 8345 


Co., 


Peter Kiewit Sons' 
No. 8119 


Co., 


Hamilton Const. 
No. 8275 


Co., 
Watson Asphalt Paving 
Co., Inc., No. 8102 


Gibbons & Reed Co., 
No. 8452 


Section and County 


Chehalem Cr. (Newberg) 
Project, Yamhill County 


Seven Oaks-S. Ashland 
Interchange, Jackson Co. 


Milton-Freewater - 
Washington State Line, 
Umatilla County 


Manzanita Safety Rest Area, 
Josephine County 


Rowena-The Dalles, 
Wasco County 


Hayes Hill-California 
State Line, 
Josephine County 


Little Butte Creek 
Bridge, Jackson County 


Multnomah Falls-—Hood River 
County Line, 
Multnomah County 


Grande Ronde R. (Island 
City) Bridge, Union County 


Pleasant Valley Intchge.- 
Bubbs Ranch, Baker County 


Hillsboro-Beaverton (Bus 
Turnouts), Washington Co. 


Accept 
Date 
i Be 


iz, 


16, 


ance 


1977 


1977 


1977 


Contractor and 
_Contract No. 


Jack Waterfield 
Const., No. 8419 


Hamilton Elect., 
Inc., No. 8422 


Alpine-Land, Inc., 
No. 8421 


R. L. Coats, 
No. 8420 


R. L. Coats, 
No. 8418 


Peter Kiewit Sons' 
Co., No. 8190 

Babler Bros., Inc., 
No. 8192 

Hamilton Elect., Inc., 


No. 8434 


L. W. Hembree Co., 
No. 8356 


Waybo, Inc., 
No. 8072 


Hansen Elect. Co., 
No. 8329 


June 13, 


B 


34) ——-——— 
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Acceptance 
Section and County Date 


Lafayette Ave.—Newport June 8, 1977 


Ave. (Bend), Deschutes Co. 


Lafayette Ave.-Newport 8, 1977 
Ave. (Bend), Deschutes 


Lafayette Ave.-Newport 1977 
Ave. (Bend), Deschutes 


Lafayette Ave.-—Newport 1977 
Ave. (Bend), Deschutes 


Lafayette Ave.-Newport 1977 
Ave. (Bend), Deschutes Co. 


Glendale Jct.-N. Wolf Cr. 1977 
Intchge., Douglas and 
Josephine Counties 


Mitchell Pt.-E. Hood R. 
Intchge., Hood River Co. 


S. E. Division St. @ 
S. E. 112th Ave., 
Multnomah County 


S.E. Foster Rd.-Oregon 
City Intchge., 
Multnomah and Clackamas 
Counties 


Memaloose Safety Rest 
Area, Wasco County 


Rogue Valley Hwy. @ 
Ehrman Way (Medford), 
Jackson County 


p= Oe 


SO an St ee Lo ENN 
H. S. Coulter, State Highway Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, Il awarded the following contracts: 


1) Traffic signal installation at N.E. 20th Street in 
Newport on the Oregon Coast Highway in Lincoln 
County. Bids received April 28, 1977. Contract 
No. 8516 awarded May 9, 1977, to Hamilton Electric, 
Inc., Eugene, at $16,500.20. 


Work on N. Beech Street in Scio in Linn County. 

Bids received April 28, 1977. Contract No. 8517 
awarded May 18, 1977, to Morse Bros., Inc., Lebanon, 
at $82,470.26. 


Work on the Milton Ditch-Walla Walla River (Milton- 
Freewater) Section of FAS B568 in Umatilla County. 

Bids received April 28, 1977. Contract No. 8521 
awarded May 10, 1977, to Ross Bros. Construction, Inc., 
Salem, at $239,408. 


Fifteenmile Creek Bridge Section of FAS 310 in 
Wasco County. Bids received April 28, 1977. 
Contract No. 8522 awarded May 13, 1977, to 
Weaver Construction Co., Union, at $117,459. 


Work on the Columbia River Bridge (N. Channel Sub- 
structure) and Government Island Section of the 

East Portland Freeway in Multnomah County, Oregon, 
and Clark County, Washington. Bids received May 19, 
1977. Contract No. 8526 awarded May 26, 1977, to 
Willamette-Western Corporation, Alaska Constructors, 
Inc., and General Construction Company, Portland, 

at $30,297,531. 


Paving on the S. Baker Intchge.-Encina Intchge.- 
Section of the Old Oregon Trail in Baker County. 
Bids received May 26, 1977. Contract No. 8527 
awarded June l, 1977, to Babler Bros., Inc., 
Portland, at $971,042.50. 


Rock screen slope protection on the Oregon City- 
New Era (MP 13.87 to 14.11) Section of the Pacific 
Highway East in Clackamas County. Bids received 
May 26, 1977. Contract No. 8528 awarded June 2, 
1977, to Dennis V. Snyder, Clackamas, at $59,271. 


6-21-77 


Paving of "E", 2nd and "L" Streets in Columbia City, 
Columbia County. Bids received May 26, ES77s 
Contract No. 8529 awarded June 6, 1977, to 

Cascade Construction Company, Inc., Portland, 

at $23,968.50. 


Work on the Burns Jct.-Crooked Creek Section of 

the I1.0.N. Highway in Malheur County. Bids 

received May 26, 1977. Contract No. 8533 awarded 
June 1, 1977, to J. C. Compton Company, McMinnville, 
at $997,623.20. 


Work on the Columbia Boulevard Interchange (Owens- 
Illinois Relocation) Section of the East Portland 
Freeway in Multnomah County. Bids received May 26, 
1977. Contract No. 8536 awarded June 2, 1977, to 
Pelton Concrete Construction, Inc., Portland, at 
$1,441, 339.80. 


Work on the S.E. Stark/Washington Interchange 
Section of the East Portland Freeway in Multnomah 
County. Bids received May 26, 1977. Contract No. 
8537 awarded June 1, 1977, to Roy E. Ladd, Inc., 
Redding, CA, at $566,972. 


Work on the S.E. Market Street Undercrossing 
Section of the East Portland Freeway in Multnomah 
County. Bids received May 26, 1977. Contract No. 
8538 awarded June 1, 1977, to Roy E. Ladd, Inc., 
Redding, CA, at $662,537. 


Flashing beacon installation on the Palmquist Road- 
Kelso Road Section of the Mt. Hood Highway in 
Multnomah and Clackamas Counties. Bids received 
May 26, 1977. Contract No. 8541 awarded June l, 
1977, to Hamilton Electric, Inc., Eugene, at 
$35,991.65. 


Dated this Vii day of June, 1977 


fo fo 2 
- ¥ he salle for 
-". S. Coulter,’ State Highway Engineer 
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June, 1977 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right of Way 
Engineer (Administration Order No. 18), I report that I have taken 
the following actions for your official records: 


(1) Sale of 3.57 acres excess property on the Helix Junction- 
Athena Section of the Athena - Holdman Highway in Umatilla 
County for a minimum consideration of $1,750.00. Approved 
May 18, 1977. File 9754 (16-43). 


Sale of 2 parcels of excess property containing 2.9 acres and 
0.75 acre on the Stanfield-Pendleton Section of the Pendleton 
Highway in Umatilla County for a minimum consideration of 
$97,500.00. Approved May 18, 1977. File 9300 (16-43). 


Sale of 4.42 acres excess property on the Hilgarde-LaGrande 
Section of the Old Oregon Trail Highway in Union County for a 
minimum consideration of $8,000.00. Approved May 20, 1977. 
File 27274 (16-43). 


Sale of 3 parcels of excess property containing 0.18 acre, 
0.66 acre, and 8.52 acres from the Vernonia-Banks Linear Park 
in Columbia County for a minimum consideration of $35,700.00. 
Approved May 20, 1977. File 47924 (16-43). 


Signed on March 30, 1977, an Indenture of Access approved by 
Mr. Jackson February 18, 1977, for file 19828, Wilson River 
Highway in Washington County and on May 11, 1977, for Grant 
of Access approved April 26, 1977, for file 2209, Pacific 
Highway West, Lane County (16-45). 


Sale of 1.72 acres excess property on the Scio-Thomas Creek 
Section of the Albany - Lyons Highway in Linn County for a 
minimum consideration of $100.00. Approved May 23, 1977. 
File 16139 (16-43). 


Sale of 2 parcels of excess property containing 113,528 

square feet and 1,697 square feet on the South Tigard Inter- 
change-East Portland Freeway Section of the Pacific Highway 

in Washington County for a minimum consideration of $215,000.00. 
Approved May 31, 1977. File 19884 through 19887 and 37021 
(16-43). 


Sale of 5.785 acres excess property on the Scio-Thomas Creek 
Section of the Albany-Lyons Highway in Linn County for a 
minimum consideration of $6,350.00. Approved June 1, 1977. 
File 16140 (16-43). 
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Supplemental Agreement with the Oregon-Washington Railroad & 
Navigations Company modifying terms of the pipe line in 
connection with the South Banfield Interchange-Southeast 
Yamhill Street (Storm Sewer Tunnel) Section of the East 
Portland Freeway in Multnomah County. Approved May 26, 1977 
RR 771 (16-12). 


Sale of 4 parcels excess property containing 2.75 acres, 0.78 
acre, 1.27 acres and 1.83 acres on the Milton Freewater- 
Washington State Line Section of the Oregon - Washington 
Highway in Umatilla County for a minimum consideration of 
$50,845.00. Approved June 2, 1977. File 10517 (16-43). 


Sale of 1.80 acres excess parcel on the Jasper Bridge-Pleasant 
Hill Section of the Springfield - Creswell Highway in Lane 
County for a minimum consideration of $5,250.00. Approved 
June 2, 1977. File 21626 (16-43). 


Right of Way Service Agreements approved June Ls. 2977t 

Linn County Calapooya River Road Misc. C&A 5876 
Linn County Kelly Road Misc. C&A 5870 
Yamhill County Willamina Creek Road Misc. C&A 5871 
Yamhill County Palmer Creek Road Misc. C&A 5867 
Yamhill County Gopher Valley Road Misc. C&A 5868 


Right of Way Service Agreements approved June 2, 1977: 
Port of St. Helens Scappoose Industrial Park Misc. C&A 5954 
Josephine County Applegate River Bridge 

(Fish Hatchery Road) Misc. C&A 5978 
Lane County North Fork Siuslaw River Rd. Misc. C&A 5500 


A quitclaim deed to Lewis and Clark College, Trustee, releasing 
State's rights acquired by Decision from U.S.A. and no longer 
needed by State in property adjacent to the Columbia River 
Highway in Umatilla County. Approved and signed June l, 

1977. File Q-269 (16-43). 


Service Contract No. 77-010 with Southern Pacific Transportation 
Company for grade crossing protection devices at S.W. Hall 
Street (Beaverton - Tualatin Highway) and S.W. Watson Street 
(Farmington Highway) and the Tillamook Branch of Southern 
Pacific Transportation Company in the City of Beaverton, 
Washington County. Agreement No. RR 870. Approved June 6, 
1977. (16-12). 


Sale of 1.5 acres excess property on the Tumalo-Bend Section 
of the McKenzie-Bend Highway in Deschutes County for a minimum 
consideration of $1,650.00. Approved March 1, 1977. File 
18671 (16-43). 


Sale of 3,530 square feet, more or less, excess property on 
Garden Valley Road-Fairgrounds Road Section of the Pacific 
Highway in Douglas County for a minimum consideration of 
$1,500.00. Approved March 31, 1977. File 44886 (16-43). 
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(18) Grant of Easement to Linn County over 2.13 acres, more or 
less, for a roadway on the Deford Bridge-Mill City Section of 
the Lyons - Mill City County Road in Linn County for no 
consideration, subject to public road purposes only and State 
reserves a future right for construction of a bikeway. 
Approved June 7, 1977. File 33425 (16-43). 


Dated this VA, day of 


ay Engineer 


TO% Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of the 


Commission: 


COMSTOCK-ANLAUF SECTION, PACIFIC HIGHWAY -— DOUGLAS COUNTY 


R-48854.- Loyd Black et ux. 0.17 acre for right of way 
purposes. Offer $500.00. 


HINES-BURNS SECTION, CENTRAL OREGON HIGHWAY - HARNEY COUNTY 


R-49226 - Wendell Gronso et al. Parcel 1: 620 square feet 
for right of way purposes; Parcel 2: 880 square feet for a 


permanent slope easement. Offer $300.00. 


R-49251 - Helen Elizabeth Jenkins et al. Parcel 1: 250 
square feet for right of way purposes; Parcel 2: 300 square 
feet for a permanent slope easement. Offer $250.00. 


JOHN DAY SCENIC WATERWAY 


R-49300 - Forrest Solomon et al. 13.4 acres for scenic 
waterway. Offer $700.00. 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-46461 - Presley Lewis Cheshire et al. Parcel 1: 51,305 
square feet for right of way purposes; Parcel 2: 500 square feet 
for right of way purposes; Parcel 3: 51 square feet for right of 
way purposes. Offer $113,900.00. 


R-49340 - Charles H. Whitaker et al. 16,033 square feet for 
right of way purposes. Offer $31,400.00. 
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NORTH OAKLAND JCT.-SUTHERLIN UNIT, OAKLAND-DEADY SECTION, PACIFIC 
HIGHWAY - DOUGLAS COUNTY 

R-49332 - Lucille Ecker et al. Parcel 1: 0.40 acre for 
right of way for a frontage road; Parcel 2: 938 square feet for 
a permanent slope easement; Parcel 3: 3000 square feet for a 
construction permit for a road approach. Offer $8,900.00. 


S.E. DIVISION STREET-S.E. FOSTER ROAD SECTION, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-45790 - R & F Corporation et al. 2250 square feet for 
right of way purposes. Offer $5,625.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA 
COUNTY 

R-48791 - Charles D. Erickson et al. Parcel 1: 1.57 acres 
for right of way purposes; Parcel 2: 0.21 acre for right of way 
for widening Fullerton Road; Parcel 3: 1280 square feet for a 
construction permit for a road approach to Columbia River 
Highway; Parcel 4: 1205 square feet for a construction permit 
for a road approach to Fullerton Road. Offer $20,600.00. 


this 2nd day of June, 1977. 


ight of Wavy Engineer 


RE: Report of Offers Tendered - 9 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approved the 
following agreements and report this action for your official 
records: 


On April 26, 1977, approved an Electric 
Service Agreement with the Portland General 
Electric Company for the underground installa- 
tion of electric service to Rooster Rock State 
Park, located 25 miles east of Portland on the 
Columbia River Highway in Multnomah County. 


On June 3, 1977, approved and signed a quitclaim 

deed to Cleo H. and Frances E. Carter, husband and 
wife, to resolve a long-standing boundary claim by 
the Carters based upon an old fence location. The 
area involved in the quitclaim contains 0.09 acres 
and Carters are paying a consideration of $100.00. 


(Dexter Dam State Park in Lane County) 
7 Dated this y day of June, 1977 
rs 
of 


avid Talbot 
State Parks Superintendent 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant __ 


eel 


Chas. Pickett $¢ 4,500 $ 8,625 $ 8,625 


L-7335 
R-48656 


Section: Myrtle Creek-Canyonville 

Highway: Pacific 

County: Douglas 

Approved by: Walter L. Barrie Date: May 24, 1977 


F. H. Tower $55,350 $60,000 $72,500 


L-7268 
R-48533 


Section: West Portland Park & Ride 

County: Multnomah 

Approved by: Walter L. Barrie Date: May 24, 1977 
Orville 0. Milburn $ 5,925 


L-7343 
R-48105 


Section: Vail Creek-Sweet Home 
Highway: Santiam 
County: Linn 


* Settled by Right of Way Section. 


Verlin C. Roberts $ 7,600 


L-7361 
R-48137 


Section: Vail Creek-Sweet Home 
Highway: Santiam 
County: Linn 


* Settled by Right of Way Section. 


dffer __ Appraisal Settlement 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Ve fendant A Cause of Action Plaintiff Judgment 


Donald L. Turnidge Quiet Title Quiet Title For Pitf. 
L-7237 


Attorney Fees: None Court Costs: $163.90 


for State 
County: Polk 


REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff Cause of Action 


P. K. Settecase Declaratory Establishment Easement 
Judgment of easement Granted 
over adjoining 
land. 


L-7222 
County: Marion 


a 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7454 Paul Brothers, Inc., an Oregon corporation v. State of Oregon, 
by and through Oregon Transportation mo SPTAL and the partment of 
Transportation: This is a suit on Contract No. 8198 for extra payment 
for two items of work. The amount claimed by the contractor totals 
$18,896.70. The contractor alleges that it performed the work in 
accordance with the specifications and the State has failed to pay 

him for work performed. The matter has been referred to the Attorney 
General for the defense of the State. This case was filed in Circuit 
Court in Marion County. 


L-7455 The Oregon Shores Conservation Coalition v. H. S. Coulter, State 
Highway Engineer: This 1s a petition for review seeking judicial review 
of a permit granted by the State Highway Engineer to Mr. Lester E. Fultz 


and others for construction of a revetment west of the zone line. Case 
was filed in Circuit Court in Tillamook County. 


F 
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TO; Oregon Transportation Commission 


SUBJECT; Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On May 27. _» 1977, $2,584,861.28 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of _ April , 19 72 

(List of apportionments on file tn Comntsston Files, 
Salem.) 


On May 3] , 19.7% $1,550,916.77 (12 percent of the 
Highway Fund) was distributed to the cities for the 


month of April, 1977. 
(List of apporttonments on file tn Commission Files, 
Salem. ) 


Dated this 24th day of _ May, 1977 


YW 2. ae 
V. E. Skoog, Behitrol ler 
Highway Bivision 
Attachments 
be: Robert Burco 


H. S. Coulter 
John Earley - Att. 


_G 
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TO: OREGON TRANSPORTATION COMMISSION 
SUBJECT: Confirmation Report of Actions TakenUnder Delegated Authority 


Pursuant to authority delegated to me, I approved the following actions 
and report this for the Transportation Commission's records: 


CONSENT FOR STREET OR COUNTY ROAD VACATIONS 


Applicant Description Approved 


City of Portland Vacation of certain portions of Southwest 1/26/77 
14th Drive and Lancaster Street. 


City of Portland Proposed vacation of N. Liberty Street 3/9/77 
between N. Curtis Avenue and Villard 
Avenue. 


County Proposed road vacation Beltline Inter- 3/16/77 
change, Pacific Highway, Lane County 


of Portland Vacation of certain portions of N. 3/11/77 
Lagoon Avenue. 


of Portland Vacation of a certain portion of North- 4/8/77 
east 27th Avenue. 


of Portland Proposed vacation of S.W. Dickinson St. 4/13/77 
east of S.W. 11th Drive to its terminus. 


of Portland Proposed vacation of the southeasterly 4/22/77 
25.0 feet of N. Essex Avenue between N. 
Loring Street and N. River Street. 


Dated thiso ¥ day of Lie , 1977 


L. W. Rulien 
Program Management Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the State Highway 
Engineer to exercise certain authority on behalf of the Oregon Transporta- 
tion Commission. The State Highway Engineer in Administrative Order 

No. 9 subdelegated to the Location Engineer to approve and execute 
Consents to Annexations. Pursuant to that authority and acting in 
accordance therewith, I approved and executed the following Consent 

and report this action for your official records: 


On May 6, 1977, approved and executed a 
Consent to Annexation to the City of 
Hood River covering right of way on the 
Hood River Secondary Highway No. 281 in 
Sections 35 and 36, Township 3 North, 
Range 10 East, Willamette Meridian, 
Hood River County, Oregon. 


Frank E. Terpin, Locat fon Angineer 
Dated this __ day of eae/ 1977 


] 
¥. 


MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


JULY 19, 1977 


July 19, 1977 
Salem, Oregon 


The Oregon Transportation Commission held their formal 
monthly meeting at 9 a.m. in Room 122, Transportation Building, in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Member 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Public Transit 

Harold Grover, Administrator of Motor Vehicles 

David Talbot, State Parks Superintendent 

George Bell, Special Assistant for Intergovernmental 
and Public Affairs 

Max Klotz, Special Assistant for Intergovernmental Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Glen Green, Federal Highway Administration 

C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Klotz: (The abandon- 
ment resolution on the Russell Pt.-North Bend Section of the 
Oregon Coast Highway in Coos County was removed. ) 


1) Minutes of the meetings of June 13 and June 21, 1977. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. (‘Condemnation Resolution No. 2661" 
on file in the Commission's files, Salem.) 


3) Agreement with Odyssey Productions, Inc. for the 
making of three films during construction of the 
Columbia River (1-205) Bridge in Multnomah County. 
Maximum cost is limited to $150,333 to be financed 
from construction engineering funds authorized for 
the bridge construction. 
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CAO # 


75-423 


76-117 


76-162 


76-171 
76-181 
76-192 
76-206 
76-219 


76-246 


76-268 


76-287 


76-290 


76-306 


4) Adopted resolution abandoning approximately 0.5 mile 
of old alignment in the Middle Br. Rd.-Ritter Cr. 
Section of the Baker-Copperfield Highway in Baker 


County to the abutting property owner. 


("Abandonment 


Resolution No. 564" on file in the Commission's files, 


Salem. ) 


5) Authorized the following individuals to sign Federal 


reimbursement vouchers on behalf of the Commission: 


H 
E 
C. 
V. 
F 


S. Coulter, State Highway Engineer 
- S. Hunter, Technical Services Engineer 
T. Keasey, Construction Engineer 
E. Skoog, Highway Controller 

rank R. Griffin, Chief Accountant 


6) Abandoned the following 18 damage claims to State 
highway facilities and vehicles totaling $14,466.04: 


(Claims do not warrant further action toward collection. ) 


NAME 


Phil Gardner Painting and 
Decorating 


Ricky P. Hower 


Estate of Merl J. Peachey 


Katherine E. Bailes 

Nettie T. Walshy 

Margaret L. Coslow 

Karen S. Bray 

David L. Canez 

Rolert V. Hammond 

Keith F. Lawson & Restoration 
Reforestation 

Serafin L. Cana, Jr. 


Simpson Timber Company & Michael 
D. Pittman 


Richard J. Sterrenberg 


(Continued on next page) 
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DAMAGE 


Sign 


Overcroseing $1,214. 


Guardrail & $1,520. 


Pavement 
Guardrail 
Guardrail 
Bridge 
Bridge 
Illuminaire 


Pavement 
Surface 


Guardrail 
Guardrail 
Highway 


Surface & 
Guardrail 


AMOUNT 


$888. 


$866. 
$623. 
$771. 
$402. 
$829. 


$580. 


$407. 


$777. 


$693. 


$1,894. 


23 


87 


98 


51 


48 


76 


41 


05 


80 


20 


70 


17 


61 


CAO # NAME 
76-352 Ann Nelson & Charles H. Moore 


76-733 Linda R. Klefman 


76-403 John C. Gilley 


77-37 Donald R. Gatten 


77-113 Johnny Ray Richardson 


DAMAGE 


Bridge $1,146.53 
Bridge $375.12 
Glare Screen $670.99 
Bridge Rail $408.35 
$394.28 


Removal of 

Illegal Out- 
door Adver- 
tising Sien 


Federal Aid Secondary System 


7) Requests for the following 
Projects: (Granted authority to© State Highway Engineer 
to sign project agreements when prepared.) 
t to prepare contract 


a) Preliminary ©? 
documents to p 


Bridge on 
Funds $26 


b) Base rock 


City-Dog 
Dog Creek in Gr 


State Ss 


8) Increases jin project 


contracts: 


Second increase 
Brothers, Inc.» 
Pacific Highway 
of §35,355-99- 


a) 


b) Contract No- 
s.W. Lee 6t.~ 
(Bay Blvd.) in 
$9,121.37. 


9) Urban Syste 
Hiphway Eng 
pared.) 


a) Widen and i 


b) Widen and 
(4th St. 
$316 ,0005 
$22,120. 


the U.P-R R. /Bur 


Snake Ri 
,6605 state's 5 


and pave 
creek Road betwee 
ant County- Federal Funds $256,280; 


's Share $20 ,860. 


on Contract No. 


3448 with Road an 
s.E. Fogarty St. 


(8. 


m Projects: 


jneer to sign P 


mprove s.W. 


, Hall Blvd. 
0; Federal Funds $636 ,4005 State's 


improve Mai 
10th St. Sec 
Federal Fun 


gineering projec 
deck on existing 


ncrete 
oR. nt River (Huntington) 
in Baker County. Federal 


hare $2,170. 


tion of Canyon 


a2.i mice = 
Hill Cemetery and 


n Boot 


authorizations on the following 


8198 with Paul 
Siskiyou safety Rest Area on the 
jn Jackson County, in the amount 
(8.1% overrun) 


d Driveway Company >» 


(Newport) on 
Lincoln County, in the amount of 
49% overrun) 


ed authority to State 


(Grant 
eements when pre- 


roject agr 


(S.W. Murray 


Allen Bivd. 
averton. 


Section) in Be 


and Columbus Avenue 


ord. 
State's 


n St. 
tion) in Medf 


ds $271,760; Share 
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FAU 6850 


Total 


Total cost 


~ 


10) Projects under the Safer Off-System Roads Program as 
Estimated cost $2,882,720 with the local 


follows: 


entities of government providing approximately 
(Granted authority to 
State Highway Engineer to sign project agreements 


$911,280 in match funds. 


when prepared. ) 


PORTLAND URBANIZED AREA 


Jurisdiction 


CLACKAMAS CO. 


CLACKAMAS CO. 


CLACKAMAS CO. 


Small Cities 


BROWNSVILLE 


COLUMBIA CITY 


DUFUR 


HALFWAY 


HARRISBURG 


HOOD RIVER 


MOLALLA 


NYSSA 


OAKLAND 


PRAIRIE CITY 


SCAPPOOSE 
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Total 
Section Cost 
River Rd.-Pacific $ 82,000 


Hwy. East, Vineyard Rd. 


River Rd.-Pacific $ 74,000 
Hwy. East, Naef Rd. 

River Rd.-Rose Lane, 85,000 
Boardman Ave. 

Halsey-Sweet Home $100,000 
Hwy.-Kisling Ave., 

Washburn St. 

West City Limits- 70,000 
Cal N St. & "E" St.- 

"a" St., 6th St. 

Various City Streets 100,000 
Various City Streets 100,000 
Various City Streets 83,000 
Sherman Ave.-May St., 100,000 
Serpentine Rd., 

Eugene St. & 4th St. 

Shirley St.-Woodburn- 76,000 


Estacada Hwy., Cole St. 


9th St.-3rd St., 83,000 
Commercial Ave. 

Cedar St.-Oak St., 75,000 
6th St. 

Various City Streets 100,000 


S.E. Elm Ave.-Scappoose 75,000 
High School, S.E. 6th St. 


(Continued on next page) 
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Federal 


Funds 


$ 64,500 


63,640 


64,500 


$ 64,500 


60 , 200 


64,500 


64,500 


64,500 


64,500 


64,500 


64,500 


64,500 


64,500 


64,500 


Local 
Share 
$ 17,500 


10, 360 


20 ,500 


$ 35,500 


9, 800 


35,500 


35,500 


18,500 


35,500 


11,500 


18,500 


10,500 


35,500 


10,500 


Total Federal Local 
Jurisdiction Section Cost Funds Share 


STAYTON Shaff Rd.-Washington $100,000 $ 64,500 $ 35,500 
St., Gardner Rd. 


SUTHERLIN N.E. 2nd Ave.-N.E. 42 ,000 36,120 5,880 


Central Ave. , 
Umatilla St. (Agreement prepared NE 6th Ave.-NE Central 


Ave. No change in cost) 
Counties and Road Districts 


COLUMBIA CO. Clatskanie Slough $225,000 $193,500 $ 31,500 
(Erickson) Bridge, 
Erickson Rd. 


coos Co. South Fork Coquille R. 300,000 215,000 
(Gaylord) Bridge, 
Gaylord Rd. 


Old Coast Hwy.-Boat 258,000 215,000 43,000 
Basin Rd., Lower 
Harbor Rd. 


DESCHUTES CO. Ferguson Rd.-Tekampe 450,000 215,000 235,000 
Rd., Knott Rd. 


DESCHUTES CO. Spring River Rd.- 75,000 64,500 10,500 
ROAD DISTRICT Elsinore Rd., Stellar 

Rd. and Spring River Rd., 

Pasadena Rd., Solar Drive 


HARNEY CO. Silvies River 150,000 129,000 
(Stancliffe) Bridge, 
Co. Rd. No. 616 


JACKSON CO. Big Butte Creek Bridge 140,000 120,400 19,600 
Crowfoot Road 


JOSEPHINE CO. Grandview Ave. at 100,000 86,000 14,000 
Cloverlawn Drive 


LINCOLN CO. Fall Creek Falls-Alsea 250,000 215,000 35,000 
Hwy., Fall Creek Rd. 


MALHEUR CO. Jordan Creek Bridge, 151,000 129,860 21,140 
Jaca Rd. 


UMATILLA CO. Birch Creek (Sparks) 100,000 86,000 14,000 
Bridge, Canyon Ra. 


UNION CO. Five Points Creek Br., 250,000 215,000 35,000 
Hilgard Rd. 
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Matching on an 80-20 basis the apportionment of 

Federal Aid Funds authorized for the Fiscal Year 1978 
for metropolitan planning for Oregon in the amount of 
$223,054. State's match $55,763.49. Authorize Chief 

of Operations to sign agreements for 1978 Unified 
Transportation Work Program with the Mid-Willamette 
Valley Council of Governments, Salem; Lane Council of 
Governments, Eugene-Springfield area; and CRAG, Portland. 


Authorized the Aeronautics Division to submit a 
request to the August Emergency Board for allocation 
of anticipated revenues from Legislatively-approved 
HB 2046 and HB 2048 and a limitation increase of 
$343,031 in Subsection (1) of Section i, Chapter 140, 
Oregon Laws 1977 and a limitation increase of $54,813 
in Subsection (2) of Section 1, Chapter 140, Oregon 
Laws 1977. 


Financial Aid to Municipalities grants to the follow- 
ing municipalities in the amounts indicated: 


a) Klamath Falls (Not to exceed $15,905) 


b) Port of Portland (Portland/Hillsboro Airport) 
(Not to exceed $50,000) 


c) Redmond (Not to exceed $24,667) 


Approval constitutes a specific waiver of the 
annual allocation cycle as provided in the 
Financial Aid to Municipalities manual. 


Agreement with SOLV, Inc. (Stop Oregon Litter and 
Vandalism) for the State to continue participation 
in the financial support of the Statewide SOLV anti- 


litter and vandalism program. Cost not to exceed 
$25,000. 


Agreement with Wilbur Smith and Associates/CH2M Hill 
for preparation of the draft environmental impact 
statement for the Corvallis Bypass Study in Benton 
Co. The agreement will cover an 8-month period in 
the amount of $78,500. 


Mr. Klotz stated the following informational reports had 
previously been sent to the Commission: 


1) Federal Aid Matching Ratio 


2) Executive Department's approved Economic Development 
Administration project list. 


(Copies of the informational reports in Commission's 
files, Salem.) 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem. ) 


Chairman of Oregon Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Engineer Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


DIRECTOR'S REPORT 


Larry Rulien reported on the ures and the timing 

for meetings to update the next Six Year Highway Improvement Program. 
He handed to the Commission copies of the Proposals which cover the 
various purposes. (Copy on file in the Commission's files, Salem.) 
He suggested that a Commission workshop be held the latter part of 
August to go over the program. Mr. Rulien stated that the Statewide 
meetings are scheduled for October and November and it is planned to 
present the proposed program to the Commission for adoption at the 
February 1978 Commission meeting. 


Mr. Klaboe referred to the legislative report which was 
recently mailed to the Commission outlining the biils that affect 
the various Divisions within the Department. He commented that 
the budget came out satisfactory. He said the Legislature seemed 
to recognize the Department's problems and they addressed them 
quite appropriately. 


The Commission set Tuesday, August 23, 1977, for their 
next monthly meeting and to hold a workshop relating to the Six 
Year Program review. 


Mr. Klaboe stated that the Lane Council of Governments 
have reorganized their Metropolitan Area Transportation Committee. 
He mentioned that they have five reporting members: a member of 
the Eugene City Council, a member from the Springfield City Council, 
a Lane County Commissioner, a Lane Transit District Board member, a 
member of the Oregon Transportation Commission; and a Department of 
Transportation (nonvoting) staff member. The Commission appointed 
Commissioner Coleman as a member and Larry Rulien as an alternate. 


OPERATIONS 


The Commission gave their approval for Mr. Moore to appear 
before the Emergency Board to apply for a Federal Funds limitation 
increase for a Transit Management Assistance Program in the amount 
of $60,000. 
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Following Mr. Moore's recommendation, the Commission 
approved the following guidelines for Urban and Rural Operating 
Assistance Program: 


Urban Areas 


Assistance would be provided under the provisions of an 
antergovernmental agreement with the following included: 


1. Reimbursement would be quarterly; based on 
a per bus mile of service which would be 
computed on the average of all known costs 
of operations of small systems; and, would 
approximate one-half total individual 
operating deficits over the bienniun. 
Recipients would be eligible for up to the 
following amounts: 


Community Amount 


Albany $40,000 
Astoria 40,000 
Bend 40,000 
Corvallis 80,000 
Ontario 20,000 
Rogue Valley Transportation Dist. 60,000 
Roseburg 60,000 


TOTAL $340,000 
Provisions to allow unused allocations to be 
given to new recipients subject to Commission 
and Emergency Board approval. 


A hold harmless clause. 


Reporting requirements for bus miles, system 
costs, ridership, fare receipts, etc. 


Audit provisions 


Maintenance of effort provisions to assure a 
maintenance of local commitment to projects. 


Rural (Columbia County) 


Two-year intergovernmental grant agreement in the amount 
of $20,000 per year with the same provisions as 2, 3, 4, 
5 and 6 above. (The Legislature added $40,000 to the 
budget specifically for Columbia County.) 
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Mr. Moore reperted that the Legislature approved a 
$2.8million Budget of State General Funds for the Public Transit 
Division. In addition $300,000 was approved for intercity programs. 
He said the Legislature also established (after the Governor approves) 
a nine-member Willamette Valley Rail Study Committee. An amount of 
$150,000 was set aside for the study by this committee which will 
report periodically to the Commission. 


Mr. Moore mentioned that the Rogue Valley Transportation 
District yesterday started service from Ashland to Medford carrying 
150 passengers. He indicated that it is a two-bus system and the 
equipment was purchased from Tri-Met. 


Mr. Talbot referred to the May 17, 1977, Commission 
meeting in which a temporary rule was adopted to limit group 
reservations to a maximum of 200 people per group in Rooster Rock, 
Milo McIver and Champoeg State Parks. He said a hearing was held 
on June 14, 1977, in which there was no one in attendance and 
there was no written testimony received. Following his favorable 
recommendation, the Commission adopted the temporary rule as a 
permanent rule ("State Park Resolution No. 39C" which amends 
"State Park Resolution No. 39"). (Rule was filed with the 
Secretary of State on July 20, 1977, and was published in the 
Secretary of State's Administrative Rule Bulletin on August 1, 1977.) 


The Commission considered a request from William C. Lebow 
to place a mobile home on Tax Lot 200, T. 34S., R. 1l1W., Section 31, 
Curry County, within the Rogue River Scenic Waterway. Mr. Talbot 
recommended that this request be denied as it would impair the 
natural beauty of the scenic waterway by contributing to the piece- 
meal erosion of the natural scene through increased density of 
structures and inappropriate design and finish. 


Mr. Lebow was present and asked Mr. Talbot to read a 
portion of an easement from the Federal Government as follows: 


"Not more than the existing commercial structures 
and facilities shall be permitted on the easement 
area. Existing structures and facilities include 
six trailer spaces, including electrical, water 
and septic tank connections, guest cottage, 
laundry and storage shed, garage, workshop, three 
water storage (spring) houses, and underground 
water and septic systems. Trailers or mobile 
homes using the existing facilities are considered 
to be residential structures and shall be limited 
to the six existing service connections." 


Mr. Lebow said that all he was asking for is his rights. 


He felt he was entitled to what was there in 1970. He said the 
location was not on the scenic part of the river. 
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The Chairman said 


that the State law supersedes any permit 


that Mr. Lebow might have with the Forest Service. After consider- 


able discussion, the Commiss 
request and asked that the P 


jon deferred action on Mr. Lebow's 
arks' staff review the proposal again. 


Attention was given to a request from Robert Taylor and 


Donald W. Jones to harvest t 


imber and subdivide a 60-acre parcel 


within the Sandy River Scenic Waterway in Clackamas County. 
Mr. Talbot said the property involved is approximately one-half 
mile downstream from Dodge Park; it is not river front property; 


the nature conservancy holds 
upstream while the Bureau of 
downstream. 


the river bank and the property 
Land Management has the property next 


Mr. Taylor was present and indicated that he and Mr. Jones 
felt they have a common problem with the State and they will be 
happy to work out a solution in a manner that is feasible. 


Mr. Talbot recommended that the Commission deny this 
proposal as it would substantially impair the natural beauty of 
the scenic waterway. The Commission accepted his recommendation. 


Mr. Talbot stated 
bill directing the Transport 


that the recent Legislature passed a 
ation Commission to revise its camping 


fees immediately to charge $2 for non-resident campers in State 
campgrounds. He said the basis of the surcharge is that a major 


portion of finances for the 


State Park system is the recreation 


vehicle registration fee which is not assessed against out-of-state 
registered vehicles. The intent of the surcharge is to provide 

that non-residents pay their fair share of the Park System's cost. 
Upon Mr. Talbot's recommendation, the Commission adopted a temporary 
rule ("State Park Resolution No. 39E" which amends "State Park 


Resolution No. 39") for non- 


resident camping in State parks to pay 


a surcharge of $2 per day in addition to the current established 


camping fees, to become effe 


ctive on July 25, 1977, providing the 


Governor signs the Bill. (Temporary rule filed with the Secretary 
of State on July 21, 1977, and published in the Administrative Rule 


Bulletin on August 15, 1977. 


Mr. Talbot handed 
Parks' Budget which was appro 
in the Commission's files, 5 


The Commission con 
proposed Greenway Plan consi 
the Land Conservation and De 
Mr. Talbot mentioned that at 
Commission had forwarded 10 


) 


to the Commission copies of the 1977-79 
ved by the Legislature. (Copy on file 
alem. ) 


sidered transmitting the balance of the 
sting of 17 jurisdictional segments to 
velopment Commission for consideration. 
the November 4, 1976 meeting the 
segments of the plan to LCDC for 


consideration and now the remaining jurisdictions are ready except 


for the City of Portland and 
commented that Portland is u 
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its future annexation areas. He 
nique to the Greenway because of its 
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intensive deep water port urbanization and the City is progressing 
with its total planning effort using a novel program of utilizing 
a designed plan concept incorporating the Greenway as an integral 
element. 


The following jurisdictions are ready for transmittal to 


Clackamas County City of Dundee 
Marion County City of Independence 
Polk County City of Millersburg 
Linn County City of Albany 

City of Lake Oswego City of Corvallis 
City ~f West Linn City of Harrisburg 
City of Oregon City City of Springfield 
City of Wilsonville City of Cottage Grove 


Mrs. Liz Van Leeuwen stated that the Green Rights 
Association is interested in all segments of the Greenway and they 
would very much like to make statements prior to the Commission's 
action. Due to time constraints in meeting with Governor Straub 
and Congressman James Howard, the Chairman deferred the discussion 
of this matter until later in the morning. (See page 2072 for 
continuation of the Greenway Plan.) 


A delegation from the Astoria Area appeared before the 
Commission asking for improvement of Highway 101 between Astoria 
and Gearhart in Clatsop County. 


Mr. Fred L. Barnum, President of the Astoria Area Chamber 
of Commerce, introduced the speakers and stated that the area 
unanimously supports this project. 


Mr. Robert Chopping, Mayor of Astoria, thanked the 
Commission for the improvement that has been made on Highway 30 
east of Astoria. He called attention to a new shopping center at 
Marlin Avenue and Highway 101 that is drawing hundreds of people from 
the southern part of the County. The Seaside Convention Center draws 
more conventions each year. He called attention to the $5 million 
Astoria hospital which will soon be completed. He also mentioned 
the traffic count on the Astoria Bridge continues to increase each 
year and the Coast Guard has doubled its complement at the Clatsop 
Airport. He stated that the traffic conditions on this section of 
highway are becoming a very serious problem. 


Mr. Stewart E. Cameron, representing the Warrenton Area 
Chamber of Commerce, pointed out that this section of Highway 101 
has been on the drawing board at least three times before and has 
been scratched. He handed to the Commission extracts from the 
Astoria-Gearhart Section of the Technical Report of the Oregon 
Coast Highway dated 1959. (Copy on file in the Commission's files, 
Salem.) He commented on the user benefit ratio. 
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Mr. George R. Grove, Director, Port of Astoria, mentioned 
that the Port would be limited in its growth by the transportation 
net which presently serves it. He presented petitions signed by 
residents of Clatsop County totaling 7,000 for Highway 101 improve- 
ments and 13,000 valid signatures for Highway 30 improvements. 

(Mr. Grove retained the petitions. ) 


Mr. Orvo Nikula, County Commissioner, commented on the 
future economic growth and on the increase in traffic volume during 
the past six years in the County. He said the Astoria Bridge 
average daily traffic in 1971 was 1,430 and in 1976 it was 2,070 - 
an increase of 45%. 


Senator Charles Hanlon mentioned that Clatsop County has 
a spirit of cooperation. Some of the projects that were talked 
about in year's past are now a reality and more are on the way. 
He asked for improvement of this section of 101 as soon as possible. 
The Senator invited the Commission to hold one of their monthly 
meetings in Clatsop County. 


Representative Ted Bugas stated that their number one 
priority is for the improvement of Highway 101. He also invited 
the Commission to the Astoria area. 

"Se alrman Jackson mentioned that the problem now [lies 

with the voters and hopefully alli of the signatures on the 
petitions will be "yes" votes on the two-cent gas tax ballot next 
Spring. He thanked Senator Hanlon and Representative Bugas for 
their help and support in trying to solve some of the problems in 
the recent legislative session. 


The Chairman recessed the meeting at 10:35 a.m. for a 
briefing in the Governor's office with Governor Straub and Congress- 
man James Howard, Chairman of the House Subcommittee of Surface 
Transportation, on pending Federal Legislation concerning transporta-~ 
tion. 


The Chairman reconvened the meeting at 11:30 a.m. 


Mr. Edward McKean-Smith of Coquille, representing the 
Mayor and City Manager of Coquille, and others in the area, came 
before the Commission concerning improvement of Highway 42 (Coos Bay- 
Roseburg Highway) in Coos County. He suggested that some of the 
Federal Defense Department's money be used to improve the highways. 
He also commented on the need for a Coquille Bypass and asked that 
it be placed on the Six Year Construction Program. The Chairman 
commented that the Commission is also anxious to get this project 
underway. 
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A delegation from Lincoln City appeared before the 
Commission asking for improvement of Highway 18 (Salmon River 
Highway) in Polk and Lincoln Counties. Present were: Henry Wolf, 
John Leovich, Bud McLachlan, Sid Tworoger and Charles Lurcott, all 
of Lincoln City. 


Mr. Henry Wolf stated that the average daily traffic 
through Lincoln City in 1975 was 11,300 vehicles and now it is 
approximately 19,000 vehicles. On Highway 18 in 1970, there was 
6,700 vehicles and there are now approximately 9,000 vehicles 
daily. He estimated that in the summer months the average daily 
traffic would be 14,000 vehicles. Mr. Wolf inquired if the 
Engineer's Highway 18 report was completed. 


Mr. Coulter said the reports are available and he thought 
the reports had been distributed to the interested parties in the 
Lincoln City area. He said that copies of the report will be mailed 
to the various individuals. Mr. Coulter stated that he is waiting 
for a field report now concerning spot improvements (passing bays) 
on Highway 18 that would improve the traffic flow. 


Chairman Jackson informed the er 
met this morning in the Governor's office with Congressman James 
Howard, Chairman of the House Subcommittee on Surface Transportation. 
The Chairman said Congressman Howard indicated strong support of a 
revision of trust funds to provide additional funding for primary 
and secondary highways and if approved would certainly benefit the 
State. 


Mr. Talbot suggested that comments from the public be 
heard at this time regarding the Willamette River Greenway. 
Mrs. Van Leeuwen introduced Marvin Lorenzen, Chairman of the 
Green Rights Association; Phil Goulet; Charles Zimmerman and 
Peter Vandeneynde. Mrs. Van Leeuwen commented on the misunderstand- 
ing with the Parks' Staff and said they do not work well with the 
local governments. She said there should be a Greenway meeting 
with all agencies present so everyone can hear the various state~ 
ments. She asked the Commission to delay action and consider the 
local government's boundary before transmitting these segments to 
LCDC. 


Mr. Talbot said the Parks’ Staff has done everything it 
can to be as cooperative as possible with everybody. He pointed 
out that the 1973 Legislature directed that the plan be prepared 
within one year and a considerable amount of money has been spent 
trying to get the project completed. 


Mr. Marvin Lorenzen said he felt that the residents of 
Yamhill County were overlooked and all the input was not considered. 
He said there are property owners in Yamhill County that are not 
satisfied with the scenic easement line and other things pertain- 
ing to the Greenway. He asked that action be deferred on this 
matter so more people can present their views. 
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Mr. Ian Timm, Linn County Commissioner, stated that their 
County has gone on record at the Legislature as supporting the 
Greenway Law. The County maintains three parks in Linn County along 
the Willamette River and five public hearings have been held to 
develop their recommendation on the Greenway. He presented to the 
Commission a copy of a letter that was presented in August 1976 
which explains the differences, in detail, hetween the County proposal 
and what at that time was the State Parks' Staff proposal. (Copy of 
letter on file in the Commission's files, Salem.) 


Mr. Timm mentioned that Goal No. 1 of LCDC is citizen 
involvement and the County tried to comply by holding the five 
hearings. He said the goal states that "State and Regional agencies 
and Special Purpose Districts shall coordinate their planning efforts 
with the affected governiiug bodies and make use of existing local 
citizen involvement programs established by the counties _and citie 
He said they felt the State Parks Division has not 


part of the goal. 


Mr. Timm mentioned the recommendation that the Commission 
is proposing to send to LCDC does not represent the citizen input. 
He said he would like to see the Commission recommend the same 
procedures that are being recommended by the Linn County Board of 
Commissioners. 


Mr. Barrie stated that with respect to the procedural 
requirements, the Commission has complied to the letter of intent 
of the terms of the public meetings. He said what Mr. Talbot proposes 
is a step that is not built into the act which is meaningful. He 
is asking the Commission to pass it on to LCDC before the Commission 
approves it so LCDC can make their recommendation and have further 
hearings. The Commission would have further input before it makes 
a final decision. 


The delegation commented that Truax Island, which is State 
property, is not being managed properly. It is open all hours; 
people ride their trail bikes and cause a disturbance. 


Mr. Alan Miller, Chairman of the Polk County Board of 
Commissioners and Member of the Governor's Greenway Committee, 
mentioned that they have been involved in the process and have had 
cooperation on the part of the State Parks’ staff. He said he would 
hope the Commission would forward the Parks' staff proposal to LCDC 
so it can be compared and digested into compliance with LCDC's goals 
and guidelines, both from the local government's point of view and 
the Department's Parks staff point of view. 


Mr. Phil Goulet commented on the problem of trespassing 
resulting in property damage along the Willamette River and he 
felt this problem should be addressed in the proposal to LCDC. 
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Mr. Stan Pintarich of the Governor's Greenway Advisory 
Committee mentioned that Oregon is getting more people and with an 
increase in population there are more problems. He said he was 
satisfied and pleased with the review process that the Greenway 
Committee went through. He indicated that the Committee's point 
of view is for the Commission to pass the segments that are being 
considered on to LCDC so those processes can continue. 


After further discussion concerning this matter, the 
Commission approved transmitting these segments, excluding the 
City of Portland, to LCPC as recommended by Mr. Talbot. (See page 
2070 for list of segments.) Chairman Jackson advised the delegation 
that when the Greenway Plan comes back from LCDC and if it has 
recommendations that are inconsistent with their belief, an opportunity 
would be provided for them to present their views before the Transporta- 
tion Commission gives final approval. 


Mr. Harold Grover informed the Commission that House Bill 
3261 requires the Motor Vehicles Division to start registering 
vehicles on October 4, 1977, on an annual basis, and House Bill 2987 
requires issuance of customized license plates for motorcycles on 
the same date. Following his recommendation, the Commission gave 
their approval for Mr. Grover to ask the Emergency Board at the 
August meeting for sufficient funds to order the necessary supply 
of stickers and dye to carry out the intent of these bills. 


Attention was given to a request from Richard Alexander, 
attorney representing Donald M. Drake Company and Gordon H. Ball, Inc., 
for reconsideration of the Commission's denial of petroleum 
escalation claims. The Commission reaffirmed its decision taken at 
their March 15, 1977, meeting and instructed the Highway Engineer to 
advise the contractors’ attorney. 


The Chairman adjourned the meeting at 12:30 p.m. 


Commissioner 


(. 
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TO: Oregon Transportation Commission EMHIBIT ee 


MINUTES OF7=12°77 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


16205 Bevens, Dorval & Anna $ Exchange 
40546 Hall, Dale R. & Margaret B. 4,350.00 


47214 Burklund, Dale C. Margaret L. 29,500.00 
49200 Michael, Frank L. & Dorothy M. 51,750.00 
49228 High Desert Park & Recreation Dist. 225.00 
49233 Brown, Al & Agness 800.00 


. & AgnesS 


49323 Feller, Margaret 2,300.00 
49331 Baimbridge, Sam & Janice 3,400.00 
10-174.59 Rainbow Motel 1,145.00 
7-258.68 Double I Ranches 330.00 
7-264.90 Shady Rest Trailer Park 200.00 
27-0.47 Crestview Hills Golf Club 340.00 
66-0.85 Wallowa Count 

223-10.23E Root, Miiton W. 

226-16.57W Bauder & Young Insurance Agenc 

333-0.80 Thompson Meat Compan 

333-0.81 Thompson Me Compan 

456-17.81 Acarregui, 


(2) Agreements with the Umatilla Electric Cooperative Association 
for electrical service to Emigrant Springs State Park (Dead- 
man's Pass Safety Rest Area) on the Old Oregon Trail in 
Umatilla County. Misc. C&A 6155. 


Permit of Entry from Southern Pacific Transportation Company 
on Southwest Denney Road Interchange Section of the Beaverton- 
Tigard Highway in Washington County. File 49129. 


Agreement with the City of Albany concerning the Periwinkle 
Creek Bikeway in Linn County. The City will perform the 
preliminary engineering, supervise construction and maintain 
the bikeway. The State will contribute an amount not to exceed 
$24,000, utilizing funds which have been set aside for the 
establishment of bicycle-pedestrian trails. 


Supplemental Throughway Agreement with the City of Beaverton 
concerning construction of the Denney Road Interchange Section 
of the Beaverton-Tigard Highway. The project will be financed 
with Federal Aid Transition Quarter funds. The City has agreed 
to cooperate in the relocation of utilities, and to accept 
jurisdiction of two frontage roads. (Washington County) 


APPROVED BY CHATRMAN 
GLENN L. JACKSON 


DATE o— / — ae 
- 2075 - 


Agreement with the City of Salem providing for installation 
of signals at the intersection of Pacific Highway East and 
Browning Avenue in Marion County. The State will design and 
install the signal at their own expense utilizing Federal Aid 
Transitition Quarter funds. Upon completion, the City will 
maintain the equipment and pay all costs of electrical energy 
for operation. 


Agreement with Dr. Robert Egan covering a scenic easement on 
property along the Illinois Scenic Waterway located in 
Township 37 South, Range 9 West, Section 8, W. M., Tax 

Lot 301, in Josephine County, with certain restrictions. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the seven items listed and report this action for your official 
records. 


Dated sy o day of June, 1977 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the 
Commission, I approved the following action and report this 
for your official records: 


By telephone on June 8, 1977, approved a 
consultant agreement with Wilbur Smith and 
Associates to furnish the traffic informa- 
tion for the Corvallis Bypass Study, in 
Benton County, at a cost of $6,979. 


Dated this { G day of June, 1977 


"x7 ELT UE 
TO: Oregon Transportation Commission aK 


iVitiwN | 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48548 McClincy, John & Barbara A.; 


McClincy, James E. & Barbara M. $ 2,500.00 
49408 Stotler, Donald W. & Evelyn W. 2,670.00 


234-18.85E O'Mara, Leo R. & Margie E. 900.00 
3 Transactions $ 6,070.00 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon 
Transportation Commission. Pursuant to that authority, and acting 

in accordance therewith for the Commission, I approve the actions 
listed above and report this action for your official records. 


Dated this Al day 


5 aT 
AEWA 


Oregon Transports y Commission 


Glenn L. Jacks¢ 


ae ae 
°S OF 7219-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
action listed below and report this action for your official 
records: 


bo Option from Hyster Company for the NE Sandy Boulevard-NE 
Glisan Street Section of the East Portland Freeway in 
Multnomah County. Consideration $294,725.00. Approved 
June 2, 1977. File 46994. 


Oregon Transportation C ission 
Dated this \ day 


REPORT OF CONF LRMATLON OF ACTLON TAKEN 
UNDER DELEGATED AUTHORLTY LET 


| 


Vil 


= | SR gape). Creeper Siayefop tra {HP 13.87. te NP 14.11) 
: Contract No. 8528 
Type of Work - 0. 25 Mi ! e Rock Screen Slope Pro bs _F.A. Proj. No . Fa2Gt 2 


cin Clackamas nighwoy__ Pacific Wighway. bast 


No. of Bidders — 6 ne _. Low nidcder_Vennis V. Snyder, C1 ac k CUR 2 oo eee Beet 


Low Bid 5_ 59,271.00 peer ee 


Engincer’s Recommendation: Award to low bidder as soon as approval from Federal 
Highway Administration is received and the contractor provides 
documents showing he has complied with the Equal Employment 
Opportunity reporting requirements. 


No. 10 project Columbia Blvd. Intchge. (Owens-[11inois Reloc.) 


» 


Contract No. 8536 
Type of Work _ Grade se Pa ve & Pla n t_Faci ] ities _ _ FA Proj. ho, 1-205-7(42) 3) 3 
County ———~— Multnomah wes Highway East Portland -Ereewa .\ eo 
No. of Bidders -— 6 __. Low Bidder _Pelton Conc as te Cc = ieee Por tland pega yas 


Low Bid § L 4 4), 3 co et oe 


Engineer's Recommendations Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


vo 14__ project £. Portland State Police Ikdatrs.. (barlow school 
Contract No. 8540 


Type of Work grade »- Pave & Buildings — Se WR eee ee oe _ Stee 


county ___ Multnomah 


—__East Portland Freeway _ 


_tHlighway 


ic aptly SE vow Butta . SEOTGESON & Co., Inc., Portland _ 


Low bid ¢ 3835240. 00 


Engineer's fkecommendations Rejec fall bids—as’ ‘bel ng too high 


On June 2, 1977, I accepted the State Highway Engineer's 
recommendations for award of the above two projects and rejection 
of one project on which bids were received May 26, 1977, and authorized 
him to sign the the contracts when the conditions for the two awards 
have been met. 


Dated this day of June, 1977 


BVI acter 


Glenn L. Jackson, feos 


Oregon Transportation Commission 
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ANUTES OF _T=19-77 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name i Consideration 


43593 U. S. Forest Service $ 125,000.00 
49224 McGowan, Marjorie E. 3,175.00 
49318 Schlegel, Louise M. & George L. 22,250.00 
49472 Remland, Eldon C. & Marthan 3,000.00 


20-92.16 Standard Oil Company of California 1,690.00 


212-4.60 Victorian Cafe 100.00 
272-17.87S Hudson, John A. Jr. 50.00 
272-17.87S Applegate Mobile Park 150.00 


272-17.87S_ Applegate Mobiie tare 


8 Transactions $ 155,415.00 


Agreement with Multnomah County for installation of railroad 
crossing protection at the N.E. Columbia Boulevard (Fir) 
crossing of the Union Pacific Railroad tracks. The project 
is eligible for 90 percent Federal Aid funding under Section 203 
of Title II, Highway Safety Act of 1973. Total estimated cost of 
Matching monies will be 7% percent State 
ty 
J 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. 


Dated ey day of unt , aner 


| 
flim zZ 


Glenn L. Jagt 
Oregon Transpaoxtdtion Commission 


: STATE HIGHWAY ENGINEER 


“let 2 as 


REPORT OF CONFIRMATION OF ACTION TAKEN 
UNDER DELEGATED AUTHORITY 


feel, l Seeds Main St. -Cedar. St. (Philomath) Section 
Contract No. 8546 


Type of Work —. 0.24 Mi le Curbs and Walks F.A. Proj. No. __SRS-000S (70) 


County a |. eo Highway Ci ty Street 
No. of Bidders a Low Bidder ___Cushing Bros., Inc. Salem ______— ae 


Low Oil $_.oetees 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from City of Philomath and FHWA and 
the sum of $7,700.00 is deposited by City. 


Circle Bar Section 


; ; Contract No. 8547 
Type of Work 0 E68 Miles. Surfacing. & a _F.A. Proj. No. __SRS-000S(68) 


tie Preaek 


County __larne Highway ____crane-Venat 


No. of Bidders a Low Bidder ae Coa ts, Bend 
127,705.00 


Low Bid S 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA and Harney County and the 
sum of $20,100 is deposited by the County. 


Ns. cai. Proieet Linn Road-Sams Valley Hwy. Section_ 
Contract No. 8548 
Type of Work ae 3] Miles Paving ____F.A. Proj. No. F-13( ] ) 


County PLS + eee eae Highway Crater 1 Oi chien 
No. of Bidders___9.____ Low Bidder Rogue River Paving Co., Inc. Medford 
Low Bid $ 484,778.50 _ 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate__& -aJ- “77 
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Ne... Prego _ Valley River Bike/Ped. Bridge Section 
Contract No. 8549 


Type of Work __ Grade ,_Pave & Structure. ___-_ FA. Proj. No. BWD-000(1) — 


County x Highway as 


No. of Bidders 8 _ tow Bidder__ Garland Pacific Const. Co., Salem_.___ 


Low Big 8.227 2496-00 
Engineer's Recommendation: Award to low bidder as soon as approva| is 


received from City of Eugene and FHWA and 
sum of $63,100.00 is deposited by City. 


eee Tee Project __ Fox Valley-Mi im Ci t a OE cieccstinanetnentiant 
type ot Work’Girade and Pave A. Pr ttn. RS AMBRE —___ 
County >= ____. Highway _Lyons-Mill City 


No. of Bidders ____ Low Bidder 


Low Bid $————_—$—$—$———— 


Engineer's Recommendations: PROJECT WITHDRAWN 


eM eaen ae Idaho Ave.-S.W. 4th Ave. (Ontario) Section __ 
Contract No. 8550 M-5755(1) & 
Type of Work ___0.25 Mile Paving & Walks F.A, Proj. No. M- 57 


County Malheur Highway FAU_5755_& 5765 


No. of Bidders 2 Low Bidder_DOuglas S. Coats Construction, Bend 
Low Bid $ 229, 103.50 __ 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from the City of Ontario and FHWA 
and sum of $20,000.00 is deposited by City. 


APPROVED BY CHAIAMAN 
GLENN L. JACKSON 


pate__6-a7- ‘17 
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eee Prooet.. Cairo Jct.-Nyssa. Section . 
Contract No. 8551 
Type of Work re 10 po RL ere F.A. Proj. No. _F-21-5( A Sea 
County eT Highway——__ entral_Oregon 
No. of Bidders ee Low Bidder__R» L. Coats, Bend 


Low Bid $429,538.00 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


No. 8 Project Browning Ave. S.E.-Hilfiker Rd. S.E. (Salem) 
Contract No. 8552 

Type of Work 0.58 Mile Grade, Pave & Signals _F.a. Proj. No. _TQE=-26(4) 

OE Highway Eee. ARs at) | SN Sem TC 

No. of Bidders__]. Low Bidder_ Salem Road & Dri veway._ Ca... 


Low id $413,391.00 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


No.__9 __ Project ___ Columbia Slough Frontage Roads Section. 
Contract No. 8553 


Type of Work__ Grade, Pave & Structures FA. Proj. No. -1=205-7( 45) 313 
County___Multnomah = SS Highway___ East Portland Freeway _ 


No. of Bidders 8 Low Bidder_ Holst Construction Co., Oakridge 
Low Bid S Re 


Engineer's Recommendations: Award to low bidder as soon as approval. is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pare. 4-2 /- 7) 


- 2084 - 


A 
7-19-77 


one 
“Oo Wi 


No.9 ~~ prower. -N- Tigard Intchge. & Lake Rd. Intchge. Section 
Contract No. 8554 


Type of Work 0.92 Miles Barriers & Signing F.a. Proj, no. 1-205-7( 48) 302 
County —Multnomah_& Clackamas Highway__ Pacific & £. Portland Fwy. 
No. of Bidders 5 Low Bidders. F. Shea Co., Inc., Dublin, CA 


Low Bid S 143,576.43 


Engineer's Recommendation: Award to low bidder as soon as approval is received 
from FHWA... 


oe Project ROCkaway (N. 3rd Ave.) Section _ 


Contract No. 8555 
Type of Work at Se PR ee. De 


County oe! | Highway _ City Stree b.. 


No. of Bidders aaa Low Bidder __C,_ G. Gred vig, Port] SG on — 


Low bid $s-41.749.50 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA and City of Rockaway and 
the sum of $25,000 is deposited by City. 


(Later, City of Rockaway rejected bid and 
project will be readvertised) 


ete | aa Project 


Type of Work eee, eR a Proj. No. — F-84(i) 


County ee a Highway La Grande-Ba ker_ 


No. of Bidders 2 Low Bidder__ Roy L. Houck Construction Co., Salem _ 
Low Bid S$ 453,591.00 _ 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIAMAN 
GLENN L. JACKSON 


DATE Eo” ad Pe i 
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No. 13 Projet. N.. Cherry _St.-Wallowa Lake Hwy. Section 


Contract No. 8557 M-4680(1) & 
Type of Work 0.80 Miles Grade & Pave ss ica, Proj. No. M-4755(1) 


County ee ee ae ae, Highway______ FAU 4680 & 4755 
No, of Bidders ae Low Bidder __Baker Redi-Mix ] X Inc. c pa mexer a 


Low B id S 248,059.00 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA and City of La Grande and 
the sum of $68,400 is deposited by City. 


(City of La Grande rejected bid and project 
will be readvertised later) 


a 44 Project __ Denney Road _Interchange section 
Contract No. 8558 


Type of Work Grade, Pave, Str., Sign & Lllum. ¢.a. proj. tio. F-79(3) 


Caurty nc RR RINOTSS Highway Beaverton-Tigard 


No. of Bidders___/ __ Low Bidder___Ross Bros. Construction, Inc., Salem _ 
Low Bid $.4,089,437,.25 __ 
Engineer's Recommendations: Award to low bidder as soon as approval is 


received from FHWA. 


No._15___ Project ___Spray-Kimberly Section mat 
Contract No. 8559 
Type of Work__2.20 Miles Grade, Pave & Structure=.a. Proj, No. me et es 


County Wheeler Highway John \ | ee 
No. of Bidders 5 Low Bidder Ee Fegert Co. , Othel lo, WA 
Low Bid $_1,034,678.00 _ 


Engineer's Recommendations Award to low bidder as soon as approval of 
FHWA is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__6-27-]"]__ 
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Rock Creek. Section. ee 
Contract No. 8560 


Type of Work 0.38 Mi le Grade , Pave & _Structure_ FA: Proj. Aa RS--124(2) 


TAD, Sites ie ] 6 Propect — 


a eae. Highnay._ Li amind=Saeri dan. 
No. of Bidders 4 __towBidder-___Roy_L. Houck Construction_Co..,..Salem.__ 
Low Bid s__306, $96 62. 


Engineer's Recommendation: Award to low bidder. 


No..17 _ project__N-E. 20th St.+N.E. 8th St. (Newport) Section 


Contract No. 8561 
Type of Work __ 0.88 Mile Paving. ee A __HHS- 2-4(3) 


Bi I Highway —___._ OO CORSE 
No. of Bidders 1 ___ Low Bidder Road & Driveway Co. , Newport. 
iow ew 82,799.30. 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


On June 27, 1977, I accepted the State Highway 
Engineer's recommendations for award of the projects on which 
bids were received June 23, 1977, and authorized him to sign 
the contracts when conditions for the awards have been met. 


A 


ce 


TO: Oregon Transportation Commission 


we) 7019-77 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


46966 Ackerley Communications, Inc. $ 3,200.00 
49237 Leathers, Charles C. 135.00 


A IT 


49345 Keenan, Louise L. 22,630.00 


oe ee IE 


49482 Burgess, Dale 400.00 
49483 Kolb, Raymond G. & Olive M. 2,612.00 
49484 Craig, Nora Lee 
47542 Burlington Northern, Inc. 
49598 OMNI Enterprises, Inc. 
20-92.16 Atwood, W. E. 
54-6.02 Our Lady of Angels Cat 
244-11.08S Church of Christ 
244-11.08S Allen, Hoyt & Blanch 
271-0.72N Lazy Acres Motel 
1-0.72N Estremado, D. & Angeline 
271-0.72N House of Myster 
271-0. 72N Estremado, D. & Angeline 
271-0.74N Old Oregon Museum 
271-0. 74N Estremado, D. & Angeline 


A mt ET i Dine A ~ NaeN 


18 Transactions § 38,447.00 


(2) Agreement with the Public Utility Commissioner for the reimburse- 
ment of Weighmasters expenses incurred at the Ashland Port of 
Entry, Jackson County, in the amount of $334,600. 


Agreement with the Public Utility Commissioner for the reimburse- 
ment of Weighmasters expenses incurred at the Farewell Bend 
Port of Entry, Malheur County, in the amount of $315,250. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf cf 

the Oregon Transportation Commission. Pursuant to that authority. 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. 


Dated this G day uly. 1977 
AFP my, 


DEPUTY STATE HIGHWAY ENGINEER 


Date... F&eZ7Z.........---- 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following items and report this action for your official records: 


1) Approved the inst i of sign entitled "U-TURN 
PERMITTED" at the intersection near Sherwood on the 
Pacific Highway West, Highway No. 1W, at Six Corners, 
M.P. 15.23, (both highway approaches) in Washington 
County. Approved June 22, 1977. 


On June 24, 1977, approved an agreement with Douglas 
County concerning use of certain county roads to 
detour highway traffic and provide a haul road 
during construction of the Anlauf Interchange on 

the Pacific Highway (I-5). 


Dated this ® day of July, 1977 


H. S. Coulter, State Highway Engineer 


B 
7-19-77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Work on the Silverton Road Overcrossing-"D" Street Under- 
crossing Section of the Pacific Highway in Marion County. 
Bids received May 26, 1977. Contract No. 8534 awarded 
June 20, 1977, to Salem Sand & Gravel Company, Salem, 
at $1,440,208. 


Work on the N.E. 68th Ave.-N.E. 81st Ave. (Portland) 
Section of N.E. Halsey Ave. in Multnomah County. Bids 
received May 26, 1977. Contract No. 8539 awarded June 15, 
1977, to Cascade Construction Company, Inc., Portland, 

at $459,500. 


S. Umpqua River (Gazley) Bridge on Gazley Road in Douglas 
County. Bids received May 26, 1977. Contract No. 8545 
awarded June 13, 1977, to Barnhardt & Platt, Inc., Salem, 
at $258,760. 


Paving on the Linn Road-Sams Valley Highway Section of the 
Crater Lake Highway in Jackson County. Bids received 

June 23, 1977. Contract No. 8548 awarded June 28, 1977, 
to Rogue River Paving Co., Inc., Medford, at $484,778.50. 


Valley River Bicycle-Pedestrian Bridge in Eugene, Lane 
County. Bids received June 23, 1977. Contract No. 8549 
awarded June 29, 1977, to Garland Pacific Construction Co., 
Salem, at $277,496. 


Work on W. Idaho Avenue-S.W. 4th Avenue in the City of 
Ontario, Malheur County. Bids received June 23, 1977. 
Contract No. 8550 awarded July 6, 1977, to Douglas S. 
Coats Construction, Bend, at $229,103.50. 


Paving on the Cairo Junction-Nyssa Section of the Central 
Oregon Highway in Malheur County. Bids received June 23, 

1977. Contract No. 8551 awarded June 28, 1977, to R. L. Coats, 
Bend, at $429,538. 


Work on the Columbia Slough Frontage Roads Section of the 
East Portland Freeway in Multnomah County. Bids received 
June 23, 1977. Contract No. 8553 awarded June 28, 1977, 
to Holst Construction Co., Oakridge, at $583,031. 


Work on the N. Tigard Interchange and Lake Road Interchange 
Sections of the Pacific Highway and East Portland Freeway 

in Multnomah and Clackamas Counties. Bids received June 23, 
1977. Contract No. 8554 awarded June 28, 1977, to J. F. Shea 
Co., Inc., Dublin, California, at $143,576.43. 
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Paving on the Hot Lake Overcrossing-Union Section of the 
La Grande-Baker Highway in Union County. Bids received 
June 23, 1977. Contract No. 8556 awarded June 28, 1977, 
to Roy L. Houck Construction Co., Salem, at $453,591. 


Work on the Spray-Kimberly Section of the John Day Highway 
in Wheeler County. Bids received June 23, 1977. Contract 
No. 8559 awarded July 6, 1977, to E. R. Fegert Co., Othello, 
Washington, at $1,034,678. 


Paving on N.E. 20th Street-N.E. 8th Street in Newport, 
Lincoln County. Bids received June 23, 1977. Contract 
No. 8561 awarded June 28, 1977, to Road and Driveway Co., 
Newport, at $67,799.30. 


Dated this “@_ day of July, 1977 


S. Coulter, State Highway Engineer 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


Graham Electric Co., N. E. Sandy Blvd. @N. E. June 15, 1977 
No. 8393 181st Ave., Multnomah 
County 


Elting Inc., Hogback Summit-Lake Abert, ao, 1977 
No. 8243 Lake County 


Paul Brothers, Inc., Siskiyou Safety Rest Area, 22, 1977 
No. 8198 Jackson County 


Hansen Elect. Co. Empire-Coos Bay Hwy. @ June 29, 1977 
No. 8403 Woodland Dr. (Coos Bay), 
Coos County 


11, 1977 . hai 


Hl S. Coulter, State Highway Engineer 


CG 


> OF 7-19-77 


TOs Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of the 
Commission: 

COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 
ER SR EWAL — MULINOMAH COUNTY 

R-46693-Par. 3 - Norman A. Thoreson et al. Parcel 3: 0.45 
acre for a temporary easement for a railroad shoofly. Offer 
$6,000.00. 

HINES-BURNS SECTION, CENTRAL OREGON HIGHWAY - HARNEY COUNTY 

R-49245 - Leroy A. Johnson et al. Parcel 1: 10 square feet 
for right-of-way purposes; Parcel 2: 1,750 square feet for 
right-of-way purposes; Parcel 3: 825 square feet for a permanent 


slope easement. Offer $8,300.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-46954 - Jennie Guisto et al. 39,185 square feet for 
right-of-way purposes. Offer $49,000.00. 


R-49164 - Robert Leonard Lee et al. 0.28 acre for right- 
of-way purposes. Offer $103,300.00. 


Dated thigZ2@ day of June, 1977. 


- B. BOYD, Right Way Engineer 


C 
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- OF 7-19-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 


16, Sub. 46), subdelegated to the Right of Way Engineer 


ve Order No. 16), Tt approved making the following 
offers in accordance with this authority for and on behalf of the 


Commission: 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 

PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY —- MULTNOMAH COUNTY 
R-46966 - Candida Cereghino et al. Parcel 1: 1.4 acres for 

right-of-way purposes; Parcel 2: 0.15 acre for right-of-way 


purposes; Parcel 3: 1-5 acres for right-of-way purposes. Offer 
$167,125.00. 


COMSTOCK-ANLAUF SECTION, PACIFIC HIGHWAY - DOUGLAS COUNTY 


R-49128 - Ennis Wuite et al. 0.03 acre for right-of-way 
purposes. offer $100.00. 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - 
JOSEPHINE COUNTY 


R-40516 - George R- Snyder et al. Parcel 1: 0.04 acre for 
right-of-way purposes; Parcel 2: 0.03 acre for a permanent slope 
easement; Parcel 3: 825 square feet for a construction permit 
for a road approach. offer $3,600.00. 


R-40536 - Loy S. Fixsen et al. Parcel 1: 0.3 acre for 
right-of-way purposes; Parcel 2: 0.11 acre for a permanent 
slope easement; Parcel 3: 200 square feet for a construction 


permit for a road approach. Offer $3,500.00. 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49343 - Lincoln Loan Co. et al. 5,494 square feet for 
right-of-way purposes. offer $11,000.00. 


Dated this 8th day of July, 1977: 


RE: f Off Tendered =") 
E Report 0 ers Tendered Foo, - 


C 


7-19-77 
July, 1977 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Construction-Maintenance Agreements with the City of Coos Bay and 
Pacific Power and Light Company providing for the construction, 
maintenance and electric service for highway illumination on the 

Cape Arago Highway-Central Avenue Section of the Empire - Coos Bay 
Highway in Coos County. Approved April 15, 1977. Misc. C & A 5596 
(16-12). 


Sale of 0.20 acre, more or less, excess property on the Brookings- 
Winchuck River Section of the Oregon Coast Highway in Curry County or 
a minimum consideration of $2,300.00. Approved June 8, 1977. File 
43855 (16-43). 


Sale of 0.32 acre, more or less, excess property on the Lake Road- 
Clackamas River Section of the East Portland Freeway in Clackamas 
County for the consideration of $5,000.00. Approved June 9, 1977. 
File 28729 (16-43). 


Sale of 0.25 acre, more or less, excess property on the Milton/Freewater- 
Washington State Line Section of the Oregon - Washington Highway in 
Umatilla County for a minimum consideration of $8,400.00. Approved 

June 10, 1977. File 10546-7-8 (16-43). 


Sale of 0.19 acre, more or less, excess property on the Cottage 
Grove Interchange Section of the Pacific Highway in Lane County for 
a minimum consideration of $5,250.00. Approved June 10, 1977. 

File 21233-L2215 (16-43). 


Grant of Sewer Easement to Town of Canyon City on the John Day- 
Canyon City Section of the John Day - Burns Highway in Grant County. 
Approved June 14, 1977. File 3915 (16-43). 


Construction-Maintenance Agreement with the Union Pacific Railroad 

Company covering the Columbia Boulevard Interchange (UPRR Shoofly) 

Section of the East Portland Freeway in Multnomah County. Approved 
June 15, 1977. RR 874. File 49372 (16-12). 


Construction-Maintenance Agreement with the Union Pacific Railroad 
Company and Multnomah County covering the South Banfield Interchange 
Section of the East Portland Freeway in Multnomah County. Approved 
June 15, 1977. RR 875. File 49220 (16-12). 


Construction-Maintenance Agreement with the Southern Pacific Transpor- 
tation Company covering the Denney Road Interchange Section of the 
Beaverton -Tigard Highway in Washington County. Approved June 15, 
1977. RR 876. File 49129 (16-12). 
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Grant of Roadway Easement to U. S. Forest Service over 0.25 acre on 
the Long Creek-Fox Section of the Pendleton - John Day Highway in 
Grant County for no consideration, subject to reversion if not used 
for a 5 year period by Grantee. Approved June 28, 1977. File 9109 
(16-43). 


Service Contract with the Southern Pacific Transportation Company 
for installation of grade crossing devices of Woodrow Street North- 
east in Calem, Marion County. Approved June 29, 1977. File RR 873 
(16-12). 


Agreement with Gerald Moore exchanging property to resolve the 
boundary question on the Weigel Gravel Bar on the Shady-Canyonville 
Section of the Dillard Highway in Douglas County. Approved June 30, 
1977. Files 14979, 24581 (16-43). 


Sale of 0.86 acre excess property on the Camas Mountain-Winston 
Section of the Coos Bay - Roseburg Highway in Douglas County for a 
minimum consideration of $1,650.00. Approved March 31, 1977. 
Files 5527, 5797 (16-43). 


Right of Way Service Agreement with the City of North Bend approved 
June 8, 1977. (16-49). 


Agree. 71 Airport Access Road Misc. C & A 6200 
Agree. 73 Sheridan-Sherman One-Way Couplet Misc. C & A 6199 


Right of Way Service Agreement with the City of Klamath Falls for 
the Klamath Falls Airport Project. Approved June 15, 1977. Agreement 
70. Misc. C & A 6201 (16-49). 


Right of Way Service Agreement with the Port of St. Helens to 
expand right of way services in connection with the Scappoose 
Industrial Airpark Project. Approved June 2, 1977. Agreement 59. 
Misc. C & A 5954. 


Construction Agreement with Oregon Electric Railway Company (Burlington 
Northern) covering Crossing No. 3E-140.00, Roosevelt Boulevard 
(Eugene) in Lane County. Approved April 14, 1977. RR 869 (16-12). 


Construction Agreement with Oregon Electric Railway Company (Burlington 
Northern, Inc.) covering Crossing No. 3E-137.0, Irving Road (Enid) 
in Lane County. Approved April 14, 1977. RR 868 (16-12). 


Dated this s day of 


ay Engineer 


D 


————— 


my 7-19-77 
iIVibti’ a pt 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


This is a foreclosure 
h the Motor Vehicle 
Division of the as it may 
possibly have a lien on t 
excise tax in the amount of $180. 
the Attorney General's office for handling. 


L-7457 Elvin Keeling v. State: This is a complaint for wronaful 
death arising out of an accident that occurred on June 14, 1975, 

when a rock came down off the hillside and resulted in the death of 

a minor child riding in the back of a camper. The accident occurred 
on The Dalles-Cali fornia Highway approximately 15 miles north of 
Klamath Falls. ‘ne plaintiff is asking for $102,000 in damages. The 
matter has been referred to the State's insurance carrier for the de- 
fense of the State. 


L-7459 Bettie Jo Lowder, personal representative of Leo H. Lowder, 
deceased, v. state: This is an action for wrongful death resulting 
from an accident that occurred August 14, 1975, near the Ainsworth 
Park exit in Multnomah County on 1-80N. The alleaations of negli- 
gence relate to the maintenance of a temporary surface with a six- 
inch drop-off on the edge. The plaintiff is seeking $1,501,490. The 
matter has been referred to the State's insurance carrier for the de- 
fense of the State. 


4 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant —__ ___ Cause of Action Plaintiff 
State of Oregon R. 0. Hobbs Injunction 


L-7414 
County: Klamath 


* Plaintiff sought court order requiring defendant to remove illegal 
sign. 


Disposed of by: Piaintiff issued a permit to defendant for an on- 
premise sign. 


State of Oregon William Smith »knjunction 


L-7115 
County: Lane 


* The plaintiff seeks to have defendant remove a barricade blockina 
a frontage road. 


Disposed of by: Plaintiff will construct a barrier on the frontaqe 
road which will block vehicular traffic, but will 
allow the use of the property by foot or livestock. 
Defendant will pay for ail costs. 


7-19-77 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
De fendant trial at trial demand Verdict 
Sa trial demand Verdict 


Roger S. Bounds $ 5,000 $ 5,000 $14,000 $ 5,000 


L-7410 

R-49120 

Section: Hermiston-Stanfield Junction 
Highway: Umatilla-Stanfield 

County: Umatilla 


Approved by: Jack L. Sollis ry Date: July 8, 1977 


Louis R. Stafford $15,000 $ 8,000 $75,000 $20,000 


L-7094 

R-481771 

Section: Silver Point Slide 
Highway: Oregon Coast 
County: Clatsop 


Approved by: Jack L. Sollis Date: July 8, 1977 


_D 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Ve fendant Cause of Action Plaintiff Judgment 


Paul White Ejectment Fo 
Defendant 


L-7320 
County: Marion 


Attorney Fees: None Court Costs: $91.90 


* Order of court requiring defendant to vacate property to which 
the State had title. 


Sam Sarich Injunction . Court issued 
order re- 
quested by 
plaintiff. 
L-7374 
County: Marion 


* Plaintiff sought court order requiring defendants to remove three 
illegal outdoor advertising signs. 


REPORT OF TRIAL OF OTHILR CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff 2 Cause Of Action  Pisintitt _ Judqment 


D. D. Ellis Judicial Review For State 


L-7432 
County: Clatsop 


* Plaintiff sought review of Highwal Division's denial of plaintiff's 
request for a permit for beach revetment 30 feet east of zone line. 
The State counterclaimed requesting plaintiff to regrade beach 
where plaintiff had made changes. 


John Powelson Inverse $50,000 Judament of 
pe: 


Condemnation Non-Suit 


L-7317 
County: Multnomah 
Highway: Pacific 


T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On JUNE 24, 19.7% $2,265,335.45 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of _ Wr. , 197%, 

(List of apporttonments on file tn Commisston Files, 
Salem. ) 


On JUNE 30___, 197% $1,359,201.27 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of may, 197% 

(List of apportionments on file in Commission Files, 
Satem. ) 


Dated this 16TH day of JUNE , 1977 


eis. V. E. Skoog, Co 
ATTACHMENTS Highway Dive 


CC: ROBERT BURCO 
H. S. COULTER 
JOHN EARLEY - ATT. 


August 23, 1977 
Portland, Oregon 


Governor Robert Straub, members of the Oregon Transporta~ 
tion Commission and others participated in ground-breaking ceremonies 
marking the start of construction in Oregon of the 1-205 Columbia 
River Bridge. At 9:45 a.m. the participants boarded at the 
Multnomah County Boat Launch facility (Marine Drive and 42nd Avenue) 
the tug owned by Willamette-Western Corporation (contractor for the 
bridge) and went up the Columbia River to a clamshell dredge near 


Government Island where ceremonies were held at approximately 
10 a.m. 


During the Governor's remarks, he announced that the 
bridge will be known as the "Glenn L. Jackson Bridge" in honor of 
the Chairman of the Oregon Transportation Commission. 


The Governor then activated the machinery to haul up the 
first scoopful of material from the bottom of the river. 


The Oregon Transportation Commission held a luncheon 
meeting at 12:30 p.m. in a staff conference room at the Department's 
Metropolitan Office, 5821 N.E. Glisan Street, Portland. Present 
were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

David Talbot, State Parks Superintendent 

Bob Blensly, Program Development Coordinator 

Cc. W. Head, Manager, Commission Services 

Fran Neavoll, Commission Services 


Mr. Burco presented a sample logo for the Department of 
Transportation. He mentioned that the Department is very much in 
need of an identification. He indicated the target symbol would 
still be used within the Highway Division. Chairman Jackson asked 
that before this logo is implemented to make sure there is no 
conflict with any State policy. After further discussion the 


Commission approved the following logo as presented by Mr. Burco: 


The Oregon Department of Transportation 


August 23, 1977 


There was discussion concerning the employment of 
Mr. Ron Linton of Washington, D.C., as a representative for the 
Department for approximately one year concerning Federal legislation 
and regulations. Mr. Burco said that one of Mr. Linton's activities 
would be to monitor several Federal activities in Washington, D.C. 
during the crucial months leading up to the adoption of the 1978 
Surface Transportation Act. (For complete list of activities see 
agreement on file in the Commission's files, Salem.) The Commission 
approved entering into an agreement with Mr. Linton on a monthly 
basis at $2,000 per month, subject to cancellation by either party, 
effective September 1, 1977, and authorized the Director to sign the 
agreement. Commissioner Waish asked that Mr. Linton be required to 
submit a monthly status report of activities and accomplishments. 


The Commission discussed the recommendation from the 
Travel Advisory Committee that $60,000 be deleted from the Travel 
Information Section budget in order to contract with Oregon 
Hospitality and Visitors Association. The Commission deferred 
action of the matter until the September meeting. (See page 2106.) 


Mr. Burco called upon Larry Rulien to brief the Commission 
concerning the Six Year Highway Plan. He stated that Mr. Rulien 
would be discussing at the formal meeting the process leading up 


to the adoption of the Program and a workshop would be held at the 
close of the formal meeting relative to an alternate program. 


The luncheon meetiug adjourned at 1:35 p.m. 


The Commission held their formal meeting at 1:40 p.m. in 
the Department's Metropolitan Office Conference Room. Notice of 
the meeting was made by press release to newspapers of the general 
and local circulation throughout the State. The same individuals 
were present that attended the luncheon meeting. Other present were: 


Walt Barrie, Chief Counsel 

Don Streun, Assistant Director for Administration 

George Bell, Special Assistant for Intergovernmental and 
Public Affairs 

H. 5S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

Robert Bothman, Administrator of Metropolitan Branch 

Alan Lightner, Executive Assistant to Director 

Glen Green, Federal Highway Administration 


August 23, 1977 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of July 19, 1977. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Condemnation Resolution No. 2662" 

on file in Commission's files, Salem. ) 


Authorized increase in project authorization on 
the following contract: 


a) 8363, Fairgrounds Interchange- 
ction, Pacific Highway, 
Douglas County, in the amount -°f $480,602. 71- 
(28.7% overrun) 


Request to proceed with preliminary engineering 
on the Goods Bridge Section of the Canby-Marquam 
Highway in Clackamas County. Cost estimate 
$50,000 of which $42,900 will be 1978 Federal 
Aid Secondary Funds and $7,100 will be State 
Highway Funds. 


Sign with the legend "YTELD TO ONCOMING TRAFFIC" 
to inform mot i alized inter~ 

hat the 
signal does not provide a protected left-turn 
movement. 


Agreement with Umatilla Electric Cooperative 
Association to provide three-phase 120/240 electric 
service to the utility building in Emigrant Springs 
State Park in Umatilla County- 


Adopted the following abandonment resolutions: 


a) Two short segments of old right of way (.4 mile) 
in the Malheur River Bridge Section of the 
Olds Ferry-Ontario Highway in Malheur County. 
("Abandonment Resolution No- 565" on file in 
the Commission's files, Salem. ) 


Approximat 6 miles of old highway alignment 
to Benton proximately .50 miles of 
old highway right of w he abutting property 
owners in the Blodgett-Gellatly Summit Section 

of the Corvallis-Newport Highway. (‘Abandonment 
Resolution No. 547" on file in the Commission's 
files, Salem. ) 


Installation of traf 
Highway (Main Street 
3rd Street an 
No cost to Sta 
required maintenance. 


Two request 
as follows: 
a) City of Salem re 
tion project to 
compensate 


$37,500; Federa 
to be developed w 
Valley Council of 


City of Ash 
ing, 
Main Street 
Avenue , 
Federal Funds 
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Airport in Coos County an 
if necessary: ("Aeronauti 
No. 2663" on file in the 
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Written delegated authorit 
Commission which show actions taken 
behalf of the Commission pursuant to i 
orders: (Exhibits on file in the Commi 


Chairman of Oregon Transportation Commi 
State Highway Engineer 

Right of Way Engineer 

Chief Counsel 

Highway Controller 


August 23, 1977 
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DIRECTOR'S REPORT 


Mr. Rulien handed to the Commission copies of the Oregon 
Rail Plan. (Report dated March 1977 on file in the Commission's 
files, Salem.) He recalled that the Department received a grant 
from the Federal Railroad Administration of approximately $186,000, 
and that the Legislature provided General Funds to match the grant 
so there could be some basic planning of rail facilities in the 
State. Mr. Rulien referred to Page 5 of the report, which outlined 
the goals and objectives. He called attention to Page 7, which 
calls for a broad-based technical and citizen advisory committee of 
approximately 12 to 15 members which will be established to aid 
staff with technical and policy portions of the Plan. The committee 
will be made up of railroads or their state association, rail unions, 
shipper groups, stat -wide environmental organizations, statewide - 
railroad passenger organizations, related state agencies and 
representatives of county and city associations. 


Attention was given to an agreement with the Department 
of Economic Development to furnish the Department information 
concerning ports and waterways to assist the Department of Trans- 
portation in carrying out its responsibilities in Statewide 
transportation planning. Mr. Burco stated the Department of 
Economic Development will provide a general overview of the work 
to be accomplished during the biennium and they will provide 
planning information on special project assignments relating to 
ports and waterways. The total payment is not to exceed $64,987 
for actual expenses incurred. Chairman Jackson inquired if highway 
funds can legally be transferred for this purpose. Mr. Burco 
replied that it had been done in the past generally using planning 
and research funds. 


Mr. Barrie said there is a legal problem involved here 
which has been discussed with the Director. It was Mr. Barrie's 
opinion that if the work performed by the planner has a relation- 
ship with systems design or otherwise working towards benefiting 
the highway system then dedicated highway funds can be expended; 
but, if the planner's work isn't directly benefiting the highway 
system (for example, a ports study), then it should be funded only 
from the general fund. 


The Commission approved the agreement as recommended by 


Mr. Burco and authorized him to sign it in their behalf. 


Mr. Bell presented to the Commission the Travel Advisory 
Committee's recommendation for the approval of an agreement with 
the Oregon Hospitality and Visitors Association to do certain 
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tourist promotion work in the amount of $60,000. He stated it was 
also the Committee's recommendation that this agreement be funded 
as follows: 


By not printing the 1978 State highway map $35,000 
for one year 


By reducing the amount budgeted for a travel $20,000 
film 


By taking the amount from the funds for display $ 5,000 
materials in the roadside rest areas 


He said the Legislature had refused to fund this agreement and that 
funding would have to come from the reduced Travel Information 
Section budget. The Chairman stated that the Commission wishes to 
defer action until their September meeting. 


Mr. Rulien outlined the following procedures for updating 
and extending the Six Year Highway Improvement Program: 


1) Review of the status of the projects in the current 
program; revising the cost estimates as necessary; 
determining the earliest practical letting dates; 
identifying projects needed to preserve pavements, 
bridges and operating characteristics; and projecting 
anticipated funding, both State and Federal. 


Consider all of the information available; put 
together a preliminary program that is fundable and 
practical and that is consistent as possible with 
commitments, policies and needs. 


Advertise and hold approximately 40 public meetings 
throughout the State. 


Information obtained through the meeting process will 
be analyzed and modifications and alternates to the 
preliminary program will be considered and reviewed 
with the Commission. 


5) Adoption of the pregram in February 1978 by the 
Commission. 


He stated the existing program runs to 1982 and it is not financially 
balanced. The new program will cover fiscal years 1979 through 1984, 
which would start July 1, 1978. Mr. Rulien said it is planned to 
present two programs to the public; one with the present revenue, 

and the other with revenue provided in the recent legislative bills. 
There was discussion regarding increase in construction costs and 
growth in revenue. 
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Mr. Bell reported on the October Commission meeting to be 
held in Pendleton. He mentioned a field trip is planned for Monday 
afternoon, October 17. A dinner will be held that evening at the 
Indian Hills Motel and various officials will be invited to attend 
to discuss their problems and needs. The Commission meeting will 
be held Tuesday morning, October 18, in the Pendleton City Hall. 
Following the Commission meeting, a luncheon may be held with 
either a service club or a downtown businessman's group. 
Commissioner Brix suggested that Congressman Al Ullman be invited 
to attend. 


Mr. Burco said public hearings pertaining to the Six Year 
Program will be held throughout the State the third week in October. 
He mentioned that he would try to arrange one of these meetings for 
Tuesday evening on October 18 in Eastern Oregon in the event some 
of the Commissioners might be able to attend. 


Mr. Streun handed to the Commission copies of the Depart~ 
ment's Affirmative Action Plan. (DOT Policy No. 6 dated 6-14-77.) 
The purpose is to comply with Title VII of the Civil Rights Act of 
1964 as amended in 1972 and to assure support of the Governor's 
formal and continuing program of affirmative action to achieve 
appropriate distribution of minority and female employees at all 
levels and in all phases of Department of Transportation activities 
and programs. Mr. Streun gave to the Commission copies of the 
Equal Employment Opportunity Affirmative Action Program. (Reports 
on file in the Commission's files, Salem.) He said he would like 
the Commission's endorsement of the Department's EEO Program. He 
reviewed with the Commission examples of specific problems the 
Department has encountered regarding the affirmative action program. 
He also outlined how the Department is going to solve the problems 
and the activities the Department is undertaking to deal with the 
problems. There was discussion concerning the contractor's 
compliance in the affirmative action program which is a Federal 
requirement. 


The Commission set Thursday, September 22, 1977, for 
their next monthly meeting. 


Mr. Klaboe requested authority to commence proceedings in 
accordance with the Administrative Procedures Act to adopt a rule 
establishing a bus lane on Barbur Boulevard from Southwest Front 
Avenue (M.P. 1.97) to Southwest Slavin Road (M.P. 3.18) (ORE 99W) 
in the City of Portland. Mr. Klaboe said the bus lane will be 
operated in conjunction with the West Portland Park-and-Ride Station. 
The park-and-ride station will serve as a transfer point from which 
express buses will haul people to the central business district 
utilizing the Barbur Boulevard bus lane one-way inbound in the 
morning peak hours and outbound in the afternoon peak hours. He 
said the remainder of the time the lane, which is in the center of 
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Barbur Boulevard, can be used as a continuous left-turn refuge. 

The Commission gave their approval to commence proceedings. (Notice 
published in the Secretary of State's Administrative Rule Bulletin on 
September 1, 1977. Public hearing held September 12, 1977.) 


Mr. Coulter reported that the recent Legislature enacted 
Senate Bill 452 which establishes a Winter Recreation Advisory 
Committee to advise the Commission regarding removal of snow from 
winter recreation parking locations in the State. The statute 
requires the Commission to designate members of the Committee. The 
Commission designated the following members to the Committee as 
recommended by Mr. Coulter, effective July 1, 1977: 


Two-Year Appointments 
Name Representing City 


Richard L. Kohmstamm Ski area operators Timberline 
Western Oregon 


Chuck Hale Pacific Northwest Lake Oswego 
Ski Association 


Dr. Kenneth Havernick Oregon State Snowmobile Lebanon 
Association 


Donald T. Grubb General public Bend 


One-Year Appointments 


Mike Lockhart Ski area operators Anthony Lakes 
Eastern Oregon 


George H. Watson Oregon Nordic Council Portland 


Vawter Parker General public Portland 


The Commission considered a request from William C. Lebow 
to place a mobile home within the Rogue River Scenic Waterway in 
Curry County. (Action was deferred on this item at the July 19, 
1977, Commission meeting.) Mr. Talbot said that since the last 
meeting, the staff has talked to Mr. Lebow and he understands the 
staff recommendation that the Department not move to acquire his 
Property, and that the Department has taken this position in order 
to remain consistent with the Forest Service policy in regard to 
his property, which would allow placement of the mobile home. 

Mr. Talbot mentioned with this understanding Mr. Lebow is not 
expected to protest denial of his plan. The Commission accepted 
Mr. Talbot's recommendation to deny Mr. Lebow's request. 
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Attention was given to a request from the Holy Trinity 
Greek Orthodox Church to develop a youth camp and retreat for 
church members within the Sandy River Scenic Waterway, located about 
one mile upstream from Dabney State Park in Multnomah County. 
Mr. Talbot stated the site is within the area of greatest visual 
effect on the natural river scene. The Department's management 
plan calls for no new structures which are not topographically 
screened from view from the river except those necessary for public 
recreational use and resource protection. He continued that the 
approval would require a variance to this rule, something the 
Department has not recommended before in the Sandy River Gorge 
because of its proximity to Portland and development pressures. He 
said surveys indicate that the proposed main lodge would not be 
topographically screened from view downstream, though it would be 
entirely concealed by evergreen vegetation. The staff's reasoning 
he said, is that the proposed development and use, while not public, 
would be compatible with the Scenic Waterway and would provide 
responsibly managed group recreational benefits for a substantial 
number of persons. Mr. Talbot recommended approval of this request 
contingent upon the Church's willingness, in return, to grant a 
Scenic easement assuring that future use would not change, that 
development would not exceed agreed upon limits, and that natural 
values would be protected. The Commission accepted his recommendation. 


Mr. Talbot reported that the staff has forwarded to the 
Land Conservation & Development Commission the Willamette River 
State Greenway Plan Proposal, as directed in the law and in the 
Greenway Goal set up by LCDC. He said local governments are 
presenting their greenway plans and staff has tried to work with 
them along the way and many differences have been resolved. He 
commented in some cases there are differences about boundary matters 
and designation of areas that might some time in the future be purchased 
for public purposes. He said LCDC reviews the State's proposal and 
the local governments’ proposal on a mile-by-mile basis with maps. 
Mr. Talbot said the last group of jurisdictions that went to LCDC 
will most likely be concluded in this calendar year with holding 
public hearings. He mentioned that it will then be brought back to 
the Commission, but LCDC has the final authority to approve the 
overall plan. 


In response to Commissioner Brix, Mr. Talbot reaffirmed 
that the segments in the City of Portland had not been sent to LCDC. 


Mr. Talbot mentioned that he wanted the’ Commission to be 
aware that their formal approval was not required at the July 19, 
1977, Commission meeting. 


Mr. Barrie commented the statute states that the Department 
prepare and submit the plan to LCDC, and the statutes give LCDC the 
authority to approve it. It was Mr. Barrie's opinion that the 
Commission, in submitting the plan to LCDC, satisfies the statutes. 
The Commission stated that a commitment had been made to the opponents 
of the Plan for a hearing and it should be offered. 
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Mr. Talbot mentioned that the $2 non-resident camper 
surcharge initiated at the direction of the Legislature is operating 
fairly well. He said there have been a few complaints. Mr. Talbot 
pointed out that the park attendance is higher than usual this year 
especially on the coast. 


Mr. Grover introduced to the Commission Mr. Harold Lyster, 
Manager of the Fuels Tax Section, in Portland. 


Consideration was given to an agreement with Kent J. Collings, 
consultant in the field of labor relations, to conduct a four-hour 
class entitled "Contract Administration Update" for the managers of 
the Motor Vehicles Division. Mr. Grover said that this is in 
connection with a seminar to be held in Bend on September 14, 15 
and 16, 1977, at a cost of $150. The Commission approved the agree- 
ment as recommended by Mr. Grover and gave authority to him to sign 
the agreement. Commissioner Hollern inquired about the necessity 
of the Commission's approval for such a small amount. Mr. Burco 
said that he plans to present at the next Commission meeting some 
redelegation orders concerning such matters. 


Upon the recommendation of Mr. Grover, the Commission 
gave their approval to submit the following items to the Emergency 
Board: 


1) Increase in expenditure limitation of $760,459 and 
25 additional positions for the purpose of 
implementing Chapter 865, Oregon Laws 1977 
(Enrolled House Bill 3261), relating to l-year 


registration periods for motor vehicles. It also 
increases motor carrier taxes, increases certain 
motor vehicle registration fees and provides 
special reduced registration fees for persons 65 or 
older. 


Increase in expenditure limitation of $36,334 and one 
additional position for the purpose of implementing 
Chapter 263, Oregon Laws 1977 (Enrolled Senate Bill 
452), relating to parking permits for winter recreation 
areas. 


Increase in expenditure limitation of $23,100 ($20,100 
was reported to Commission in error) for the purpose 

of implementing Chapter 718, Oregon Laws 1977 (Enrolled 
Senate Bill 121), relating to mobile homes. 


Increase in expenditure limitation of $3,750 for the 
purpose of implementing Chapter 655, Oregon Laws 1977 
(Enrolled House Bill 2987), relating to custom 
license plates for motorcycles. 
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5) Increase in expenditure limitation of $161,823 and 
four additional positions for the purpose of 
implementing Chapter 674, Oregon Laws 1977 (Enrolled 
House Bill 2388), relating to licensing and inspection 
of vehicle dealers. 


The Chairman commented on the report made by the GMA 
Research Corporation on the survey of motorists’ reactions relating 
particularly to the Motor Vehicles Division. Chairman Jackson 
suggested that the report be read and discussed at the next meeting. 


The Chairman adjourned the meeting at 2:55 p.m. 


A workshop was held in the Metro conference room following 
the formal meeting concerning the Six Year Highway Improvement 
Program. 
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EXHIBIT A 
MINUTES OF 8229-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the commission, I approved the 
actions listed below and report this action for your official 
records: 


(1) A traffic signed easement from Iva Skoko and Dravon Medical, 
Inc., for the Clackamas Highway at Clackamas/ Boring Road 
Section of the Clackamas Highway in Clackamas County. 
Donated. Approved July 8, 1977. File 49688. 


A traffic signed easement from Dravon Medical, Inc. for the 
Clackamas Highway at Clackamas/Boring Road Section of the 
Clackamas Highway in Clackamas County. Donated. Approved 
July 8, 1977. File 49689. 


Dated this jd day o 


Chairman 
ation Commission 


REPORT OF CONFIRMATION OF ACTION TAKEN EXHIBIT A 
UNDER DELEGATED AUTHORITY MINUTES OF _8-23-77 


Bellfountain Road-Pacific Hwy. West _ 
Contract No. 8562 


WGN; ccuanbciacnie _ Projoet — 


Type of Work 


Bi eiitie cAI ical casera OND FAS A508 (Greenberry Rd. ) 


Ne. of Bickers 3 Low Bidder_Wildish-Corvallis Construction, Eugene _ 


Low Bid $.2743963.96 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from Benton County and the sum of 
$22,300.00 is deposited by County. 


2 Cottonwood Creek-Harney County Line 


Contract No. 8563 
Type of Work 8. | Miles Pavin Be EN a PO TQF-69(1) 


No. Project 


PE eee: | ree, John Day-Burns 
ie es agli, ee Ue ees Bee 
Low Bid $416,640.00 


Engineer's Recommendations: Award to low bidder as soon as approval is 
; received from FHWA. 


No. Project collier State Park-Williamson River _ 


Contract No. 8564 
Type of ee OR OR et EF Proj. No. __JTOF-4-1(1)_ 


Sages TS ae Highway The Dal les-Cal i fo rnia 


No. of Bidders 7 Low Bidder Roy | Houc k Construction Co., Salem 
Low Bid S 406,640.00 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JaCKSON 


DAT -(/-7 


EXHIBIT A 
MINUTES OF 8-23-77 


4 rower. Lincoln St.-Main St. (Mt. Angel’ 
rete = ORR RS Taw ea Dn ee tele. Ang htgs—- 
Type of Work Q.25 Mile Grade and PaJe Fa. Proj. No. OS-2401(]) _ 
i i Highway City St. (W. Ma am St) 
heat Bitors <9 Wie Bidder_North Santiam Paving Co., Stayton ss 


Low Bid S_99.895.20 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from the City of Mt. Angel. 


No.9 ___ Project__E. Portland State Police Headquarters (Barlow School) 
Contract No. 8566 

Type of Work Grade, Pave & Landscaping sia, Proj. No. Si: Sree 

County__Multnomah Ss Highway E. Portland Freeway 

No, of Bidders___3 _ Low Bidder _Aichele Landscaping Inc & Ben Fox, Portland 


tow id $n819.075.25. 


Engineer's Recommendations: Award to low bidder. 


On July 11, 1977, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were received 
July 7, 1977, and authorized him to sign the contracts when conditions 
for the awards have been met. 


EXHIBIT A 
MINUTES OF 8=23-77 


TOs Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


ilderback, Clayton W. & Geraldine 


47659 B > y $ 1,000.00 


7-262 .66 Feed Service, Inc. 1,900.00 


/-£02.00  £t%0cCC ree SO 0 — EN ODD 


7-262.66 Taylor, Charles W. 50.00 


7-262.66 Taylor, CharleS we 
54-8.89 Zamindar Corporation 430.00 
223-7.65 Armstrong, Thomas 215.00 
244-0.295S Table Rock Motel 250.00 
244-0.295S Stadelman, Francis & Alice J. 50.00 
271-2.80YE Lazy Acres Motel 250.00 
271-2.80YE Robertson, Sherman R. & Marjorie 60.00 
333-10.65 Zamindar Corporation 395.00 


10 Transactions $ 4,600.00 


(2) Supplemental agreement with the Department of Human Resources, 
Children's Services Division, relating to employment of boys 
from the MacLaren School for Boys in work camps located in 
Florence and Tillamook (Lane and Tillamook Counties). Supple- 
ment amends an agreement dated April 7, 1975, page 2, item no. Ws 
line 6, changing the words "$1.00 per man hour" to'$1.25 per 
man hour". This increase will cost an additional $11,000 
each year for the program. Except as amended, the agreement 
dated April 7, 1975, shall remain in effect. (Parks Branch) 


Agreement with Clackamas County for the installation of flashing 
beacons on the Palmquist Road-Kelso Road Section of the Mt. Hood 
Highway. The State will desiga, install and maintain the equip- 
ment utilizing 90% Federal Aid Safety Funds. The County has 
agreed to pay all costs of electrical energy consumed in operation 
of the beacons. (Local Government Programs ) 


Agreement with the City of Albany providing for installation of 
signals at the intersection of the Albany-Junction City Highway 
and 34th Avenue (Linn County). The State will design, install 

and maintain the signal equipment utilizing Federal Aid Transition 
Quarter funds. Upon completion, the City will pay all costs of 
electrical energy consumed through operation of the signals. 
(Local Government Programs ) 


Agreement with Columbia County for installation of railroad crossing 
protection at the Deer Island Road crossing of the Burlington Northern 
Railway tracks. The project is eligible for 90% Federal Aid funding 
under Section 203 of Title II, Highway Safety Act. Total estimated 
cost of the work is $50,000. Matching monies will be 74% State Grade 
Crossing Protection Fund ($3,750) and 24% County Funds ($1,250), with 
no expense to the Highway Division. (Local Government Programs) 
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EXHIBIT___A 
MINUTES OF 8-23-77 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the five items listed on the foregoing page and report this 
action for your official records. 


Dated this / 3 day of July, 1977. 


Oregon be oe ation Commission 


TO: 


EXHIBIT 
Oregon Transportation Commission MINUTES OF 8-23-77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) 


(2) 


Options oF Other Documents Relating to Property Acquisition 


Consideration 


‘ww 000.00 


Agreement with the City of Gresham concerning pay™ 

share of costs for construction of the Ava Avenue-Burnsi 
Section of the Mt. Hood Highway in Multnomah County. The 
$271,259.58 balance owing is to be paid in three installments 
in July of 1977, 1978 and 1979. (Local Government ) 


Agreement with Ernest W. Hahn, who plans to develop 4 
regional shopping area to be known as the Clackamas 

jn Clackamas County- erty is pounded by I- ; 

Avenue, Sunnysid treet. This development 
will require some f the 
Sunnyside Road Interchange ramps 

traffic signals. The developer has agre 

of engineering, design, right-of-way and construction. Opening 
of the center is planned for fall of 1979. (Local Government ) 


Agreement with the City of Hermiston, ture Co. and 
Fuhrman Development Co. of Portland covering n of a 
traffic signal on the Umatilla-Stanfield Highway at Hi 

Avenue in Umatilla County- The State will design, i 

maintain the signals. The City will pay the costs of electrical 
energy consumed. The Corporation has agreed to pay all costs 

of design and installation. (Local Government ) 


Agreement with Harney County to place the base rock and rock 
wearing surface on 4 section of county road, along with construction 
of a railroad crossing and the installation of signals and cattle 
guards. County will do the grading, and maintenance is to be 4 
county responsibility: (Local Government ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority > 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 


official records. 
Dated this 14 d 


Glenn L. Jackson, 

Oregon Transporte Commission 
ppROVED 
—— 


—> (tat te— 
‘ STATE HIGHWAY ENGINEER 
Q-/ 5-77 > 218° 


FXHIBIT A 
sh 5, geomet 


TOs Oregon TransportatYINUTES OF 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


46104 Crown Zellerbach Corporation $ 43,500.00 


49324 Lyles, John P. & Dolores 560.00 
SS eZ Sk . ee!) | 


2 Transactions $ 44,000.00 


(2) Agreement with the City of McMinnville concerning installation 
of traffic signals on the Pacific Highway West at McDonald Lane 
in Yamhill County. The State will design, install and maintain 
the signal equipment and the City has agreed to pay for electrical 
energy consumed in operation. Federal Aid Transition Quarter Funds 
are to be utilized for this installation. (Local Government ) 


Agreement with John Wood, retired Forester, to provide consultant 
services to the Parks Branch relating to forest management and 
forestry problems in three State parks. The maximum amount to 

be paid under the contract is $4,000. (Parks Branch) 


Supplemental agreement with the City of Eugene relating to a 
local Greenway Grant-in-aid project providing for grant-in-aid 
participation by the State of $105,875 in the City of Eugene's 
acquisition of property interests valued at an estimated $423,500. 
Supplement amends an agreement dated May 19, 1977, paragraph 8, 
giving the City of Eugene until June 30, 1978 to acquire the 

land and furnish the State with the necessary evidence of City's 
title to the land. Except as amended, the agreement dated 

May 19, 1977, shall remain in effect. (Parks Branch) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. 


- Jackson, 
Oregon Transportatig 


APPROVED 


EXH'B'7 _—_—4— 
MINUTES OF 823-77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the following agreements and report this action for your official 
records: 


1) On July 19, 1977, approved a supplemental agreement 
with GMA Research Corporation relating to an agreement 
entered into with GMA Research Corporation on May 2, 
1977, to conduct a state wide survey to assess the 
attitudes toward the Department of Transportation 
services and determine perceptions of local trans~ 
portation needs. Supplement provides for a detailed 
analysis of the survey, at a cost not to exceed 
$2,500. I also authorizedDirector to sign supple- 
mental agreement. 


On July 19, 1977, approved an agreement with the 
United States Forest Service for construction and 
maintenance of a snowmobile parking area, Big Lake 
Road, Santiam Highway. Snowmobile funds will be 
used at a cost not to exceed $50,000. 


Dated this / 


Glenn L. Jackson, 
Oregon Transportatio Commission 


EXHIBIT ___- 
TO: Oregon transport MMU ee En 7°77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options of Other Documents Relating to Property Acquisition 


Number Name Consideration 


49789 Heilman, Darline M. $ 50.00 
1 Transaction $ 50.00 


(2) Agreement with the City of Hermiston for installation of traffic 
signals on the Umatilla-Stanfield Highway at intersections with 
Elm, Jennie and Hurlburt Avenues in Umatilla County. The State 
will design, install and maintain the signal equipment utilizing 
Title II, Section 209 Safety funds. Upon completion of this 
project, the City will pay all costs of electrical energy 
consumed in their operation. (Local Government ) 


Agreement with the City of Portland concerning construction 

of the Troy Street-Taylors Ferry Road Section of the 
Terwilliger Bikeway, in Multnomah County. The State will 
design and construct the bikeway, which is estimated to cost 
$50,000 utilizing funds set aside for bicycle-pedestrian trails. 
The City wili contribute $10,000 toward the construction costs 
and maintain the facility. Funding is about 80% State and 

20% City. (Local Government ) 


Agreement with the City of Tigard concerning installation of 
traffic signals on the Pacific Highway West at McDonald Road 

in Washington County. The State will be responsible for 
design, installation and maintenance of the equipment utilizing 
Federal Aid Transition Quarter funds. Upon completion, the 
City will pay all costs of electrical energy consumed in 
operation. (Local Government ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


Dated this f day of (c+ Lt Ati 


i Ltn 
Glenn L. Jac 
Oregon Transpor ation Commission 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORLTY 
- CRS 


MINUTES OF -8223°77 
fick jaa. CUG, OEY. ‘Creek-Ochoco Hwy. ... | .. ute 
(Contract No. 8567) 


Type of Work _5.14..Miles_Grade_and_Base_- FA. Prop. No. 0S-0700(1).— 
County Se * |: ee Highway _ County Road (Mill Cr. Rd ‘ ) 


No, of Bidders § Low nidder RoC. Parsons & Son Const.,—Inc.,—Eugene. 
Low Bid ¢__ 396, 082.75 
Engineer's Recommendation: Award to low bidder subject to the concurrence 


of Crook County and the sum of $131,500.00 is 
deposited by County. 


; 2 roject___varnett Rd. @ Black Oak Dr. (Medford 

mee ssa ik Dr (hed Fors egy 
Type of Work _Lraffic Signal Ins tallation FA, Proj. No: __M-2430(01)_ 
Haile aust Ae eSOD, Highway —-FAU_2430_(B arnett Rd.) 
No. of Bidders ; 3 Low Uidder _ Sims Electric of Medford, Inc. ae aa 


re we 


Engineer's Recommendations: 


_ Award to low bidder subject to the concurrence 
“d fn City of Medford and FHWA and the sum of $2,230.00 is deposited 
y City. 


No.3 Proiect Chi loquin_(Chocktoot St.&_first Ave..)— 
(Contract No. 8569) 


rype ob Werk. 0a Lie. Grade tnd Pave 6A. Prod. te, AB Bn 


County __ Klamath Highway __ City Streets  _ ; 
No. of Bidders__3___. Low Bidder _ Roy L, Houck Construction Co.,Salem —— 
Low Bid $ —24,480,00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
City of Chiloquin and the sum of $5,200.00 
is deposited by City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE <—{~<«— 


ERMIBIT 4 
MINUTES OF _ 8-23-77 


No.4 - Projet 2th Ave. -Willamette River (Eugene) 
enn No. 8570) 
Type of Work Expansion Joint Repair _ FA. Proj, i A 


County Lane ED ON et co 


ie, bt Geidied 2 Low Bidder__Hami]ton Construction Co., Springfield _ 
—Hamilton Constructior 
Low BidS_93, 660.00 


Engineer's Recommendation: Award to low bidder Subject to the concurrence 
of FHWA. 


No... 5 Project__Parsons Creek Bridge — 
ie (Contract No. 8571) 


Type.of Work A ee ee F.A, Proj. No, ~RS-A464(]) 
County ea Highway ——FAS A464. 
No. of Bidders___6 Low Bidder Merlin R. Stam, Coburg “siciliotcsrsetaisincasiaauaciiet. ies 


Low Bid $28,830.00 


Engineer's Recommendations: Award to low bidder Subject to concurrence of 
Lane County and sum of $4,700.00 is deposited by 
County. 


No——O—Projec:_Long Tom River Bridge 
(Contract No. 8572) 
Type of Work__Grade, Pave and Structy Ps Bead. Na. —RS-606(1) 


County. | ane Highway FAS A456 
No. of Bidders & Low Bidder A ee K. Lundma r k & S QI intnc.., Colton __ 


188 


Low Bid $ —111,188,.00 _ 


Engineer's Recommendations: Award to low bidder Subject to concurrence of 
Lane County and the sum of $89,000.00 is deposited 
by County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT ol ced 


EXHIBIT A. 
MINUTES OF —5?9°77 


aera . Project... E.GLisan St.-S.E.-Division St sc -- wee ee eee me 
(Contract No. 8573) 

Type of Work 1.51 Mi] es Grade, Pave & Walls F.a. Proj. No. L=205=7(49)309 

County ————Mu] tnomah —__ Highway-_East Portland Freeway ——— 

No. of Bidders 9. Low sidder_COlumbia Excavating »_ loc. ,_tualatin_.. 

Low Bid $.13057,362,.49 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


No. 8 Project ol Barbur Blvd.-SW Taylors Ferry Rd. (Portland) Bikeway 
(Contract No. 8574) 
Type of Work __ Grade _ and Pave Ps F.A. Proj. No. Wier he: as moet: 


County pe | Highway_—City Street (Terwilliger B] vd. ) 


No. of Bidders__2____ Low Bidder Columbia West Materials & Canstructars, Portland 
tow 610 $-.06,25)..00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
City of Portland and the sum of $10,000.00 is 
deposited by City. 


No, 9-_—_ Project __SE Division St. U'xing (BLE/SP | ine) __ 

(Contract No. 8575) 
Type of Work__Grade, Pave and Structure ——————F.A. Pro}. No. 1-205-7(52) 309 
County Mu] tnomah _-__Highway_East Po rtland Freeway _ 
No. of Bidders g Low Bidder__Selby Bridge Co., Vancouver, WA 


Low Bid $ 022,323.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT -f- 


ity ee ee 
MINUTES OF 8723-77 


diy, UR Projet NE. Prescott St. U'xing __ es ce ut 
(Contract No. 8576) 


Type of Work te M Lle Grade, Pave & Struc LULEr. A, Proj. No, 1-205-7(53)313 
County —___Multnomah _________ Highway__East Portland Freeway 


No. of Bidders eke < a Low Gidder S 


Low Bid S_243,679.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA, 


No. V1 project__N. Banfield Intchge. (N.E. 102nd Ave. Structure) 


; (Contract No. 8577) 
Type of Work 0.14 Mile Grade, Pave & Structures, F.A. Proj. No. 1=205-7(47)312 


EY oi ONE Highway ——ast Portland Freeway 
No. of Bidders /____ Low Bidder Hensel Phe] ps Construc tion_Ca., Vancouver, WA 
Low bid $510,000.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA, 


No._!2 project Fox Valley-Mil] City se 


(Contract No. 8578) 
Type of Work__9.92 Miles Grade & Paye —_ F.A. Proj. No. RS-A487(1) 


SC amen! Ey 1) a (Lyons-Mill Cit Rd.) 


No. of Bidders____3 Low Bidder_North Santiam Payi ng.0o., Sieeeee os. oe 
Low Bid $262,347.58 


Engineer's Recommendations: Award to low bidder Subject to concurrence of 
Linn County and the sum of $33,200.00 is 
deposited by the County. 


On August 1, 1977, I accepted the State Highway Engineer's recommenda- 
tions for award of the projects on which bids were received July 28, 
1977, and authorized him to sign the contracts when conditions for 

the awards have been met. 


Dated this a 
490 


Oregon Transport2?ttOn Commission 
- £125 - 


EXHIBIT A 
a230 
TO: Oregon Transportation Bdit dhl lsh Ge OF je " 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49421 Davis Land & Livestock Co. $ 670.00 
49499 Krebs Brothers, Inc. 

49500 Krebs Brothers, Inc. 

49754 Crook Count 

49756 . Sinelair, Randall & Antoinette 

72-18.60W  Pair-O-Dice Mobile Village 

22-18.60W Johnson, James F. & Rachael E. 


162-21.49 Ridenour, Ted 


8 Transactions $ 1,885.00 


(2) Correction of Grant of a 35' access on the Lostine Section 
of the Wallowa Lake Highway in Wallowa County to Station 
1109+90. Previously approved May 17, 1977. File 18911. 


Grant of a 60’ access unrestricted as to use at Station 227+99 
on the west side of the Forest Grove-Gaston Section of the 
Tualatin Valley Highway in Washington County to the U.S. Bureau 
of Reclamation for a public road connection. File 36873. 


Supplemental agreement with Jackson County extending to 
June 30, 1978, covering the acquisition of land by the 
County along Bear Creek. (Greenway Acquisition Project) 
(Parks Branch) 


Agreement with City of Portland providing for assistance 
by the City engineering staff during development of the 
Powell Boulevard Project. Total amount of all payments to 
the City shall not exceed the sum of $14,000. (Local 
Government Unit) (Mt. Hood Highway - SE 50th Avenue- 
SE 92nd Avenue Section) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve the above items and report this action for 
your official records. 


DEPUTY STATE HIGHWAY ENGINEER 


2 a | STATE HIGHWAY 


i - 2126 = 
nibs ou Mat 2 Sa 


EXHIBIT____B—_ 
MINUTES OF 8223-77 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


Period From 4-1-77 Thru 6-30-77 


Amount 
Claims Pendina at Beginning of Period $121,991.98 


Claims Pending at End of Period $ 92,156.69 


Money Collected During Period 
Installment Payments $2,032.57 
Compromise Payments ¢ 24,428.44 


Payments in Full ¢ 69,698.90 


IT 
—_—_———— 


$¢ 96,159.91 


Claims Abandoned During Period 


ine 


Damage Cases (Actions Filed) ¢ 32,252.09 


Uncollected Judgments : 


ina 


*Referred to Department of Revenue for collection. 


EXIT. _2 
MINUTES OF 8-23-77 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


Morse Bros, Inc., Linn Co. Line-McKenzie July 12, 1977 
No. 8116 River, Lane County 


Gibbons & Reed Co., S.W. Taylors Ferry Rd.- July 12, 1977 
No. 8352 Lewis & Clark Law School 

(Portland) Bikeway, 

Multnomah County 


Babler Bros., Inc., Lebanon Rd. Intchge.- 
No. 8081 Halsey Intchge., Linn 
County 


Hansen Elect. Co., Front St.-Mill St. 
No. 8289 (Creswell), Lane County 


Peter Kiewit Sons" Co., Winston-Shady Intchge., 
No. 8046 Douglas County 


Copeland Paving, Inc., Rogue River (Broadway St.), 
No. 8406 Jackson County 


Kearney Bros. Const. S.W. 72nd Ave. Intchge.- 

Co., No. 8261 5.W. Boones Ferry Rd., 
Washington & Clackamas 
Counties 


Sims Electric, Inc., Cape Arago Hwy.-Central 
No. 8381 Ave., Coos County 


Cascade Const. Co., Columbia City ("E", 2nd 
No. 8529 & "L" Sts.), Columbia 
County 


DeAtley Corp., Enterprise Rock Production, 
No. 8510 Wallowa County 


J. C. Compton Co., W. Marquam Intchge.- 
No. 8236 N. Tigard Intchge., 
Multnomah County 


EXHIBIT ____B- 
MINUTES OF _8=23-77 


Contractor and 
Contract No. 


Watson Asphalt 
Paving Co., 
No. 8209 


Stillwell Const. Co. 
No. 8253 


R. J. Taggart Const. 
Co., No. 8506 


Kimball Const., Inc. 


& Alvin L. Lindley, 
No. 8308 


B-G Paint Co., 
No. 8497 


Cascade Crushing, 
Inc., No. 8498 


J. C. Compton Co., 
No. 8435 


Schrader Construction 
Co... Inc... No. 8524 


L. W. Vail Co., Inc., 
No. 8249 


Wildish Const. Co., 
No. 8386 


Wildish-Corvallis 
Const. Co., No. 8433 


August 15, 


1977 


Section and County 


E. Hood River Intchge.- 
Rowena, Hood River and 
Wasco Counties 


Motorist Service Signing 
Project, Nine Counties 


Maupin Rock Production, 
Wasco County 


Broadbent Project, Coos 
County 


Catching Slough Bridge, 
Coos County 


Paulina Rock Production, 
Crook County 


Decker Rd.-Jackknife 
Creek, Sherman County 


Mary S. Young Park - 
Bolton School Bikeway, 
Clackamas County 


Sharps Corner-Diagonal 
Road, Umatilla County 


Carol Ave.-Maxwell Rd., 
Lane County 


Burkhart Cr.-Scravel 
Hill Rd., Linn County 


Acceptance 
Date 


July 18, 1977 


July 18, 1977 


July 21, 1977 


July 22, 1977 


August 3, 1977 


August 5, 1977 


August 5, 1977 


August 5, 1977 


August 10, 1977 


August 10, 1977 


August 10, 1977 


—_— bibs 
H.*‘S. Coulter 
State Highway Engineer 


EXHIBIT_.___3 
MINUTES OF _8:23-77 


20% Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 

official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following items and report this action for your official records: 


1) On July 7, 1977, approved a Bridge Project 
Agreement with Columbia County for prelimin- 
ary and construction engineering for a bridge 
replacement program. 


On July 8, 1977, approved an agreement with 
Roger Sutherland to mow grass which is 
accessible to his equipment within McIver 
State Park in Clackamas County. Effective 
date June 21, 1977, and shall terminate on 
October 1, 1977. 


On July 20, 1977, prohibited parking on the 
north side of the Tualatin Valley Highway 

from S.W. 185th Avenue (MP 6.60, Engineering 
Station 130+50) to 250 feet west vf S.W. 187th 
Avenue (MP 6.78, Engineering Station 140+00) 
in the Community of Aloha, Washington County. 


On August 1, 1977, established a 45 MPH speed 
zone on the Halsey-Sweet Home Highway in Linn 
County from M.P. 16.55 to M.P. 17.65 except 

a 20 MPH school crossing zone fron M.P. 17.37 
to M.P. 17.57. See Speed Zone Order No. 748. 
(This speed zone was approved by C. T. Keasey 
on behalf of Mr. Coulter pursuant to written 
delegated authority.) 


On August 9, 1977, established a 35 MPH speed 
zone on the Fremont Highway from south city 
limits of Lakeview to County Road No. 1-14 

in Lake County.* This speed zone order rescinds 
Speed Zone Resolution No. 448 dated 4-23-64. 
(See Speed Zone Order No. 749.) (This speed 

zone was approved by C. T. Keasey on behalf 

of Mr. Coulter pursuant to written delegated 
authority.) * M.P. 144.04 to M.P. 144.53 


[:XHIBIT B 
MINUTES OF _8-23-77 


On July 18, 1977, approved an agreement with 
Department of Fish and Wildlife to lease 
certain real property in McIver State Park 

in Clackamas County for construction, operation 
and maintenance of a fish hatchery. 


On August 12, 1977, established a 35 MPH speed 
zone on the Tiller-Trail Highway in the vic. 

of Tiller from M.P. 26.08 to M.P. 26.84, includ- 
ing a 20 MPH school zone from M.P. 26.21 to 
M.P. 26.35. Rescinds Speed Zone Resolution 

No. 211 dated 9-22-55. (See Speed Zone Order 
No. 750). (This speed zone was approved by 

C. T. Keasey on behalf of Mr. Coulter pursuant 
to written delegated authority.) Douglas 
County. 


State Highway Engineer 


Dated this/S day of flog us] , 1977 


=XHIBIT B 
MINUTES OF 8-23-77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Work on the Main Street-Cedar Street Section of S. 29th 
Street in the City of Philomath, Benton County. Bids 
received June 23, 1977. Contract No. 8546 awarded 
July 14, 1977, to Cushing Bros., Inc., Salem, at $55,409. 


Work on the Circle Bar Section of the Crane-Venator County 
Road in Harney County. Bids received June 23, 1977. Con- 
tract No. 8547 awarded July 15, 1977, to R. L. Coats, Bend, 
at $127,705. 


Work on the Browning Avenue S.E.-Hilfiker Road S.E. (Salem) 
Section of the Pacific Highway East in Marion County. Bids 
received June 23, 1977. Contract No. 8552 awarded 

July 13, 1977, to Salem Road & Driveway Co., Salem, at 
$313,351. 


Work on the Denney Road Interchange Section of the Beaver- 
ton-Tigard Highway in Washington County. Bids received 
June 23, 1977. Contract No. 8558 awarded July 19, BS BUY 
to Ross Bros. Construction, Inc., Salem, at $3,689,437.25. 


Work on the Bellfountain Road-Pacific Highway West Section 
of Greenberry Road in Benton County. Bids received July 7, 
1977. Contract No. 8562 awarded July 15, 1977, to Wildish- 
Corvallis Construction Co., Corvallis, at $274,963.96. 


Paving on the Cottonwood Creek-Harney County Line Section 

of the John Day-Burns Highway in Grant County. Bids received 
July 7, 1977. Contract No. 8563 awarded July 11, 1977, to 

R. L. Coats, Bend, at $416,640. 


Paving on the Collier State Park-Williamson River Section 
of The Dalles-California Highway in Klamath County. Bids 
received July 7, 1977. Contract No. 8564 awarded July 11, 
1977, to Roy L. Houck Construction Co., Salem, at $406 ,640. 


Work on the Lincoln Street-Main Street Section of W. Marquam 
Street in Mt. Angel, Marion County. Bids received July 7, 
1977. Contract No. 8565 awarded July 20, 1977, to North 
Santiam Paving Co., Stayton, at $59,895.20. 


Work on Chocktoot Street and First Avenue in Chiloquin, 
Klamath County. Bids received July 28, 1977. Contract 

No. 8569 awarded August 3, 1977, to Roy L. Houck Cons-ruction 
Co., Salem, at $24,480. 


EXHIBIT__3 
MINUTES OF 8-23-77 


Structure repair on the 7th Avenue-Willamette River (Eugene) 
Section of the Eugene-Springfield Highway in Lane County. 
Bids received July 28, 1977. Contract No. 8570 awarded 
August 1, 1977, to Hamilton Construction Co., Springfield, 
at $93,660. 


Work on the N.E. Glisan Street-S.E. Division Street Section 
of the East Portland Freeway in Multnomah County. Bids 
received July 28, 1977. Contract No. 8573 awarded 

August 1, 1977, to Columbia Excavating, Inc., Tualatin, at 
$1,057,362.45. 


Work on the S.E. Division Street Undercrossing (BLE/SP Line) 
Section of the East Portland Freeway in Multnomah County. 
Bids received July 28, 1977. Contract No. 8575 awarded 
August 1, 1977, to Selby Bridge Company, Vancouver, Wash- 
ington, at $677,323. 


Work on the N.E. Prescott Street Undercrossing Section of 

the East Portland Freeway in Multnomah County. Bids received 
July 28, 1977. Contract No. 8576 awarded August 1, 1977, 

to Selby Bridge Company, Vancouver, Washington, at $743,679. 


Work on the N. Banfield Interchange (N.E. 102nd Avenue 
Structure) Section of the East Portland Freeway in Multnomah 
County. Bids received July 28, 1977. Contract No. 8577 
awarded August 1, 1977, to Hensel Phelps Construction Co., 
Vancouver, Washington, at $31,510,000. 


Work on the Fox Valley-Mill City Section of the Lyons-Mill 
City Road in Linn County. Bids received July 28, 1977. 
Contract No. 8578 awarded August 1, 1977, to North Santiam 
Paving Co., Stayton, at $262,347.58. 


ps 
Dated this /Z2* day of August, 1977 


EXHIBIT - 


MINUTES __ 8-23-77 
August, 1977 NUTES OF 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Sale of 2 parcels of excess property containing 5.1 acres and 2.7 
acres on the Milton/Freewater-Washington State Line Section of the 
Oregon-Washington Highway in Umatilla County for a minimum consider- 
ation of $51,000.00. Approved July 15, 1977. File 10556-A (16- 
43). 


Sale of 0.64 acre excess property on the Redmond Section of the The 
Dalles-California Highway in Deschutes County for a minimum consider- 
ation of $3,000.00 to the City of Redmond. Approved July 18, 1977. 
File 2121 (16-43). 


Construction-Maintenance Agreement with Oregon-Washington Railroad 
and Navigation Company covering the reconstruction of the Owens- 
Illinois facilities on the Columbia Boulevard Interchange Section 
of the East Portland Freeway in Multnomah County. Approved May 25, 
1977. File RR 871 (16-12). 


Signed July 13, i977, 2 Modifications of Access approved by Mr. Jackson: 
File 31591, Conforth, Columbia River Highway, Umatilla County, 

approved April 26, 1977. File 34974, Millar, Pacific Highway East, 
Clackamas County, approved June 7, 1977. 


Sale of excess property acquired with an outdoor advertising sign 

on the Rogue Valley Highway in Jackson County to Jackson County for 
a consideration of $1,200.00 and for public purposes only. Approved 
May 3, 1977. File 49338 (16-43). 


Release of interest to five property owners abutting the east 
boundary of the Corvallis Maintenance Yard on the Corvallis-Newport 
Highway in Benton County. These people in turn are deeding like 
property to Benton County for their bikeway project. Approved 
April 22, 1977. File 24235 (16-43). 


Sale of 1.03 acres excess property on the Valley Falls Section of 
the Lakeview-Burns Highway in Lake County for a minimum consideration 
of $500.00. Approved June 14, 1977. File 4661 (16-43). 


Sale of 10.17 acres excess property on the Silver Lake Section of 
the Fremont Highway in Lake County for a minimum consideration of 
$3,000.00. Approved June 14, 1977. File 1116 (16-43). 


Sale of 2.19 acres excess property on the Drews Gap Section of the 
Klamath Falls-Lakeview Highway in Lake County for a minimum consideration 
of $385.00. Approved June 14, 1977. File 9880 (16-43). 


EXHIBIT _____c— 
MIN@ITES OF 8-23-77 


Sale of excess property on the Valley Falls-White Rock Section of 
the Fremont Highway in Lake County. Approved June 21, 1977 (i6- 
43). 


File 6600, minimum consideration 35.00 1.41 acres 
File 6602, minimum consideration 25.00 1.25 acres 
File 3354, minimum consideration 1,000.00 2.07 acres 
File 4678, minimum consideration 750.00 1.56 acres 


Sale of 5,800 square feet excess property on the Fremont Interchange- 
Sunset Interchange Section of the Stadium Freeway in Multnomah 
County for a minimum consideration of $35,000.00. Approved June fa 
1977. Files 33983,4,5 (16-43). 


Sale of 0.36 acre excess property on the Parkdale-Fikes Corner 
Section of the Mt. Hood Highway in Hood River County for a minimum 
consideration of $4,600.00. Approved July 8, 1977. File 42284 
(16-43). 


Sale of 0.06 acre excess property on the Junction City-Eugene 
Section of the Pacific Highway West in Lane County to Lane County, 
gratis. Approved July 25, 1977. File 2412 (16-43). 


Sale of 8,900 square feet excess property on the Klamath Falls-West 
Side By-Pass Section of the The Dalles-California Highway in Klamath 
County for a minimum consideration of $500.00. Approved July 25, 
1977. Files 23127, 44856 (16-43). 


Sale of 1.15 acres excess property on the Picture Rock Pass-Hunter 
Hill Section of the Fremont Highway in Lake County for a minimum 
consideration of $1,000.00. Approved July 25, 1977. File 6782-A 
(16-43). 


Extension of Service Contract No. 76-012 approved June 11, 1976, 
and reported July 20, 1976, for the Southern Pacific Transportation 
Company on S.W. Bonita Road near Tigard in Washington County. 
Approved July 27, 1977 (16-12). 


Haul Road Crossing Agreement with the Union Pacific Railroad Company 
for use of the contractor on the South Banfield Interchange-S.E. 
Yamhill Street Section of the East Portland Freeway in Multnomah 
County. Approved July 28, 1977. Contract 8462 (16-12). 


Service Contract with the Southern Pacific Transportation Company 
for installation of grade crossing protection devices at Monmouth 
Street (Monmouth- Independence Highway) in Independence, Polk County. 
Approved August 1, 1977. File RR 877 (16-12). 


Grant of Temporary Easement to Wayne C. Rembold, et al, to construct 
and use an access road to N.E. 97th Avenue. In consideration, 
Rembold, et al, gave the State a Release of Option Obligation to 
provide a frontage road on the N.E. Sandy-N.E. Glisan Section of 

the East Portland Freeway, Multnomah County. Approved July D> 

1977. File 47273 (16-43). 


r4 


(20) 


(21) 


(22) 


(23) 


(24) 


(25) 


(26) 


(27) 


(28) 


(29) 


EXHIBIT. 
MIN@HTES OF _8-23-77 


Signed the Grant of Access to Donald 0. Rund previously approved by 
Mr. Jackson May 3, 1977. Hayes Hill-Grants Pass Section of the 
Redwood Highway in Josephine County. Signed July 27, 1977. File 
22989 (16-45). 


Signed the Grant and Indenture of Access to the Bank of Oregon for 
the access previously approved by Mr. Jackson May 3, 1977, at 
Station LD 15+90 on the Chemawa Road-Hayesville Section of the 
Pacific Highway East in Marion County signed August 2, 1977. File 
17599 (16-45). 


Pipeline Agreement with Oregon-Washington Railroad and Navigation 
Company for crossing under their tracks to serve Rooster Rock State 
Park on the Columbia River Highway in Multnomah County. Approved 
August 8, 1977. File RR 878 (16-12). 


Right of way Service Agreement with Marion County for appraisal 
work on the Pudding River Bridge (Nussom Road) Project. Approved 
July 18, 1977. Misc. C&A 6273 (16-69). 


Signed the Release and Grant of Access to Frank W. Olson for the 
access previously approved by Mr. Jackson May 17, 1977, and corrected 
August 8, 1977, at Station 1109+90 on the Lostine Section of the 
Wallowa Lake Highway in Wallowa County. Signed August 9, 1977. 

File 18911 (16-45). 


Sale of 2.3 acres excess property on the Salem By-Pass Section of 
the Pacific Highway in Marion County for a minimum consideration of 
$2,300.00. Approved August 9, 1977. File 18281 (16-43). 


Sale of 0.52 acre excess property on the Hubbard Creek-Brush Creek 
Section of the China Mountain Road in Curry County for a minimum 
consideration of $3,000.00. Approved August 9, 1977. File S-322 
(16-43). 


Sale of 0.48 acre excess property on the Goshen-Divide Section of 
the Pacific Highway in Lane County for a minimum consideration of 
$2,900.00. Approved August 9, 1977. File 21405 (16-43). 


Relinquishment of Title to a small parcel of excess property on the 
Clatskanie-Delena Section of the Columbia River Highway in Columbia 
County to City of Clatskanie in exchange for a conveyance of Access 
Rights by Shirley R. Lillich, et al, for present rights at Station 
1724+00 being given up for an access road to be built on the released 
property. Approved August 9, 1977. Files 20268, 20270 (16-43). 


Quitclaim of state's interest in 3,338 square feet excess property 
to 5 individuals in connection with their deeding Benton County 
corrective deeds for the Corvallis-Philomath Bikeway through the 
Corvallis Maintenance Yard. Approved August 11, 1977. File 24235 
(16-43). 


Dated this Pv, day o 1977 


JB:cjb 


EXHIBIT___2_ 
MINUTES OF _8=23-77 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7479 Brenda L. Starkey, Personal Representative for Blake Robert 
Starkey v. Grant E. Wilson and Mark G. Wilson, et al: This case 


arises out of an accident that occurred on November 19, 1975 in which 
a dumptruck being operated by an emplove of the Hiahway Division con- 
tractor backed over Blake Robert Starkey and as a result caused his 
death. The complaint lists the partnership involved, the Oreaon State 
Highway Division and John Sawyer, Resident Engineer. The amount of 
the lawsuit is $902,000. The matter has been referred to the Attorney 
General's office for the defense of the State. (M.P. 73.8, I-80N, 
Wasco County.) 


L-7480 Ruth A. Graham vy. state, et al: This case arises out of an 
accident that occurred on July 17, 1975, and the plaintiff was a 
passenger and owner of an automobile driven by her husband. The acci- 
dent involved the log truck being driven by a second party and also 
involved a Highway Division dumptruck. The amount of the lawsuit is 
for $15,000 in general damages for loss of companionship of her hus- 
band during his injury. The matter has been referred to the insurance 
carrier for the defense of the State. (Hwy. 30, 18 mi. west of Astoria, 
Clatsop County.) 

L-7481__Murland Graham vy. State, et al: This is a comnanion case to 
L-7480, reported above, and arises out of the same accident. The 
amount of this lawsuit is for $15,000 and is for the loss of comnan- 
ionship of his wife because of her injurv in the accident. The matter 
has been referred to the State's insurance carrier for the defense of 
the State. 


L-7484 Annette Morris v. State, et al: This lawsuit arises out of an 


accident which occurred on Auqust 15, 1976, at the intersection of 
12th and Chemeketa Street in the City of Salem. The alleged cause of 
the accident is the failure of the traffic signal to qo from areen to 
yellow to red when pre-empted by a train coming down the track. A 
vehicle in front of the vehicle in which the plaintiff was a passenaer 
Stopped abruptly when the sianal went from areen to red and the vehicle 
in which plaintiff was a passenaer collided with the rear end of the 
other vehicle. Plaintiff is seeking $165,009 in damages. The case 

has been referred to the Attorney General for the defense of the State. 


L-7485 William E. Mahin, et ux. v. Ralph W. Farr, et al: This case in- 
volves a suit for -declaratory judament relating to the riaht to use cer- 
tain roadways in Jackson County. The involvement of the Department of 
Transportation relates to the dedication for public purposes as a road- 
way of a 60-foot strip of land in Jackson County. The matter is beina 
reviewed by the Right of Way Section and the case has been referred to 
the Attorney General's office for handling. 
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=XHIBIT sp 


MINUTES OF 8-23-77 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant trial at trial demand Verdict 
Katherine Lisac $80,000 $73,000 $110,000 $110,000 
Attorney Fees: Not vet 
known 
L-7261 
R-485 34 
Section: West Portland Park and Ride 
Highway: Pacific 
County: Multnomah 
Approved by: Walter L. Barrie Date: August 11, 1977 
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:ZyXHIBIT—_—_a— 
MINUTES OF 8-23-77 


REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
af or 
Plaintiff ___ Cause of Action __ Plaintiff _ Judqment 


James Casper Personal Injury $163,000.00 


L-7276 
County: Deschutes 


* State taken out of the case by a summary judament. 


Elaine Johnson Personal Injury ¢ 26,217.¢9 


L-7377 
County: Deschutes 


* State taken out of the case by 4 summary judgment. 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Nemands Verdict 
of or 
Cause of Action Plaintiff _dudgmen’ 


—s 


Defendant 
St. Paul Fire and Settled & 
Marine Insurance Co. Breach of Contract $2,612.64 Dismissed 


L-7277 (This lawsuit arises out of Contract No. 7788 
County: Multnomah & in no way involves the State as it is merely 


a lawsuit between a material supplier & the 
contractor Ss surety. : 


Frank Short Property Damage $¢ 173.40 $ 173.40 
Attorney Fees: $150.00 Court Costs: $48.30 


L-7280 
County: Multnomah 


[=XHIBIT D 
MINUTES OF 8223-77 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 


Defendant _Offer__.__Anpraisal Settlement 


Norman J. Gix $1,000 $1,750 $2,900 


L-7380 

R-40499 

Section: Grants Pass-New Hope Road 
Highway: Jacksonville 

County: Josephine 


Approved by: Walter L. Barrie Date: Auqust 11, 1977 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN .CONDEMNATION 


Nemand of 
Plaintiff Defendant = Cause of Action Plaintiff 


Patricia Stroda State of Oreqon Loss of $250,009.00 
Consortium 


L-6522 
County: Lane 
Disposed of by: Settlement by insurance carrier without payment. 


James Stroda State of Oreagon Personal Injury $ 28,117.80 


L-6524 
County: Lane 


Disposed of by: Settlement by insurance carrier without payment. 
Marie Monteith State of Oreaon Wrongful Death $ 68,799.25 


L-7256 
County: Multnomah 


Disposed of by: Settlement by State's insurance carrier for $4,090. 


EXHIBIT a my 
MINUTES OF — 


T0; Oregon Transportation Commission 


SUBJECT; Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On June 22 __, 1977, $ 2,399,529.08was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of _June_, 19 77 

(List of apporttonments on ftle in Comntsston Ftles, 
Salem. ) 


On July 29 , 1977, $ 1,439,717.45(12 percent of the 
Highway Fund) was distributed to the cities for the 
month of June » 1977. 

(List of apporttonments on file tn Commission Files, 
Salem. ) 


Dated this ./.7day of ee 


Attachments 


cc: Robert Burco 
H. S. Coulter 
John Eartey/Att. 


September 16, 1977 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone meeting at 8:15 a.m. in Room 129 of the State Transportation 
Building in Salem, Oregon. The following persons were on the tele- 
Phone at the locations given: 


Glenn L. Jackson, Chairman, Portland 

B. Gordon Coleman, Member, Eugene 

Tom Walsh, Member, Hermiston 

F. B. Klaboe, Chief of Operations, Salem 

H. S. Coulter, State Highway Engineer, Salem 

Don Streun, Assistant Director for Administration, Salem 
C. W. Head, Manager, Commission Services, Salem 


Mr. Coulter stated that this meeting was called to secure 
Commission approval to submit a request to the Emergency Board for 
two new positions and expenditure limitation increases to change 
the method of entering data to the Highway Maintenance Management 
System. He said this would transfer responsibility from the Data 
Processing Section (Office of the Director) to the Salem Maintenance 
Office of the Highway Division. He mentioned the benefits to the 
State are: 


Better performance of maintenance work withi 
available funding. 


Improvement in the overall condition of highways 
within the State on a uniform basis, which will help 
to reduce accidents and the cost to motorists of 
maintaining their vehicles. Estimated savings to 
the road user because of reduced accidents during 
the 1977-79 biennium are between $600,000 and 
$700,000. 


The Commission gave their approval for the Department to 
request the following from the Emergency Board: 


a. Establish two new Clerical Specialist positions in 
the Highway Division. 


Revise 1977-79 expenditure limitation. 

1. Office of the Director 
Chapter 705 Oregon Laws 1977 
Section 3 (2) Administrative Services $15,314 
Highway Division 


Chapter 439 Oregon Laws 1977 
Section 3 $66,489 


September 16, 1977 


(Detailed letter of request to the Emergency Board on file 
Commission's files, Salem.) 


The meeting adjcurned at 8:20 a.m. 


Commissione 
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Commission Services 
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September 22, 1977 
Salem, Oregon 


The Commission met in an informal meeting at 8:30 a.m. in 
the Director's Office, Room 135, Transportation Building. Notice 
of this meeting and of the formal meeting was made by press release 
to the newspapers of the general and local circulation throughout 
the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

George Bell, Manager of Intergovernmental and Public Affairs 
Dennis Moore, Administrator of Public Transit 
David Talbot, State Parks Superintendent 

Alan Lightner, Executive Assistant to Director 
C. W. Head, Manager, Commission Services 


There was discussion concerning the Six Year Highway 
Improvement Program and each Commissioner indicated the meetings that 
they would be able to attend in the various parts of the State. The 
Commission viewed a twelve-minute video tape on the Six Year Highway 
Improvement Program that will be shown at the Statewide meetings. 


Several suggestions were given by the Commission for improving the 
video tape presentation. 


The Commission held their formal meeting at 10 a.m. in 
Room 122, Transportation Building. The same individuals were present 
that attended the informal meeting. Others present were: 


Michael P. Hollern, Member 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Roger Ritchey, Deputy Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

Jack Sollis, Assistant Attorney General 

R. L. Schroeder, Maintenance Engineer 

Cc. T. Keasey, Construction Engineer 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 
1) Minutes of the meeting of August 23, 1977. 
2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 


condemnatioa. ("Condemnation Resolution No. 2665" 
on file in Commission's files, Salem. ) 
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3) 


4) 


5) 


6) 


7) 


8) 


September Ae 


Authorized increase in project authorization on the 
following contract: 


a) Contract No. 8504, St. Paul-Woodburn Section, 
Hillsboro-Silverton Highway , Marion County, in 
the amount of $213,845.05. (19.9% increase) 


Request from City of Portland for an Interstate trans~ 
fer project for preliminary engineering and construction 
to provide a double left-turn ramp from Grand Avenue 

to the Morrison Bridge. City will provide all the 
required $14,200 of local match. Cost $100,000. 
(Authorized State Highway Engineer to sign project 
agreement when prepared. ) 


Request from City of Portland for a project utilizing 
Interstate Transfer Funds withdrawn from the Mt. Hood 
Freeway to widen and improve 4 0.70 mile section 
(Glenwood Street-Crystal Springs Boulevard) of 

S.E. 39th Avenue. City will provide all of the 
required $38,640 of local match. (Authorized State 
Highway Engineer to sign agreement when prepared. ) 


Adopted resolution abandoning 0.15 miles of old right 
of way no longer needed for highway purposes on the 
Tongue Point-Fern Hill Section of the Columbia River 
Highway in Clatsop County. (‘Abandonment Resolution 
No. 567" on file in the Commission's files, Salem.) 


Adopted resolution abandoning approximately .36 miles 
of old right of way no longer needed on the Shoo Fly 
Creek Section of Service Creek-Mitchell Highway in 
Wheeler County. ("Abandonment Resolution No. 566" 

on file in the Commission's files, Salen.) 


Distribution of Fiscal Year 1978 Federal Aid Urban 
System Funds to the urbanized and small urban areas 
of the State as follows: (State will continue its 
policy of providing one-half of the required match 
funds for local agency projects in which State 
Highway Funds can legally be expended. Total match 
funds for 1978 are estimated at $946,000 of which 
the State's share would be approximately $473,000.) 


(See next two pages for tabulation) 
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FISCAL YEAR 1978 URBAN SYSTEM ALLOCATION 
SEPTEMBER, 1977 _ 


——— eee 5 iene 


Oregon's Fiscal Year 1978 Urban System Apportionment $6,755,508 
Less 1-1%% HPR Funds $101,333 
Less 4% PR Funds 33,777 (135,110) 
Total $6 ,620, 398 
*Less Allocation of Funds Attributable to Portland 
Urbanized Area (Over 200,000 Population) (3,848,605) 
Funds Available to Balance of State $2,771,793 
Federal Percent of Fund 
Urban Area _ Population Total Allocation 
Eugene 139,255 25.4107 $¢ 704,332 
Salem 93,041 16.9777 470,587 
25 Smal\ 
Urban Areas 315,722 57.6116 a 596 ,874 
Total 548,018 100. 0000 $2,771,793 


*City of Portland's Fair and Equitable Allocation of Portland 
Urbanized Area Allocation: 


1975 City of Portland Po ulation 379,826 = 46% 
1975 portland Urbanized Area Population 832,701 


46% x $3,848,605 = $1,770,358 


NOTE: City of Portland's Allocation is based on 1975 population 
estimates obtained from the Center for Population Research an 
Census. 
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FISCAL YEAR 1978 URBAN SYSTEM ALLOCATION 
SMALL URBAN AREAS 
__ SEPTEMBER, 1977 


Percent Federal 
___Urban Area Population of Total __ Funds 


Albany 22,838 
Ashland 14,500 
Astoria 10,680 
Baker 9,490 
Bend 16,000 
Coos Bay 23,400 
Corvallis 40,180 
Cottage Grove 6,902 
Dallas 7,430 
Forest Grove 10,513 
Grants Pass 13,570 
Klamath Falls 34,172 


. 2605 99 ,972 
.9749 63,474 
.9277 46,752 
.6015 41 ,543 
. 3860 70,039 
.4146 102 ,433 
.0145 175,888 
.8920 30,213 
. 1204 33 ,860 
.8819 46 ,020 
. 7199 59 ,402 
. 3675 149 ,587 


Lebanon 8,553 
McMinnville 12,660 
Medford 34,939 
Monmouth 6,135 
Newberg 8, 334 
Newport 6,150 
Ontario 7,937 
Pendleton 14,302 
Roseburg 16,950 
St. Helens 7,020 
The Dalles 11,071 
Woodburn 10,200 


. 3446 37 ,440 
.4705 55,420 
.5777 152,944 
. 6818 26 ,856 
. 2846 36 ,482 
. 6859 26 ,922 
.1757 34,743 
. 9206 62 ,607 
.6465 74,199 
.9244 30,730 
. 0349 48 ,464 
. 7961 44 ,650 


6 
3 
2 
2 
4 
6 
] 
] 
2 
2 
3 
9 

LaGrande 10,562 2.8953 46 ,234 
2 
3 
9 
1] 
2 
] 
2 
3 
4 
] 
3 
2 


TOTALS 364,793 100.0000 $1 ,596 ,874 


NOTE: Above funds allocated to small urban areas on per capita basis 
using latest State population figures as proposed by League of 
Oregon Cities. 


9) Distribution of the Fiscal Year 1978 Federal Aid 
Secondary Funds to the individual counties of the 
State as follows: 


(See next page for tabulation. ) 


September 22, 1977 


FISCAL YEAR 1978 FAS ALLOCATION TO COUNTIES 
September, 1977 
TOTAL FUNDS 
Including State's and 
Counties’ Match Money 
(Ronded to Thousands ) 


COUNTY 


FEDERAL FUNDS 


Baker 
Benton 
Clackamas 
Clatsop 
Columbia 
Coos 
Crook 
Curry 
Deschutes 
Douglas 
Gilliam 
Grant 
Harney 
Hood River 
Jackson 
Jefferson 
Jcsephine 
Klamath 
Lake 

Lane 
Lincoln 
Linn 
Malheur 
Marion 
Morrow 
Mul tnomah 
Polk 
Sherman 
Tillamook 
Umatilla 
Union 
Wallowa 
Wasco 
Washington 
Wheeler 
Yamhill 


$ 


89,873 


51,185 
73,963 
198, 366 
69,247 
84,098 
114,266 
56,264 
56,457 
77,244 
177,276 
35,152 
47 ,763 
55,511 
57,031 
166,756 
53,039 
85,429 
78,854 
47,476 
205,724 
77,342 
153,081 
108,848 
176 , 382 
50,784 
60,660 
71,877 
35,133 
70,691 
129,668 
55,949 
48,271 
57,045 
130,548 
30,878 


$ 


59,000 


86 ,000 
231 ,000 
80,000 
98 ,000 
133,000 
65 ,000 
66 ,000 
90,000 
206 ,000 
41,000 
56 ,000 
65 ,000 
66 ,000 
194 ,000 
62 ,000 
99,000 
92 ,000 
55 ,000 
239,000 
90 ,000 
178,000 
127 ,000 
205 ,000 
59,000 
70,000 
84 ,000 
41,000 
82 ,000 
151,000 
65 ,000 
56 ,000 
66 ,000 
152 ,000 
36 ,000 
104 ,000 


i 


TOTAL $3,138,131 $3,649,000 


SUMMARY - FISCAL YEAR 1978 COUNTY FAS FUNDS 


Total Federal Funds 
(50% of Oregon apportionment less planning survey funds) $3,138,000 
Plus estimated State Match Funds 255 ,500 
" ‘: County Match Funds 255 ,500 
$3,649,000 


ounties on basis of formula 
al county road mileage) 


TOTAL FUNDS 


NOTE: Above funds all 

(25% equally, 60% on rural populat 
proposed by association of Oregon Transportation 
Commission. Federal funds are estimated to repres imately 86% of 
total county road FAS funds with State and County to be 
approximately 7% each. 
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Request from Columbia County for a Federal Aid 
Secondary System Project to replace three deficient 
bridges across Rock Creek on Keasey Road west of 
Vernonia. Estimated FAS Funds $506,540 with State 

and County each providing approximately $41,230 in 
match funds. (Granted State Highway Engineer authority 
to sign agreement when prepared. ) 


Agreement with CH2M/Hill for preparation of the draft 
environmental impact statement on Powell Boulevard 
(Mt. Hood Highway) between 52nd Avenue and I-205, 
Multnomah County, Phase II Project. Agreement will 
be for a 9-month period and will cost approximately 
$93, 368. 


Added to the State Construction Program the replacement 
of a timber bridge across Beaver Creek on the Powers 
Highway at M.P. 11.55 in Coos County. Estimated cost 
$40,000. 


Adopted resolution redesignating those State highways 
covered by statutes which were repealed by action of the 
1977 Legislature. ("Primary and Secondary Highway 
Designation Resolution No. 53" on file in the Commission's 
files, Salem.) Resolution effective October 4, 1977. 

One highway was redesignated as a secondary highway and 

54 highways were redesignated as primary highways. 


Adopted as permanent administrative rules the following 
temporary rules: 


a) Authority to the Parks Superintendent to waive fees 
and charges for the use of park facilities. 
(Temporary rule was adopted on June 13, 1977, and 
effective that day. A hearing was held on August 25, 
1977. Permanent rule effective on September 26, 1977, 
and published in Secretary of State's Administrative 
Rule Bulletin on October 15, 1977. "State Parks 
Resolution No. 39D" on file in the Commission's files, 
Salem, amending "State Parks Resolution No. 39".) 


Authorizing the assessment of a daily $2 surcharge 
to nonresidents using State park overnight camping 
facilities. (Temporary rule adopted July 21, 1977, 
and effective on July 25, 1977. A hearing was held 
on August 25, 1977, and no testimony was offered. 
After the hearing, written testimony was received 
from State Senator Dell Isham favoring the surcharge. 
Permanent rule effective on September 26, 1977, and 
published in Secretary of State's Administrative 
Rule Bulletin on October 15, 1977. "State Parks 
Resolution No. 39E" on file in the Commission's files, 
Salem, amending "State Parks Resolution No. 39".) 


September 22, 1977 


One-year contract with Oregon Hospitality and Visitors 
Association for $30,000 to fund special tourism activities 
and authorized Director to sign the agreement. (Agree- 
ment effective September 23, 1977, through June 30, 1978.) 


Two-year contract with Coit/Petzold Advertising Agency, 
Portland, for tourist advertising in the amount of 
$375,000, as recommended by the Travel Advisory Committee 
and authorized Director to sign the agreement. (Agree- 
ment effective October 1, 1977.) 


Two-year public transit operating assistance agreement 
with Columbia County in the amount of $40,000. 


Repairing the Snake River Bridge at Adrian, Malheur 
County, at estimated cost of $60,000 to be financed 
from State Construction Funds. 


Adopted a resolution accepting an amended Grant Offer 
from the Federal Aviation Administration for additional 
financial assistance in the amount of $9,394.10 to 
bring the total Federal grant for an Airport Development 
Aid Program Project at the Siletz Bay State Airport to 
$103,335.10. ("Aeronautics Miscellaneous Resolution 

No. 6A" on file in the Commission's files, Salem.) 


Authorization to join the American Public Transit 
Association for a one-year period at a cost of $600. 


Two-year $60,000 transit operating assistance agreement 
with the City of Roseburg. 


Presentation to the Emergency Board an increase in 
expenditure limitation of $87,359 and for five new 
positions to implement a budget note relating to 
verification of auto insurance. 


Two-year public transit operating assistance agreement 
with the City of Albany in the amount of $40,000. 


Adopted as a permanent rule the establishment of a bus 
lane on the Front Avenue-Slavin Road Section of Barbur 
Boulevard (Pacific Highway West) within the City of 
Portland, Multnomah County. ("Miscellaneous Resolution 
No. 260" on file in the Commission's files, Salem.) A 
hearing was held on September 12, 1977. Permanent rule 
effective September 23, 1977, and published in Secretary 
of State's Administrative Rule Bulletin on October 15, 
1977. 


September 22, 1977 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of the Oregon Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Engineer Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 
Project Management Engineer Exhibit 


Mr. Moore reported on House Bill 3000 which creates the 
Oregon Mass Transportation Financing Authority with authority to 
own mass transit facilities, to lease or sell facilities to mass 
transit districts, to issue bonds, to make loans to mass transit 
districts and to perform related acts. He said this bill was passed 
by the 1977 Legislature and will become effective on October 4, 1977. 
The purpose of this new Authority is to permit a degree of flexibility 
in mass transit facility financing and to spread capital improvement 
costs over a period of years rather than a year's budget. He stated 
that the Chairman of the Transportation Commission will be a member 
of the Authority and there is a provision in the law to test its 
constitutionality. Mr. Moore mentioned the Chief Counsel suggested 
that the districts petition to determine the constitutionality. 


‘ Mr. Moore commented on Senate Bill 999 passed by the 1977 
Legislature that establishes the Willamette Valley Rail Study 
Committee, effective October 4, 1977. He said this nine-member 
committee is to investigate and make recommendations to the 1979 
Legislature on the feasibility of a rapid rail system within the 
Willamette Valley. He commented the committee is to report its 
progress and activities to the Transportation Commission. Mr. Moore 
said the Puplic Transit Division is to serve as the staff of the 
committee and $150,000 has been set aside in the Emergency Fund 
for the committee's activities. 


DIRECTOR'S REPORT 


Mr. Bell handed to the Commission copies of a tentative 
schedule for the October 18, 1977 Commission meeting to be held in 
Pendleton. (Copy of this schedule on file in the Commission's files, 
Salem.) Mr. Burco said invitations had been sent to the legislators 
in Eastern Oregon inviting them to the no-host dinner, Monday evening, 
October 17, at the Indian Hills Motel in Pendleton. 


Mr. Rulien reported on the Rail Advisory Committee plans. 
He said Mr. George Grill, Vice President of Silver Wheels Freightlines 
in Portland, has been added to the committee. The first meeting was 
held recently to review the legislation that covers freight planning 
and the grant. He said an additional $17,516 is available to Oregon 
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for rail planning. The funds require a 10% State match ($1,946) and 
must be used prior to July 31, 1978. In order to receive the funds, 
he said, application must be made to the Federal Railroad Administra- 
tion prior to September 30, 1977. He commented it is proposed to use 
the additional funds to carry out an extended rail shipper survey 
throughout the State. The project involves the survey and interview 
of rail shippers in order to obtain information on shipper needs and 
problems and origin-destination data to be used in future planning 
efforts. He said that allocation of State funds to the proposed 
project and use of Federal funds requires Emergency Board approval. 
Following Mr. Rulien's recommendation, the Commission gave their 
approval for the Director to appear before the Emergency Board for 

a change in expenditure limitation to apply for the additional grant. 


Mr. Rulien presented to the Commission copies of the 
Preliminary Six Year Highway Improvement Program for Fiscal Years 
1979 through 1984, dated September, 1977. (Copy of report on file 
in the Commission's files, Salem.) He said included in the document 
is a transmittal letter of what the Department proposes to do and a 
schedule listing the 39 meeting locations to be held throughout the 
State starting October 17 and ending November 10, 1977. He said the 
program has two proposals: one, based upon additional revenues if 


voters approve highway fund tax increases passed by the 1977 Legislature; 


and a second, based upon projected revenues should these tax increases 
fail to gain public approval. 


Mr. Bell commented on the advance meetings that he will 
be having with the various cities, counties, news media, chambers of 
commerce, etc., prior to the Six Year Highway Improvement Program 
meetings to urge their attendance and input. 


OPERATIONS 


Mr. Schroeder introduced the following employees who have 
completed 40 years of service with the Highway Division: 


Olaf G. Fransen, Section Supervisor, Tillamook 
Melvin G. Willis, Large Supervisor Foreman, Meacham 
John F. Hageman, Utilities Permit Engineer, Salem 
Ottis L. Dewey, Weighmaster, Central Point 


Chairman Jackson presented to each employee 40-year service 
pins and thanked them for their long and faithful service with the 
Department. 


Mr. Keasey reported on the Woodburn asphalt recycling 
project (Hillsboro-Silverton Hwy., Marion County, Contract No. 8504). 
He said 50,000 tons of asphalt concrete material was salvaged from 
construction on Interstate 5 between Woodburn and Salem in Marion 
County. The Boeing Company modified a drum dryer asphalt plant for 
Babler Bros., Inc., the prime contractor, which appears to produce 
a satisfactory product from all of the tests. The production of 
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the plant is about one half of what it would be if new materials 
were used. Mr. Keasey stated that tests so far indicate that the 
material is very comparable with new asphalt concrete; however, the 
real test won't be known until it is under service for a period of 
time. 


Mr. Talbot mentioned that the 1977 Legislature as a part 
of the Parks Branch allocated $500,000 to be distributed to local 
government as grants-in-aid for park improvements. He said seven 
meetings have been held with local governments and there have been 
communications with every city and county. The local governments 
prefer that the money be distributed through a formula system 
whereby everybody would get a chance to use it. In their terms, 
local priorities would be prevailing as long as they met the State's 
comprehensive planning requirements. As a result of these meetings, 
it is proposed to allocate $400,000 to local government through a 
formula system retaining $100,000 for a Statewide competition which 
seems to be meeting with general approval. Mr. Talbot said the 
formula system is 60% population and 40% equal by county. He 
mentioned that a tiail-out concerning this item will be sent to the 
Commission for their review and will be listed on the October 18, 
1977, agenda for their consideration. 


Mr. Grover reported that the recent Motor Vehicles Annual 
Field Office Managers Meeting held in Bend was a very productive 
conference. He stated that Mr. Burco spoke to the group and there 
was an opportunity to talk about the Division's role in the Depart-— 
ment. Mr. Grover said he found it gratifying that the field office 
managers are interested in taking a larger role in their particular 
communities and communicating about the Department's programs and 
policies. The Chairman commented again on the report made by 
GMA Research Corporation, the portion relating to the Motor Vehicles 
Division in terms of public reaction. Chairman Jackson said that 
Mr. Grover is actively at work to set up a system whereby delays, 
misunderstandings, processing, etc., can be simplified and to 
impress upon his personnel that they are dealing with people. He 
Stated that he was happy with the progress of Mr. Grover's work. 


PUBLIC COMMENTS 


A delegation of approximately 20 persons from Jacksonville 
appeared before the Commission requesting a Highway 238 Bypass and 
an in-city truck route in Jackson County. Mayor Clara L. Wendt said 
the people of Jacksonville are now ready for a bypass and asked that 
a public hearing be held. 


Mr. Bob Clark, member of the Jacksonville Chamber of 
Commerce, stated the 60 members of the Chamber have given their 
unanimous support to the construction of a northern corridor bypass 
as soon as possible and the immediate establishment of an in-city 
truck route that would remove truck traffic from the main street. 


September 22, 1977 - ghee * 


He read the following letter from the City of Jacksonville to the 
Jackson County Commissioners: 


On Tuesday evening, September 20, 1977, the Mayor and 
City Council agreed unanimously to: 


1. Urge the Department of Transportation to conduct 
public hearings in Jacksonville in regards to a 
Highway 238 Bypass and get the truck traffic out 
of town. 


Support the State on a Northern Corridor Route. 


Request a temporary "In-City" Truck Route and limit 
the weight of trucks. 


Mr. Clark read a portion of a letter from Mr. C. William Burk, 
Director, Southern Oregon Historical Society, to the Jacksonville 
Chamber of Commerce pointing out their concern for the present and 
future truck traffic through Jacksonville. He said the vibrations 
from the trucks are causing the mortar to loosen and crumble away 
from several old historical brick buildings that the Society main- 
tains. He mentioned that there are many old mine shafts and tunnels 
under the City's core area and the ground will continue to vibrate 
when large trucks pass through the City and a bypass would certainly 
prolong the life of the historical buildings. 


Mr. Clark called attention to the 1975 traffic count of 
5,000 vehicles per day on California Street, which is the historic 
core area. The traffic is increasing rapidly each year, he said, 
and will continue, especially with the construction of the Applegate 
Dam. 


Mr. Harlan Cantrall said that 230 members of the Upper 
Applegate Grange are asking that a better and safer route be 
constructed to Applegate through the Jacksonville area. 


Mr. Tam Moore, Jackson County Commissioner, handed to the 
Commission a resolution from the County dated September 22, i977, 
which states in part: That the Board of Commissioners of Jackson 
County does lend its support and pledge of cooperation to the City 
of Jacksonville and the State of Oregon and requests prompt action 
both to establish a bypass corridor and assist in locating a temporary 
truck route. 


Several other individuals in the delegation spoke, all 
urging the rerouting of Highway 238. 


Chairman Jackson stated that he was pleased that the 
people of the community now support a bypass. He said transportation 
supports the basic life of the State, and the question of setting 
priorities is a very difficult one when limited funds are available. 
The Chairman indicated that the Department will hold a hearing on 
the project to work up the job and hope that funds will be available 
for construction. Mr. Klaboe indicated the Department would take 
another look at a truck route in Jacksonville. 
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A deiegation from Bend, Redmond and Deschutes County came 
before the Commission asking for four laning of US97 (The Dalles- 
California Highway) from south of Bend to north of Redmond. Present 
were Richard A. Carlson, Bend City Commissioner; Art Johnson, Bend 
City Manager; Rod Smith, Bend Chamber of Commerce; Mayor Ronald L. Bryant, 
Redmond; and Bob Montgomery, Deschutes County Commissioner. 


Mr. Smith said the traffic situation in their area is 
greater than over three fourths of the freeway mileage in the State. 
He presented to the Commission a sheet showing the traffic count on 
US97 and US20 from 1973 through 1976 in the Bend and Redmond area. 
He felt the only way to solve the fast-growing problem is to four 
lane US97 from north of Redmond to the south of Bend. 


Mayor Bryant spoke in regard to the specific problems in 
the Redmond Area and showed charts of the 1975-76 average daily 
traffic counts in that area. He pointed out the 24% increase on 
Maple Street and mentioned that Redmond's population has grown 50% 
in the last year. He said the result of this traffic is that the 
people are going to the residential areas to the north and the south. 
He mentioned that the new subdivisions are generating a tremendous 
amount of traffic on US97 and the people moving to the Redmond and 
Bend area make it the second fastest growing county in the State. 


Mr. Dick Carlson commented on the project south of Bend 
and said they had heard the South City Limits-Golf Club Road (Murphy Rd. ) 
Section Project listed on the Six Year Plan had been set back to 1980. 
He said the project should not be set back as it is very much needed 
because there is no other way for the people living to the south to 
get into Bend, due to the intersected rivers and irrigation canals. 
Mr. Carlson mentioned that the telephone company has projected an 
11% compounded annual growth in the Bend metropolitan area for the 
next five years. 


Commissioner Hollern mentioned that it was his understanding 
that this project was on the construction schedule for the summer of 
1978 but in looking at the draft of the Six Year Plan, it is scheduled 
for 1980. Mr. Klaboe said that was fiscal year 1980 and due to the 
purchasing of right of way it has been scheduled for May or June of 
1979. The design public hearing on this project is to be held in 
October, 1977. Mr. Klaboe said the Department would try to advance 
the project. 


Mr. Bob Montgomery called attention to the population 
growth and the heavy traffic volume in Deschutes County. He said 
Air West is doubling their flights in and out of the Redmond Airport 
because of the demand. He mentioned that the new medical center in 
Bend is adding growth to the area as people from Klamath Falls, 
Burns and Madras are using the facility. 


The Chairman said the Commission is very familiar with the 
Bend and Redmond problem. The estimated cost to four lane US97 is 
$25,000,000 and due to the financial problem, it is difficult to fund. 
Chairman Jackson mentioned that if the May 1978 election is favorable, 
additional projects can be expedited in the area. 


September 22, 1977 ~ tio = 


The Chairman adjourned the formal meeting at 11:40 a.m. 
The Commission had lunch at the Loft Restaurant with members of 
the Travel Advisory Committee, representatives of Coit/Petzold and 
staff employees. 


The Commission met informally at 1:30 p.m. in the Director's 
Office, Room 135. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Don Streun, Assistant Director for Administration 

David Talbot, State Parks Superintendent 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Robert Whipps, Manager, Organization and Manpower Services 
Branch 

David Moomaw, Manager, General Services Branch 

Alan Lightner, Executive Assistant to Director 

C. W. Head, Manager, Commission Services 

Fran Neavoll, Administrative Assiccant 


Mr. Burco and Mr. Streun presented to the Commission a 
summary of the existing Delegation Orders (Nos. 15 through 20) and 
a list of proposed new Delegation Orders (Nos. 21 through 25). 


(Delegation Orders on file in the Commission's files, Salem.) 

Mr. Streun mentioned that the new orders are recommended changes to 
the Chairman, Vice Chairman, Director, Highway Engineer, and Adminis- 
trators of Public Transit and Motor Vehicles Divisions. Mr. Burco 
said the changes are necessary to match the new organization. The 
Commission decided to review the orders and act on them at their 
October meeting. 


There was discussion concerning the program budget, man- 
power training and management. Mr. Streun pointed out that the 
1977 Legislature indicated that all State agencies will be under a 
zero-base budgeting system or some variation of it by the 1983-85 
biennium. He said it was the decision of the Governor's Office 
that all agencies would be on zero-base budgeting by the next 
biennium, with the exception of Higher Education. The Department 
will be preparing decision packages and using the same kinds of 
approaches that it went through in the last budget. He mentioned 
it will be a bottoms-up building of the budget so that decisions 
on doing a job a certain way with certain resources will come from 
the field beginning with the maintenance foreman. The Department 
will be submitting a budget of 85% and then will submit budgets of 
increments of 5%. There was considerable discussion in preparing 
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this type of a budget. The Commission asked the Director to arrange 
a meeting with the Executive Department, Budget Division, to meet 
with the Commission at their November 15, 1977, meeting to explain 
their budget program. 


Mr. Burco mentioned that he would attempt to arrange a 
Commission luncheon meeting on November 15, 1977, with members of 
the Tri-Met Board, Lane County Board and other transit commissioners. 


The Commission set Thursday, December 15, 1977, for their 
regular monthly meeting. Mr. Burco said he would try to get the 
Parks and Recreation Advisory Committee to meet with the Commission 
at lunch at the December meeting. 


The Commission set a tentative date of February 22, 1978, 
for a Commission meeting in Coos Bay and they indicated that they 
would hold a meeting in Astoria a few months later. 


Mr. Moomaw referred to the Arthur Young and Company study 
of the Department's Manpower Planning System. Out of this study, 
he said, came identification of certain areas where improvements 
could be made in the Department's Manpower Planning System. He 
said the Arthur Young study primarily covers preliminary engineering 
and construction engineering and the Department is concentrating on 
improving the Manpower Planning System in the engineering area. He 
presented to the Commission a Manpower Planning System. Development 
Status sheet. (Copy on file in the Commission's files, Salem. ) 


Mr. Whipps talked on the Manpower Training and Development. 
He presented to the Commission a chart showing the number of engineers 
and technicians by classification in the field and in headquarters. 
(Copy on file in the Commission's files, Salem.) 


Mr. Burco said that he would like to know what part of 
this program the Commission wishes to deal in as a policy level, 
what part is the Director's responsibility and the rest as an 
administrative matter. The Commission felt that they should set 
the basic policy and the implementation of the program becomes an 
administrative problem and it is the Director's responsibility to 
carry it through and evaluate it. Mr. Burco mentioned that a set 
of policies regarding career paths would probably be ready to 
present to the Commission in about three months. 


The informal session adjourned at 2:25 p.m. 
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Commission Services 


EXHIBIT A 
- 9-22-77 
REPORT OF CONFIRMATION oF MYM RF ox—anper DELEGATED AUTHORITY 
ES  CTION-UNDER DELEGATED AUTHORITY 


No. Power SuUNSet Bay State Park 
Type of Work . SeWage Facilities 
County __ COOS 

No, of Bidders - 


Low Bid S_ 


Engineer's Recommendation Project wi thdrawn ‘ 


aL eon Portland Pavement Marking Project No. 2 _ 
(Contract No. 8600) 


Veneer ea Pavement Marking _ _—____F.A. Proj. wo. PMS-000S (53) 


No. 


County __Mul tnomah a is various 


No. of Bidders 4 towtiideer Dah) Contractors, Gig Harbor, WeShow 
Low Bid s__88,840, 82 anne oA 


Engineer's Recommendations: Award to low bidder Subject to concurrence of 
the Federal Highway Administration, 


Athena-Little Dry Creek and Ward St.- 
. Project >. W. 14th Avenue (Mil ton-Freewater) $2 a. 
(Contract No. 8601) TQF-19(3), 
Type of Work.Grading and paving __-F.A.Proi. No, F219(2)5_& RS=193(1) 


County___Umiatilla —_____Highway_ Freewater & Oregon-Washington 


No. of Bidders. 6 ow Bidde Wt. Vail Co., Inc., Pasco, Washington. 


Low Bid S 656 2 060 : 90 


Engineer's Recommendatior Award to low bidder Subject to concurrence of 
the Federal Highway Administration. 


On September 6, 1977, I accepted the State Highway Engineer's recommenda- 
tions for award of the above projects on which bids were received on 
September 1, 1977, and authorized him to sign the contracts when 
conditions for the awards have been met. 


ed this 13 day of hap 


Glenn L. Jacks of Chairman 
Oregon Transportation Commission 
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Peneras ey er 
33 42 


TO: Oregon Transportation Commission MINUTE =S OF _9-2 9- zi 77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48854 Black, Loyd & Joan Il. $ 1,000.00 
ma 49128 Wuite, Ennis 300.00 
49352 Reis, Clarence J. SE a ie 49,000.00 

22-9.20E Quaker State Oil Refining Corp. _ 210.00 
22-9. 20E Kimmel, Charles E. & Maxcine 75200 
22-11.84E Howser, B. J. 2,995.00 
22-11.84E Matthews, Lula G. a 100.00 
102-85.55 Quaker State Oil Refining Corp. 245.00 
102-85.55 Brown, Donald C. & Dorothy W. 25.00 
160-3.12 Quaker State Oil Refining Corp. 140.00 
160-3.12 Keith, R. H. & Pauline 25.00 
160-5.85 Quaker State Oil Refining Corp. 300.00 
160-5.85 Effinger, Marvin & Melva D. eg 3 de 
160-9.96— Quaker State Oil Refining Corp. ee 300.00 
160-9.96 Burley, Violet & Marlin 25.00 
161-9.97 Quaker State Oil Refining Corp. 255.00 
161-9.97 Satrum, James, et ux nt. 25.00 
161-19. 37 Quaker State Oil Refining Corp. 330.00 
161-19.37N Winslow, Donald & Mary 25.00 
193-3.96 Quaker State Oil Refining Corp. 200.00 
193-3.96 Alderson, William H. & Louise 25.00 
271-0. 35N Rogue Riviera Supper Club 585.00 
271-0. 35N Rock Point Cemetary Corp. 100.00 
272-35.40S Federal Sign & Signal Corp. 2,400.00 
272-35.40S White, Wilton A. & Carol 990.00 
1 SR 200.00 
25 Transactions 59,900.00 


(2) Grant of a 26' unrestricted access to Aaron and Mary L. 
Matthews to Station 98+10 on the Drain-Anlauf Section of the 
Umpqua Highway in Douglas County for a consideration of $1,000.00. 
File 43360. 


(3) Agreement with City of Eugene providing for installation of traffic 
signals on Pacific Highway West at 5th Avenue, Lane County. State 
will design and install the signal equipment utilizing Federal Aid 
Title II Safety Funds. City will pay the cost of electrical energy 
consumed in operation of the signals. (Local Government Unit) 


(4). Agreement with the City of Bandon concerning installation of traffic 
AP @. ph he D signals on the Oregon Coast Highway at llth Street, West, in Coos 


County. State will design, install and maintain the equipment 


reo eee eee ee ee 


EPUTY GTATE HIGHWAY EWGINGSHilizing Federal Aid Transition Quarter Funds. The City has agreed 


ol 7Z to pay all costs of electrical energy consumed in operation of 
110 nan ede weewe"fie traffic signals. (Local Government Unit) 
PPROVED APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
” a 
eons CE— DATE Dept. 13,1777 


. STATEg HIGHWAY ENGINEER 
9 - 2159 - 
Date. a/ pr 2/ . ae vinaal 


, 


E£yh 


MINUTES OF 9-22-77 


Agreement with Bureau of Indian Affairs concerning the Warm 
the Warm Springs Highway in Jefferson 


is to relocate an Agency 
paying for all work outsi 
Government Unit) 


Agreement with City of Woodburn for installation of traffic 
signals on the Hillsboro-Silverton Highway at Country Club 

Road in Marion County. State will design, install, and maintain 
the signal equipment utilizing Federal Aid Transition Quarter 
Funds. City has agreed to pay all costs of electrical energy 
consumed by operation of the traffic signals. (Local Govern- 
ment Unit) 


Agreement with City of Canby for installation of traffic signal 
equipment on Pacific Highway East at Ivy Street in Clackamas 
County. State will design, install and maintain the signal 
equipment utilizing Federal Aid Title II Safety Funds. City 
has agreed to pay all costs of electrical energy consumed in 
operation of the traffic Signals. (Local Government Unit) 


Agreement with Washington County for installation of traffic 
signals on the Farmington Highway at S. W. 170th Avenue. State 
will design, install and maintain the signal equipment utiliz- 
ing Federal Aid Title IT Safety Funds. County has agreed to 
pay all costs of electrical energy consumed in operation of 

the traffic Signals. (Local Government Unit ) 


Agreement with Josephine County for installation of traffic 
signals on the Redwood Highway at Fairgrounds Road. State will 
design, install and maintain the signal equipment utilizing 
Federal Aid Transition Quarter Funds. County has agreed to 

pay all costs of electrical energy consumed in operation of 

the signal equipment. (Local Government Unit) 


Agreement with Netarts-Oceanside Sanitary District to allow the 
State to connect the sewage facilities at the Proposed Oceanside 
Beach State Wayside in Tillamook County into the Netarts- 
Oceanside Sanitary District Sewage system, at a lump sum con- 
struction cost of $5,347 plus normal connection fee, inspection 
fee and user's charges. (Parks Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE RepT. 13 1977 
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FXH'BI7 A 


MINUTES OF 2-22-77 


Supplemental agreement with Owens-Illinois, Inc., to authorize 
payment of a lump sum amount of $16,670 as the capitalized 
costs of leasing land from the Union Pacific Railroad Company 
because of the Owens-Illinois relocation caused by construction 
of I-205, Multnomah County. (Legal Branch) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the two previous pages 
(10 items) and the above item and report this action for your 
official records. 


D 


Glenn L. Ja Chairman 
OREGON TRANS YTTON COMMISSION 


TO; 


EXHIBIT _———> 


UTES OF 222-77 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) 


Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


41983 Watrous, Jerry H. $ 15,000.00 
48750 Larson, Rolf S. 4,800.00 
49530 Clatsop County 650.00 
20-94.85 Favell-Utley Corporation 100.00 
20-94.85 Lakeview Ag Center, Inc. 460.00 
26-10.63 Ackerley Communications, Inc. 275.00 


bp AMC. 
6 Transactions 21,285.00 


Agreement with Washington County providing for installa- 
tion of traffic signals at ramp terminals of the Sunset 
Highway -Murray Blvd. Interchange. The State will design, 
install and maintain the signal equipment. The County 
will pay all costs of electrical energy consumed in opera~ 
tion of the signals. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this ? day of beph 1977 


Gletin Ted Chairman 
OREGON TRANS PQRTATION COMMISSION 


NEER 


peputy STA < CELE 


Date 


eoeceses -seem 


Re 2-7 Deannnnene=" = TiGHWAY ENG 
ee Se oY aa nes 


~<<eeeeerr"™ 


EXRIG Tod 
r = 9-22— 
TO: Oregon ToT ES, OFumrssion 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49191 Marlton, Martha $ 2,800.00 
49205 Gateway Lodge #2411, B.P.O.E. 7,425.00 
49289 City of Portland 19,100.00 
49332 Ecker, Lucille 12,000.00 
49357 Kemp, Chester E. & Evelyn M. 6,000.00 
49528 Alderman, Mildred 5,000.00 
49529 Bodie, Delbert O. 7,825.00 
49739 Hirning, Emil & Doroth 400.00 
49740 NuPacific Compan GRATIS 
49788 Dahlgren, Hilda S. 50.00 
2Y-184.44 Umatilla Chamber of Commerce 900.00 
2Y-184.44 Port of Umatilla ‘ GRATIS 
5 any) RI OP seen ee nn |.’ ot] 


7-264.90 Ashby, Walter 60.00 
13 Transactions $ 61,560.00 


(2) Grant of Access for Laskey-Clifton, Inc., to widen their 
access being moved to Station 147+28 to 35 feet and lift 
the use restrictions, with owner bearing cost of construct- 
ing turn refuge lanes on the Reedsport-Winchester Bay Section 
of the Oregon Coast Highway in Douglas County. File 18085. 


Amendment No. 1 to an agreement dated September 19, 1972, 
with the Mazamas and the U.S. Forest Service for the 
operation of a water purification system at Government 
Camp. Amendment extends agreement for a period of 10 
years rather than 5. (Maintenance) 


Agreement with City of Klamath Falls covering Washington 
Street ("A'" Canal) Bridge Section of FAUS Route 2301. 
This project is eligible for Federal-aid funding under 
the Special Bridge Replacement Program. The State will 
supervise the construction and the City will provide 

all the required 25 percent matching money. (Local 
Government) 


Agreement with City of Brookings for installation of 
traffic signals on the Oregon Coast Highway at Center 
Street in Curry County. State will design, install 
and maintain the equipment utilizing Federal-aid 
Transition Quarter Funds. The City will pay the costs 
of electrical energy to operate the signals. (Local 
Government ) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


<7 


Raed STATE HIGHWAY ENGWEER DAT 


6-26-77. 
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Date_ 


EXHIBIT AL 
MINUTES OF hall 


Agreement with City of Dallas for installation of 
traffic signals on the Kings Valley Highway 
(Washington Street) at Main Street. The State will 
design, install and maintain the signal equipment 
utilizing Federal-aid Transition Quarter Funds. 

The City will pay the cost of electrical energy con@ 
sumed in operation of the equipment. (Local Govern~ 
ment) 


By your duly adopted delegation order, you au- 
thorized me in my official capacity to exercise 
certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the previous 
page and the item above (six items totaling) and 
,eport this action for your official records. 


Dated chisd® day a 1977 


/ 
j 


Glenn L. Jagkson Chairman 
Oregon Transpor tion Commission 


EXHIBIT ees 
MINUTES OF 9222-77 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 


mission, lI approved the following item: 


On August 22, 1977, L approved a supplemental 
agreement with the City of Portland extending 
the date to June 30, 1978, for acquisition of 
the Sellwood-Oaks property in connection with 
the Willamette River Greenway Plan. 


Dated ste ae day hee , 1977 


ad © = 
Glenn L,-ackgon, Chairman 
Oregon ortation Commission 


EXHIBIT ____ A 
REPORT OF CONFIRMAT LON OERNIGIER OND A crroe 7iNbeR DELEGATED AUTHORITY 


Auburn Ave.-Baker/Unity Hwy. (Baker) ; 
(Contract No. 8579) 
_F.A. Proj. No -M-TQM-4841(1) 


Ne, Projoet 


Type of Work 9.70 Mile Paving  —s_— 


County jig ROY =e Seca chaatlbeatiainnes Sais Highway_F AU 4841 (We st Side Truck Route) 
] 


No. of Bidders «Low Bidder 


Low Bid s_22,600.00 _ 


Baker Redi-Mix, Inc., Baker _ 


Award to low bidder subject to concurrence 
of FHWA and the City of Baker and the sum 
of $6,600.00 is deposited by City. 


Engineer's Recommendation: 


No.2 Project__ Clackamas Hwy. @ Fred Meyer Access _ 5 als oa 
(Contract No. 8580) 
Type of Work __Traffic Signal Installation ——¢.a.proj.mo._ State 


Cerne oo a oN C lackamas_ Sie, MIGNWAe Een a = 


3 Hamilton Electric, Inc., Eugene _. 


No. of Bidders... si Low Bidder __ 


37,436.00 _ 


Low Bid $_—~ 


Engineer's Recommendations; Award to low bidder subject to concurrence of 
Fred Meyer and the sum of $47,160.00 is deposited 
by Fred Meyer. 


No.2 ___Project__Roseburg Pavement Marking Project aie ee 
(Contract No. 8581) 
Type of Work._ Pavement Marking FEA. Prog. No _PMS-000S(55) 


Coupiviie cc. Doug| seein City streets ccc cee coate 


2 Traffic services, Inc. » Spokane, WA 


No. of Bidders___ low Bidder eS abi scedipennindiicedovionns sikenimesdmeoe 


123,120.00 _ 


Low Bid S _ 


Engineer's Recommendations Award to low bidder subject to concur rrence 
of FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate ug 297 19777 


EXHIBIT...._._ A. 
MINUTES OF _9722-77 


Ne 4 Projet. Warm Springs Agency Section 


(Contract No. 8582) 
Type of Work oO i ' P 34 Mile Grade_& Pave SUES! FO tas eee State . 


ings JOS eereie ay mee |). dl ee 


No. of Bidders ieee (iin DOW Bioer Osburn & & Dav is Constructi on Lo £9 Bord ng_ 
Low Bid s_183.397. 00_ 


Engineer's Recommendation: Award to low bidder. 


No.2 __ Project__Albany-Junction City Hwy. @ SW 34th Ave. (Albany) — 
(Contract No. 8583) 
Type of Work ___Lraffic Signal Installation ——_F.a. proj. no. TQF-3(5) 


County —— __Linn ee Se LEE ee ee Ll eee Albany -Jct. mh i. 2227 ae 
No. of Bidders. 3 _...... Low Bidder _Linnco £l ectric. Co 23 A Ibany _ aS. 


12,099.40 __ 


Low Bid S 


Engineer's Recommendations Award to low bidder Subject to concurrence 
of FHWA. 


No. © __ Project ___Chemawa_ Road-Hayesville Intchge. et ae eee 
(Contract No. 8584) 

Type of Work______|.96 Miles Roadside Improve, _F.a. proj. No._FF-26(1) ~ 

County a, \<\ ee _ Haney. eee tic. Base 


7 Castile Landscaping, Portland _ 


No. of Bidders. _.. Low Bidder __~ 


Low Bid S i. 2 663.00 See 
Engineer's Recommendations: Award to low bidder subject to concurrence 


of FHWA. 


APPROVED BY CHAIRMAN 


GLENN I. JACKSON 
are Awe 29 1977 


wry ek 
MINUTES OF __2722°77 


aa Projet. Tunnel Creek-Whitewater. Road 


Type of Work eo. P 1/7 Mi le_Grade & Pave_ eee ee. PPS eres TQF-47(4) 


anc i ees eee ee) | eee 


oS. Roy L. Houck Construction Co., Salem _ 


No. of Bidders __— _ Low Bidder 


Low Bid 588, 329.00 - 


Engineer's Recommendation: Reject all bids as being too high. . 


8 


__Alpine/Nelson Road-Strawberry Road 


(Contract No. 83 
F.A,. Proj, No. _RS-B : 


No. Project — 


Type of Work 3:24 Mile Grade & Pave 


Souris oe = —__ 3 Highway... FAS B564 — = 


) Roy L. Houck Construction Co., 


No. of Bidders ____>___- Low Bidder _ 


Salem 


Low Bid 5_391,660.00 


Engineer's Recommendations: Award to low bidder subject to concurrence 
of Morrow County and the sum of $31,500 is 
deposited by County 


9 __SE Foster Rd.-SE Crystal Springs Blvd. 


No. Scuuiganas PONCE 


(Contract No. 8587) ca 
Type of Work : |- 205-7( 39) 306 


County —hiltinomh ___HighwaVec. bast Portland. oeewey 


Cascade Construction Co., Inc., Portland 


No. of “Re Cee aae. ae Low Bidder — 
Low #1 $Zaseo0. 22 


Engineer's Recommendations Award to low bidder subject to concurrence 
of FHWA. 


APPROVED BY CHAIRMAN 
‘ GLENN Le JACKSON 


DAT 


A 


EXHIBIT 
RINUTES OF 2222-7? 


No 10 


scot Projpoet 


Columbia Blvd. Intchge. (UPRR Shoofly) 


(Contract No. 8588 : 
Type of Work — _ Grade & Structure all wien F.A, Proj. No, [-205- 7(50)313 


County 6 ae Highway__b.aS t_ Port land. Freeway _ siieaiinadseiees 


No. of Bidders __-_— 8 __.. Low Bidder___ann an Bros. Constr. I nc., Port la nd nicest 


124,974.00 


I Sec euene 


Engineer's Recommendation: ‘Award to low bidder subject to concurrence 
of FHWA. 


1] 


Ws ances. 


(Contract We. 89 
Type of Work _ Grade ,_Pave & Wal ls PA. Prop. Ne ae B58 9 <a) 3] 2 


N.E. Maywood Place 


Project __ 


County _____Mu ] tnomah se Highwdna P OR ee 


No, of eS! Low Bidder — _Do nald M. Drake Co dee Port land _ bioscatali 
Low Bid $809,218.00 


Engineer's Recommendations: Award to low bidder Subject to concurrence 
of FHWA. 


S.W. Terwilliger Blvd. & S.W. Sam Jackson Park Rd. 
No..12__ Project and S.W. Vermont @ S.W. 30th Ave. (Portland) Sec. 
(Contract No. 8590) M-9383(1) 
Type of Work__ Grace, Pave & Signals ___F.A. Proj. No. - M- 9398(1) 


County _______ Multnomah —_————_Highway__FAU 9383 & 9398 (Portland) 


No. of fe ee Low Bidder — Cascade Con str. Co Lee Portl and 


Low Bid S 423,384 ii 


Engineer's Recommendations Award to low bidder subject to concurrence of 
FHWA and City of Portland and sum of $10,100.00 
is deposited by City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pam Aug, 2% /%77 


EXHIBIT A 
MINUTES OF _2222°77 


13. 


ee Johnson Creek-Ochoco St. (Portland/Mi lwaukie) 


Contract No. 85 1) 
meen Saas 


Projyect 


Type ot Work 0 ° 39 Mi le Paving _ ‘nilaniaatte 


county __Multnomah_& Clackamas tighwayPacific Fast —_—— 
No. of Bidders _-— : ne Bidder__cascade Constr : CO i. Inc t , Port] and. See 


Low Bid 529,054, QQ apenas 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


14 roiect Rosewood Dr,-Willamette River Br. (Salem) 
” ae oe eer = a te iam (Contract No. 8592) 
Type of Work 1.65 Miles Paving a Pacer Ba, Proj Ben. a ae mA Dace 


County EO al ‘a sa _. Hiqhway — Wi | 1 amin a= Sa | em 


No. of Bidders 2 ean, LOw Bidder —. Salem Road_& Driveway Ca. § Salen _—__—. 


Low Bid $ 66.97 2 40 ania 


Engineer's Recommendations: Award. to low bidder subject to concurrence of 
FHWA. 


Rockaway (N. 3rd Ave. ) 


Project — 


(Contract No. 8593) 
Type of Work ae Mi le Gra de & Pave _ oR. FeO wate. wal 


Colieict.......u emo 3... ee ree ee 


No. of Bidders 2 _towBidder_C. G. Gredvig, Portland 


Low Bid $ 3 42762.00 


Enqineer’s Recommendations: Award to low bidder subject to concurrence oT 
City of Rockaway and the sum of $14,800.00: is 
deposited by City. 


APPROV"D BY CHAIRMAN 
GLENN L. JACKSON 


pm Aue. 29 17 77 


ruse} 
LrANPTILOs AL 


MINUTES OF _9222°77 
N. Cherry St.-Wallowa_Lake Hwy. (Contract No. 8594) 
M-4680(1) 
_F.A. Proj. No M-4755(1) 


ee 16 


Projoct 
Fype of Work 0+ 80 Mile Grade & Pave 


County ——— Union ea Highway FAU_ 4680 &_ 4 756... 


No. of Bidders —-—~— c _ Low piador__Baker Redi-Mix Inc. 5 Baker_ 
Low Bid ¢ 243,045.90_ abet 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA and the City of La Grande and the sum of 
$62,700.00 is deposited by City. 


ORR Sl Jet.) Bridge 
(Contract No. 8595) 


_F.A, Proj. No. — RS-B613 i hes 


PPO FSCE cs 


Type of Work structure _-________. 


a ae: |: ae nth —tighway FAS _B613 


4 


No. of Bidders ——_-_____—_ Low Bidder — We ave r Con 2 truct) on Co., Un Snes 


Low Bid ¢__96 ,845 00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Union County and the sum of $7,800.00 is deposited 
by County. 


ee: Project — Dufur se 44 


“(contract No. “g5e6) 
type of Work_1.1] Miles Grade, Pave & structurer.s Proj. No. RS-B409(1) — 


County Road (B409) _ 


County oe mee ‘Seana et SEN __ Highway — 


Ne, ob BiddetPaann2.—- Low Bidder Jarl Construction, Inc., The Dalles ___ 


Low Bid S _ 513,433.00 — 


Engineer's Recommendations: Award to low bidder subjec? to concurrence of 
Wasco County and the sum of $41,500.00 is 
deposited by County 


APPROVED BY CHAIRMAN 
‘. GLENN L. JACKSON 


pare Aug. 2%, L 977 


[EXHIBIT Se. 
MINUTES OF _9222°77 
REI scgaceadte Proyoct Progress-Raleigh Hills. 


(Contract No. 8597) 
tude of Wow... Grade .& Pave wn ee eee LEE 


County —_____Washington -._>_____ Highway irate Saat 

Tualatin Valley Paving, Inc., & 
No. of Bidders “oe aE __ Low Bidder__Baker Rock Crushi ng Co., Beave rec: 
Low Bid eae ] 30... 


Engineer's Recommendation: Award to low bidder. 


No. 20 _ project Pacific Hwy. West @ McDonald Lane_(McMinnville eS 
(Contract No. 8598) 
Type of Work ___Iraffic Signal Installation FA. Proj. to. TQF-9-2(1) _ 


County —__- Yamhi BS = a Highway —— Pa cific West 


No. of Bidders tae es Low Bidder —_ Ti ce E] ec tric Company » Port} | a ws 


Low Bid $ AG ST ] . mk a 


Engineer's Recommendations: Award to low bidder subject to concurrence 
of FHWA. 


On August 29, 1977, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received August 25, 1977, and authorized him to sign the con-= 
tracts when conditions for the awards have been met. 


Dated this day of me 8 8 | 


= 


Glenn . 
OREGON TRANS POE LON COMMISSION 


— 


R 


= HIGHWAY ENGINEE 


STAT 


Me 


—/ 


A 


her Documents Relating to 


Access t° Lioyd W: and Lrene K. McFall» 3 
estricted as to use on the northwestert 
the Tualatin River ~ Middletom Section ° 

in Washingto® county for 2 consideratom fe) 


t with pouglas County ©° 
o-sutherlin 


of Eugene 
ay Wes 


Followins comp 


electric 


Transportation 
n accordance t 
isted above @ 


traffic 
will 
Aid 


thorized me in my 
pehalf of 
at authority 
I approve 
official 


Do: | ee 


7 : rn iz 9-22-77 
, : TO: Oregon TM Ta comnts sion 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


—_~ 


Number Name Consideration 
45790 R & F Corporation $ 6,200.00 
47208 Eaton, Miles and Betty 36,300.00 
48747 Hoyt, Wm. L, Jr., Estate of 
Elizabeth Stockwell Hoyt 4,000.00 
49207 Callahan, Rosemary 6,250.00 
49346 Penny, William J. & Alice L. 24,940.00 
49351 Holliday, Lina 28,500.00 
22-18.17E Conover, Clifton V. & Victor J. (site) 90.00 
22-18.17E Pair-O-Dice Mobile Village (sign) 285.00 
22-40.14E Wayman, George R. & Mable (site) 100.00 
22-40.14E Prospect Chevron (sign) 535.00 
27-55.53 Foress Sign Company 455.00 
54-8 .89 Bard, Eva D. 50.00 
162-6.24 Hofmann, Elmer 150.00 
210-0.85 Foress Sign Company 895 .00 
210-1 .52 Foress Sign Company 2,040.00 
210-1.82 , Foress Sign Company 655.00 
210-1 .92 Foress Sign Company 1,000.00 
210-2 .02 Foress Sign Company 1,450.00 
210-3 .91 Foress Sign Company 8,800.00 
210-7 .85 Foress Sign Company 2,850.00 
210-9 .52 Foress Sign Company 405.00 
210-9 .77 Foress Sign Company 725.00 
210-11.57 Foress Sign Company 725.00 
210-13.01 Foress Sign Company 455.00 
12 SR's Foress Sign Company 1,600.00 
234-19 .94E O'Mara Michael J. & Naomi R. (site) 155.00 
234-19 .94E Hufham, Paul (sign) 610.00 
272-34.37N Minear, Robert C. & Zelna M. 100.00 
272-34 .37N Jubilee Club 2,490.00 
300-40 .18 Honald, Inc. (removal) 300 .00 
333-0 .80 Basford, Stanley 50.00 
333-0.81 Basford, Stanley 50.00 
333-5 .99 J & L Motel 565.00 
442-1.69 Silver Spur Motel 2,195.00 
455Y-13.34 Hart, Thoral 50.00 
455Y-13.34 Weiser Gospel Meetings, Inc. 410.00 
456-17.85 Zatica, James H. 550.00 
456-22 .99 Wroten Land and Cattle 210.00 
456-23.48 Zatica, James H. 200 .00 
456-23.48 Wroten Land and Cattle 210.00 
: 40 Transactions $137,600.00 
Af 
DEPUTY STATE HIGHWAY ENGINEER 


(2) 


(3) 


Agreement with City of West Linn providing for installation of 
a traffic signal on the Oswego Highway at the intersection 
with McKillican and Hood Street utilizing Title II, Section 
209 Safety Funds. (Clackamas County) The State will design, 
install and maintain the equipment. The City has agreed to 
provide the required 10 percent matching funds and pay all 
costs of electrical energy- (Local Government ) 


Agreement with Yamhill County providing for the closure of 
two public roads within the limits of the Chehalem Creek 
(Newberg) Section of Pacific Highway West. (Local Government ) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the preceding 
page (Items totaling 3) and report this action for your 
official records. 


Ce ; | 
Dated this day of Cé-<z=z 1977 
; re 
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EXHIBIT 5 
MINUTES OF _9=22-77 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


Christie Construc- St. Johns Bridge, August 18, 1977 | 
tors, inc., Multnomah County | 
No. 8488 


Steel Structures, Willamette R. (Springfield) August 19, 1977 
Inc., No. 8447 Bridge, Lane County 


R.D.M. Constructors, Siuslaw River Bridge, August 19, 1977 
No. 8484 Lane County 


E. H. Itschner Co., Kimberly-Long Cr. and August 19, 1977 
No. 8508 Pendleton-John Day, 
Grant County 


Steel Structures, Umpqua R. (Scottsburg) August 19, 1977 
Inc., No. 8445 Bridge, Douglas County 


Babler Bros., Inc., Rowena Interchange, August 22, 1977 
No. 8375 Wasco County 


Ross Bros. Const., Barnett Rd. U-Xing, August 22, 1977 
Inc., No. 8278 Jackson County 


Reid Bros. Trucking Seneca Rock Production August 30, 1977 
Co., Inc., No. 8499 Project, Harney County 


M. C. Lininger & Forest Boundary-Colahan Rd., August 30, 1977 
Sons, Inc., Klamath County 
No. 8446 


Road & Driveway Co., S.W. Lee St.-S.E. Fogarty St. August 30, 1977 
No. 8448 (Newport), Lincoln County 


Hamilton Electric, Ore. Coast Hwy. at N.E. 20th August 30, 1977 
Inc., No. 8516 St. (Newport), Lincoln 
County 


A-1 Sandblasting & Bullards Bridge, Coos August 30, 1977 
Steam Cleaning Co., County 
Inc., No. 8479 


: EXHIBIT CB 
MINUTES OF _29722-77 


Contractor and Acceptance 
Contract No. Section and County Date ; 


Donald M. Drake S. Tigard Intchge.- August 30, 1977 
Co... No. 7937 E. Portland Fwy. Intchge., 

Washington and Clackamas 

Counties 


Freedom Bridge, Champoeg State Park, September 7, 1977 
No. 8323 Marion County 


Horton Bros., Inc., Harris Beach State Park, September 7, 1977 
No. 8454 Curry County 


Wildish Const. Co., SPRR X'ing (Springfield), September 8, 1977 
No. 8502 Lane County 


R.D.M. Constructors, Champoeg State Park, September 8, 1977 
No. 8392 Marion County 


R.D.M. Constructors, Isthmus Slough Bridge, September 9, 1977 
No. 8478 Coos County . 


/ 
September 12, 1977 "> Ca. te 


H. S. Coulter, State Highway Engineer 


ifm B 
i>! —— 
} 


UTES OF — 9922-77 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Work on the Old Pry Creek Road-Ochoco Highway Section of 
Mill Creek Road in Crook County. Bids received July 28, 
1977. Contract No. 8567 awarded August 15, 1977, to 
R. C. Parsons & Son Const., Inc., Eugene, at $396,089.75. 


Traffic signal installation on Barnett Road at Black Oak 
Drive in the City of Medford, Jackson County. Bids 

received July 28, 1977. Contract No. 8568 awarded 

August 22, 1977, to Sims Electric of Medford, Inc., Medford, 
at $23,754. 


Work on the Parsons Creek Bridge Section of FAS A464 in 

Lane County. Bids received July 28, 1977. Contract No. 8571 
awarded August 16, 1977, to Merlin R. Stam, Eugene, at 
$58,830. 


Work on the Long Tom River Bridge Section of FAS A456 in 
Lane County. Bids received July 28, 1977. Contract 

No. 8572 awarded August 16, 1977, to A. K. Lundmark & Son, 
Inc., Colton, at $111,188. 


Work on the S.W. Barbur Boulevard-S.wW. Taylors Ferry Road 
(Portland) Bikeway Section of Terwilliger Boulevard in 
Multnomah County. Bids received July 28, 1977. Contract 
No. 8574 awarded August 18, 1977, to Columbia West Materials 
& Constructors, Inc., Portland, at $56,251. 


Paving on the Auburn Avenue~Baker/Unity Highway (Baker) 
Section of FAU 4841 in Baker County. Bids received 
August 25, 1977. Contract No. 8579 awarded September 2, 
1977, to Baker Redi-Mix, Inc., Baker, at $52,600. 


The Roseburg Pavement Marking Project in Douglas County. 
Bids received August 25, 1977. Contract No. 8581 awarded 
August 30, 1977, to Traffic Services, Inc., Spokane, 
Washington, at $123,120. 


Traffic signal installation on the Albany-Junction City 
Highway at S.W. 34th Avenue in the City of Albany, Linn 
County. Bids received August 25, 1977. Contract No. 8583 
awarded August 30, 1977, to Linnco Electric Co., Albany, 
at $12,099.40. 


EXHIBIT ____B — 


lie : 

MINUTES OF 9-22-77 

Roadside improvement at the Chemawa Road-Hayesville 
Interchange Section of Pacific Hwy. East in Marion County. 
Bids received August 25, 1977. Contract No. 8584 awarded 
August 30, 1977, to Castile Landscaping, Inc., Portland, 
at $9,663. 


Work on the Alpine/Nelson Road-Strawberry Road Section of 
Bomber Range Road in Morrow County. Bids received 

August 25, 1977. Contract No. 8586 awarded September 2, 
1977, to Roy L. Houck Construction Co., Salem, at $391,660. 


Work on the S.E. Foster Road-S.E. Crystal Springs Blvd. 
Section of the East Portland Freeway in Multnomah County. 
Bids received August 25, 1977. Coutract No. 8587 awarded 
August 30, 1977, to Cascade Construction Company, Ince, 
Portland, at $123,238.55. 


Work on the Columbia Blvd. Interchange (UPRR Shoofly) 
Section of the East Portland Freeway in Multnomah County. 
Bids received August 25, 1977. Contract No. 8588 awarded 
August 30, 1977, to Hannan Bros. Construction, Inc., 
Portland, at $124,974. 


Work on the N.E. Maywood Place Section of the East Portland 
Freeway in Multnomah County. Bids received August 25, 1977. 
Contract No. 8589 awarded August 30, 1977, to Donald M. Drake 
Company, Portland, at $869,218. 


Work on the Johnson Creek-Ochoco Street (Portland/Milwauki¢) 
Section of the Pacific Highway East in Multnomah and 
Clackamas Counties. Bids received August 25, 1977. 

Contract No. 8591 awarded August 30, 1977, to Cascade 
Construction Company, Inc., Portland, at $29,054. 


Paving on the Rosewood Drive-Willamette River Bridge 
(Salem) Section of the Willamina-Salem Highway in Polk 
County. Bids received August 25, 1977. Contract No. 8592 
awarded August 30, 1977, to Salem Road & Driveway Co., 
Salem, at $236,972.40. 


Work on N. 3rd Avenue in the City of Rockaway, Tillamook 
County. Bids received August 25, 1977. Contract No. 8593 
awarded September 2, 1977, to C. G. Gredvig, Portland, at 
$34,762. 


Lookingglass Creek (Palmer Junction) Bridge on FAS Route 
B613 in Union County. Bids received August 25, 1977. 
Contract No. 8595 awarded August 31, 1977, to Weaver 
Construction Co., Union, at $96,845. 


Work on the Dufur Section of FAS B409 in Wasco County. 
Bids received August 25, 1977. Contract No. 8596 awarded 
September 2, 1977, to Jarl Construction, Inc., The Dalles, 
at $513,433. 


Traffic signal installation on the Pacific Highway West 
at McDonald Lane in McMinnville, Yamhill County. Bids 
received August 25, 1977. Contract No. 8598 awarded 
August 30, 1977, to Tice Electric Company, Portland, at 
$16,571. 


Portland Pavement Marking Project No. 2 in Multnomah 
County. Bids received September 1, 1977. Contract 

No. 8600 awarded September 6, 1977, to Dahl Contractors, 
Gig Harbor, Washington, at $88,840.82. 


Work on the Athena-Little Dry Creek and Ward Street- 
S.W. 14th Avenue (Milton-Freewater) Sections of the 
Freewater and Oregon-Washington Highways in Umatilla 
County. Bids received September 1, 1977. Contract 
No. 8601 awarded September 6, 1977, to L. W. Vail Co., 
Inc., at $656,060.50. 


Dated this 13th day of _ September , As77. 


Statle Highway Engineer 


B 


a 9-22-77 


Oregon Transportation Commission 


Report of Action 


On behalf of the Commission, I approved the following items: 


1) On September 8, 1977, approved and signed an 
agreement with Jackson County in which the 
Highway Division agrees to maintain at Jackson 
County's expense the traffic signal installa- 
tions at the Crater Lake Highway at the inter- 
sections of Antelope Road and Vilas Road. 


On September 8, 1977, approved and signed an 
agreement (letter-form) with City of Hermiston 
amending an agreement dated July 13, 1965, to 
read that the State shall be responsible for 
all maintenance of the signal equipment with 
the City to pay all costs of electrical energy 
consumed on the Umatilla-Stanfield Highway 
(First Street at Gladys Avenue and Main Street) 


LA 7 
this /¥- day of Seplemthe, 1977 


- Coulter, State Highway Engineer 


PeVvLiinminy B 


SIT Clie)! ctnaniihapenies 
MINUTES OF 9222-77 
WEIGHT RESTRICTION 


Rocky Creek Bridge 
Oregon Coast Highway (Frontage Road) 
M.P. F130.03, Lincoln County 
WHEREAS, pursuant to ORS 487.905, the Oregon Department of Transportation 
has the authority to establish weight limits for vehicles using state highways 
in order to protect the road from being unduly damaged; and 
WHEREAS, it has been determined by the Highway Division that it would be 
unsafe to allow motor vehicles weighing in excess of 6,000 pounds to use the 
bridge located at mile point F130.03 on the Oregon Coast Highway; 
NOW THEREFORE, it is hereby ordered as follows: 
| gg 
Vehicles weighing in excess of 6,000 pounds shall not use the bridge on 
Oregon Coast Highway frontage road at mile point F130.03. 
) it Be 
The Highway Division shall immediately post this restriction in a 
conspicuous manner at both ends of the bridge and at such other places as 
may be necessary to inform the users of the Oregon Coast Highway frontage 
road. 
LED 
This order shall become effective August Zo > Saree 
The Oregon Transportation Commission by a duly adopted delegation order, 
authorizes the State Highway Engineer to act in its behalf in approving and 


executing this order. 


APPROVED AS TO FORM: State of Oregon, by and through its 
Department of Transportation, 
Highway Division 


4. 


Chief Counsel Acting State Highway Engineer 
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WEIGHT RESTRICTION 
Rocky Creek Bridge 
Oregon Coast Highway (Frontage Road) 
M.P. F130.03, Lincoln County 
WHEREAS, pursuant to ORS 487.905, the Oregon Department of 
Transportation has the authority to establish weight limits for 
vehicles using state highways in order to protect the road from 
being unduly damaged; and 
WHEREAS, it has been determined by the Highway Division that 
it would be unsafe to allow motor vehicles weighing in excess of 
6,000 pounds to use the bridge located at mile point F130.03 on 
the Oregon Coast Highway ; 
NOW THEREFORE, the following rule is adopted as a temporary 
rule: 
I. 


Vehicles weighing in excess of 6,000 pounds shall not use the 


bridge on Oregon Coast Highway frontage road at mile point F130.03. 


Il. 

The Highway Division shall immediately post this restriction 
in a conspicious manner at both ends of the bridge and at such 
other places as may be necessary to inform the users of the Oregon 
Coast Highway frontage road. 

Iil. 

It is in the public interest to adopt this rule as a temporary 

rule since severe cracking and spalling of the concrete due to 


corrosion of the reinforcing steel has deteriorated the structure 


beyond economic repair. Therefore, a weight restriction of 6,000 
pounds is necessary to assure the safety of the traveling public. 
IV. 
This rule shall become effective August 31, 1977. 
The Oregon Transportation Commission, by a duly adopted delegation 
order, authorized the State Highway Engineer to act in its behalf in 


approving this rule. 


APPROVED AS TO FORM: State of Oregon, by and through its 
Department of Transportation, 
Highway Division 


Fn i i), cans ga Ce uw | as 


a od. 7 A / Ann ene 
Assistant Attorney General State Highway Engineer 


B 


__ 9-22-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in Preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 
N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY —- MULTNOMAH COUNTY 


R-49165 — Robert James Watson et al. 0.25 acre for right-of- 
way purposes. Offer $90,000.00. 


PRICE ROAD-GOLDFISH FARM ROAD SECTION, SANTIAM HIGHWAY - LINN 
COUNTY 


R-49403 - Aaron M. Ropp et al. Parcel 1: 0.42 acre for 
right-of-way purposes; Parcel 2: 0.84 acre for right-of-way 
Purposes; Parcel 3: 0.12 acre for a permanent easement for 
drainage facilities. Offer $10,725.00. 


R-49405 - Jake J. Meyer, Jr. 0.51 acre for right-of-way 
Purposes. Offer $27,100.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 


R-48785 - Glenn oO. Tarbell et ux. Parcel 1: 1.03 acres for 
right-of-way Purposes; Parcel 2: 5,700 Square feet for a con- 
struction permit for a road approach. Offer $17,550.00. 


R-48793 - Erickson Enterprises, Inc. Parcel 1: 0.75 acre 
for risht-of-way Purposes; Parcel 2: 3,864 square feet for a 
construction permit for a road approach; Parcel 3: 1,155 square 
feet for a construction permit for a road approach. Offer 
$23,550.00. 


Dated this 25th day of August, 1977, 


COULTER, State Highway Engineer 


RE: Report of Offers Tendered - 5 
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row 3 iv B 


iY i tue — 


MINUTES OF _9¢22-77 


Oregon Transportation Commission 


Report of Action 


According to ORS 487.855(5), I approved the installation of a mid- 
block crosswalk on the Jacksonville Highway at M.P. 33.20 for the 

Britt Memorial Gardens in Jacksonville, Jackson County. Crosswalk 
is to be illuminated and will include a flashing beacon and over- 

head illuminated pedestrian crossing signs. Work to be done by 


State Forces and funded by the County. Approved on August 30, 
1977. 


ed this 13thlay of _ Sept. » 1977 


H. \S. Coulter 
State Highway Engineer 


B 


TES OF 9222-77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under its authority delegated to 
me, I approved the following items: 


1) On August 25, 1977, established a 40 MPH speed 
zone on the Mapleton-Junction City Highway in 
the vicinity of the community of Deadwood, Lane 
County, from 0.59 miles west of Deadwood Creek 
Road to 0.21 miles east of Deadwood Creek Road. 
Rescinded action of June 26, 1974 = Speed Zone 
Rule 667. See Speed Zone Order No. 751. 


On September 1, 1977, prohibited parking on the 
north side of the Coos Bay-Roseburg Highway No. 


35 between M.P. 67.05 and M.P. 67.09 in the vicinity 
of Porter Creek, Douglas County. 


Dated this 13thday of Sept. » 1977 


Coulter, State Highway Engineer 


TVLIRIT mi 
MINUTES OF _9-22-77 


ivi 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), L approved making the following 
offers in accordance with this authority for and on behalf of the 


Commission: 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 
een — MULINOMAH COUNTY 


R-46966 - Candida Cereghino et al. Parcel 1: 1.4 acre for 
right-of-way purposes; Parcel 2: 0.15 acre for right-of-way 
purposes; Parcel 3: 1.5 acre for right-of-way purposes. Offer 
$188,000.00. 


PRICE ROAD-GOLDFISH FARM ROAD SECTION, SANTIAM HIGHWAY - LINN 


COUNTY 
i mm 


R-23615 - Eva C. Ropp. 0.05 acre for right-of-way purposes. 
Offer $925.00. 


R-49402 - A. M. Ropp et al. 0.02 acre for right-of-way 
purposes. Offer $500.00. 


ROGUE RIVER SCENIC WATERWAY 


R-49471 - Robert Lee Rice et ux. 1.06 acre for scenic 
waterway. Offer $3,600.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA 
COUNTY 


R-48795 - William N. Dodge et al. 0.33 acre for right-of- 
way purposes. Offer $1,100.00. 


Dated this 4th day of August, 1977. 


RE: Report of Offers Tendered - 5 
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September, 1977 MINUTES OF 9222-77 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Sale of 0.48 acre excess property on the North Tigard Interchange- 
Norwood Road Section of the Pacific Highway in Washington County 
for a minimum consideration of $15,000.00. Approved August 1Z; 
1977. File 19971 (16-43). 


Signed on August 17, 1977, a Grant of Access to East Linn Hospital 
District on the Santiam Highway in Linn County previously approved 
by Mr. Jackson June 7, 1977. File 48138 (16-45). 


Construction/Maintenance Agreement with Burlington Northern, Inc., 
for relocation of grade crossing devices at West Woodburn on the 
Hillsboro-Silverton Highway in_Marion County . File RR 872 (16-12). 
(Approved 6-14-77) COrezon Electric Railway Co.) 

Signed on August 17, 1977, a Grant of Access to the Department of 
Interior on the Tualatin Valley Highway in Washington County previ- 
ously approved by Mr. Jackson August 8, 1977. File 36873 (16-45). 


Signed on August 17, 1977, a Grant of Access to Alan O. Maxwell, 

et al, on the Pacific Highway in Lane County previously approved by 
Mr. Jackson September 1, 1977 and reported September 29, 1977. 

File 27743 (16-45). 


Sale of 0.63 acre excess property on the Sandy-Forest Boundary 
Section of the Mt. Hood Highway in Clackamas County to the City of 
Sandy for public use only for a minimum consideration of $1,400.00. 
Approved August 18, 1977. File 25684 (16-43). 


Agreements for installation of grade crossing protection devices 
apprceved August 29, 1977: 


1. Oregon Electric Railway Company, SW 185th Avenue near Orenco, 
Washington County. RR 879. 

2. Oregon Electric Railway Company, SW Baseline Road near Orenco, 
Washington County. RR 880. 

3. Southern Pacific Transportation Company, Mill Street SE, Salem, 
Marion County. RR 88l. 

4. Southern Pacific Transportation Company, Elk Road near Central 
Point, Jackson County. RR 882. 


Sale of 0.95 acre excess property on the Cottage Grove-Divide 
Section of the Pacific Highway in Lane County for a minimum consid- 
eration of $800.00. Approved March 29, 1977. File 21486 (16-43). 


C 
Tegor 


(2) 


Sale of 0.22 acre excess property on the Park Place Interchange 
Section of the East Portland Freeway for a minimum consideration of 
$0.80/sq. ft. Approved August 3, 1977. File 42436 (16-43). 


Exchange of 0.17 acre excess property on the Klamath Straits- 
California Line Section of the The Dalles-California Highway in 
Klamath County for additional right of way of 0.48 acre of equal 
value owned by Klara Mathis. Approved August 19, 1977. Files 1486 
and 49590 (16-43). 


ZZ 


(LB. Boyd, Right of Way 
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REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 
30 days Highest ants‘ 
prior to Testimony ‘owest 


Defendant trial at trial demand Verdict 
at trial demand Verdict _ 


Chester Winegar $4,500 $2,000 $8,900 $9, 839 
Attorney Fees: Not vet 
known 


L-7198 
R-40239 


Section: W, ‘lewberg-Chehalem Creek 

Highway: Pacific West 

County: Yamhill 

Approved by: walter L. Barrie Date: September 13, 1977 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Nemands Verdict 
of or 
Defendant === Cause of Action Plaintiff Judgment __ 


Virginia McGahan Injunction Plaintiff 
aranted 
Injunction 


L-7419 


County: Clackamas 
* Plaintiff sought Injunction requirina Defendant to refrain 
from cutting and removing trees in violation of the Scenic 
Waterways Act. 


William Tolke Trespass Title to 
nroverty 
awarded to 

Defendant 


L-7332 


County: Washington 


* Plaintiff sought damages from Defendant for removal of 


aggregate from State's property. 


Matter is being appealed. 


OF 9222-77 


RPORT OF TRIAL OF OTHER CASES - State Nefendant 


Demands 
af 


Plaintiff _ Cause of Action __ Plaintiff uw. 


a ene 


Alvin A. Napier False Arrest $100,090.09 
L-7027 


County: Clackamas 


Jesse Cooper Proverty Damaaqe $ 15,990.99 
L-7350 
County: Clackamas 
* Case dismissed as to State. No recovery. 
Matt Patterson Personal Injury $101,501.53 
(Patricia Campbell, Dft.) 
L-7267 
County: Clatsop 
Matt Patterson Personal Injury $101,591.53 
(Jack Walker 4 Richard N. Albury, Dfts .) 
L-7273 


County: Clatsop 


Patricia Camnbel | Personal Injury $204, 336.69 


L-7274 


County: Clatsop 


Verdict 
or 


Judqment 


$50,750.99 


Defense 
Verdict 


Defense 
Verdict 


Defense 
Verdict 


tt peneerne | Bee 
TES OF 2222-77 


HER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff —___._Cause of Action Plaintiff _ Judament, 


Merle J. Chase Inverse Fair cash $29,590,909 
Condemnation market value 
Of property. 


L-7376 
R-283] 


Attorney Fees: $4,900 Court Costs: $1,321.99 


County: Columbia 


“William Summerlin Personal Injury $59,999.00 
L-733] 
County: Coos 


* Case dismissed by Court. No recovery. 


Harry Marvel Property Damage $3,916.59 

L-7257 

County: Klamath 

Ann Raygurt Personal Injury 195.56 Defense 
Verdict 


L-724] 


County: Lane 


Kenneth Rains Personal Injury $54,296.25 
L-7243 
County: Washington 


* Non-suit. Case dismissed by Court. No recovery. 


om 5 err 
tar 

, ee 
7) 


UTES OF 9022-77 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant. SS = _ Anpraisal Settlement 


Norman A. Thoreson Partial Pay- 
ment of 
$25,999 for 
interest of 
defendants 
Trempers who 


have a lease. 
L-7473 


R-46693 


Section: Columbia River Bridae-N.£. Sandy Unit 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Walter L. Barrie Date: August 19, 1977 


Stanley C. Waqner 


L-7385 
R-48779 


Section: \Warren-Scappoose 
Highway: Columbia River 
County: Columbia 


* Settled by Right of Way Section. 


HET D 


MINUTES OF 9222-77 


iviti’ 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 


Floyd D. Knorr State of QOreaqon Personal Iniury $55,260.60 
and Property 
Damaaqe 

L-7244 


County: Clackamas 

Disposed of by: Settlement of $2,500 by State's insurance carrier. 
Maude E. Knorr State of Oregon Personal Injury $51,679.15 
L-7245 


County: Clackamas 
Disposed of by: Settlement of $2,500 by State's insurance carrier. 


Dail P. Yates State of Oregon Property Damage $ 2,470.00 


L-7370 

County: Clackamas 

Disposed of by: Settlement of $5,847.30 by State's insurance carrier. 

Gary D. Sturges State of Oregon Personal Injury $165,999.00 

L-7327 

County: Clatsop 

Disposed of by: Settlement of $20,000 by State's insurance carrier. 

Donald Sturges Allan A. Salo and Pronerty Damage $15,238.99 
State of Oreqon 


L-7391 


County: Clatsop 
Disposed of by: Settlement of $5,090 by State's insurance carrier. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Cause of Action Plaintiff _ 


Plaintiff Defendant 
Margaret Stauch State of Oreqon Personal Injury $20,519.63 


L-7375 


County: Josephine 
Disposed of by: Settlement of $5,500 by State's insurance carrier. 


Max S. Taggart HAC Trucking and Wrongful Death $501,500.00 
State of Oreqon 


L-7300 


County: Lane 
Disposed of by: Settlement of $2,750 by State's insurance carrier. 


Fred A. Larson State of Oregon Property Damage $ 4,445.90 
L-7278 


County: Lincoln 
Disposed of by: Settlement of $3,800 by State's insurance carrier. 


Paul Bros. Inc. State of Oreaqon Breach of Contract $18,886.70 
L-7454 


County: Marion 
Disposed of by: Settlement in the amount of $5,500. 


Kathleen Steinke State of Oreqon Personal Injury $38,209.99 
L-7246 


County: Multnomah 

Disposed of by: Accident occurred in a construction area and the con- 
tractor for the State accepted defense of the case 
and will pay any judgment. 


EXHIBIT___p— 


MINUTES OF 3222-77 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Cause of Action Plaintiff 


Pee Berendant 
Lola May Stose State of Oregon Personal Injury $45,000.09 
L-7315 


County: Polk 
Disposed of by: Settlement of $4,500 by State's insurance carrier. 


Bill Park The City of Personal Injury $ 3,995.97 
Milton-Freewater 
and State of Ore. 


L-7311 


County: Umatilla 


Disposed of by: Settlement of $1,250. 


EXHIBIT x3 
MINUTES OF 2° 22 77 


} 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-~7487 Morse Brothers, Inc. v. Sunerior Asphalt Concrete Co. v. 
State, 3rd arty defendant: This case was filed in Federal District 
Court. ve State is a 3rd party defendant. The neneral contractor 
is suing the subcontractor for claim damanes of $277,294.75 for 
failure to timely supnly adequate quantities of aaqrecate. The 
subcontractor has named the State a 3rd partv defendant and claims 
that the State interfered with and delaved their nerformance of 
their subcontract and that the State supplied erroneous, decentive 
engineering data about naterial site conditions and the difficulties 
in obtaining material removal permits. $479,990 damaces are claimed 
against the State. The matter has been referred to the Attorney 
General for the defense of the State. (Columbia River Highway, 

Wasco & Sherman Counties, Contract No. 8226) 


L-7493 Ethel Fountain v. Oreqon State Highway Conmission: This 


accident occurred on January 16, 1976, and the alleged nenliaence of 
the Highway Division is failure to pronerly sian the hiahwav and 
warn the vehicle driver of an icy condition on the hiahway. The 
amount of the lawsuit is $199,999 and the matter has heen referred 
to the Attorney General for the defense of the State. (Hwy. 20, 
Deschutes County) 


L-7494 John Holiday and Dollie Holiday v. State of Oreaon, Denart- 


ment of Transportation, ighway Division: This is a lawsuit to re- 
cover the cost of removing an outdoor advertising sian foundation 
fron the plaintiff's property. The plaintiff alleaes that the State 
failed to perform an agreement to remove the sian foundations after 
the outdoor advertising sign was removed and that the nlaintiff in- 
curred $5,509 in costs in removina the footinas. The matter has 
been referred to the Attorney General for the defense of the State. 
(M.P. 190.7, Pacific Highway, Lane County) 


L-7504 Rex 0. Kiqagins v. Berman Corn. et al and State of Ireaon: 


This lawsuit involves the foreclosure OF ‘a mortaaae and the State is 

nained a defendant as havina some right, title or interest in the 
property. The matter has been referred to the Attornev General for 
the defense of the State. (Douglas County) 


Sip: | es See 


MINUTES OF 2=249/7 


DATE: August 22, 1977 


TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On August 26 , 1977, $2,485,498.00 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of _ July, 1977 

(List of apportionments on file in Commisston Files, 
Satem. ) 


On August 31_, 197% $1,470,465.48 (12 percent of the 
Highway Fund) was distributed to the cities for the 


month of _ July _», 1977. 
(List of apportionments on file in Commission Files, 
Salem. ) 


Dated this 22nd day of August, 1977 


Centroiler 
Attachments ‘ Division 


cc: Robert Burco 
H. S. Coulter 
John Eartey - Att. 


TO: 


SUBJECT: 


OREGON TRANSPORTATION COMMISSION 


Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I approved the following 
actions and report this for the Transportation Commission's records: 


CONSENT FOR STREET OR COUNTY ROAD VACATIONS 


ee ee 


Applicant 
City of Portland 


Lane County 


City of Portland 


City of Portland 


City of Portland 


City of Portland 


City of Portland 


City of Portland 


Description Approved 
Vacation of certain portion 
of N.E. 26th Avenue 5/31/77 


Vacation of a portion of Beltline 
Interchange, Pacific Highway 7/5/77 


Vacation of a certain portion of 
N. Channel Avenue 7/14/77 


Vacation of a certain portion of 
Southeast 30th Avenue 7/14/77 


Vacation of a certain portion of 
S.W. 24th Avenue 8/12/77 


Vacation of a certain portion of 
N.W. Hoyt Street 8/12/77 


Vacation of certain portions of 
N. Stanton Street, N. Albina Ave. 
and N. Borthwick Avenue 8/16/77 


Vacation of certain portions of 
N. Charleston Avenue and N. 
Decature Street 8-22-77 


Dated this 3O_ day of Lx 4 , 1977 
et iia 


Engineer 
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October 17, 1977 
Hermiston, Oregon 


The Oregon Transportation Commission assembled at the 
Hermiston Airport at noon. Roger Ritchey, Deputy Administrator of 
Aeronautics, gave 4 brief history of the airport. The Commission, 
staff, local city and county officials boarded a chartered bus for 
Hat Rock State Park. After lunch at the park, the group toured 
US3°5, US730, viewed the proposed site of the Alumax Plant in the 
McNary area; an inspection was made of the Boardman area and of 
the proposed I-82 corridor. In Pendleton, the Commission viewed 
the Riverside Bridge on Highway 11. A no-host dinner was held at 
7:30 p.m. at the Indian Hills Motel in Pendleton with various city 
and county officials and other interested persons in the Eastern 
Oregon area. 


/ 
7 


October 18, 1977 
Pendleton, Oregon 


The Commission held their monthly meeting at 9 a.m. in 
the Pendleton City Hall. Notice of the meeting was made by press 
release to newspapers of the general and local circulation through- 
out the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Jack Sollis, Assistant Chief Counsel 

George Bell, Manager of Intergovernmental and Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Deve lopment 

H. S$. Coulter, State Highway Engineer 

Dennis Moore, Administrator of Public Transit 

Roger Ritchey, Deputy Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

J. B. Boyd, Right of Way Manager 

Glen Green, Federal Highway Administ ra-ion 

Pat Schwartz, Region 5 Engineer 

Robert Bothman, Administrator, Metropolitan Branch 

Lynn Frank, Executive Dept-, Budget Analyst 


C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


=~ 2202 = October 18, 1977 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meetings of September 16 and 22, 1977. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. (''Real Property Condemnation Resolution 
No. 2666" on file in the Commission's files, Salem.) 


Authorized increases in project authorizations on the 
following contracts: 


a. Contract No. 8532, Elmira-Veneta Bikeway, Ter- 
ritorial Highway, Lane County, in the amount of 
$9,369.29 (14.96% increase). 


Contract No. 8364, Drain-Rock Creek Section, 
Umpqua Highway, Douglas County, in the amount 
of $145,971.20 (7.07% increase). 


Contract No. 8459, S.E. Grant St.-S.E. Division St. 
(S.E. 96th Dr.), East Portland Freeway, Multnomah 
County, in the amount of $18,565.04 (12% increase). 


Contract No. 8483, Guano Valley Section, M.P. S0n22 
to M.P. 56.92, Warner Highway, Lake County, in the 
amount of $63,378.06 (16.08% increase). 


Contract No. 8263, Baldock Safety Rest Area, 
Pacific Highway, Clackamas County, in the amount 
of $220,178.87 (10.7% increase). 


Authorized continued support of the AASHTO Materials 
Reference Laboratory and payment of Oregon's assess- 
ment for 1978 in the amount of $6,200. 


Requests from City of Portland for the following 
projects utilizing Interstate Transfer Funds with- 
drawn from the Mt. Hood Freeway. (Interstate Transfer 
Funds for these projects estimated at $1,149,734 with 
the City of Portland providing all of the required 
$187,166 of local match.) Authorized State Highway 
Engineer to sign project agreements when prepared. 


a. Portland Curb Modifications at 5 intersections. 
Total cost $24,000; Federal Funds $20,640; Local 
share $3,360. 


S.E. McLoughlin Blvd.-S.E. Milwaukie Ave. (S.E. 
Long St.) Section, FAU 9765. Total cost $446,000; 
Federal Funds $383,560; Local share $62,440. 


(continued on next page) 
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Traffic signals on S.E. Bybee Blvd. at 23rd 
Avenue and S.E. Tolman St. at Milwaukie and 
17th Avenue. Total cost $97,600; Federal 
Funds $83,936; Local share $13,664. 


Portland Signal Modifications at 8 intersections. 
Total cost $132,300; Federal Funds $113,778; 
Local share $18,522. 


Portland Curb Extensions at 28 locations. Total 
cost $100,000; Federal Funds $86,000; Local share 
$14,000. 


Widen S.E. 39th Avenue one block south and one 
block north of Stark Street intersection to 
provide for left-turn movements. Total cost 
$85,000; Federal Funds $73,100; Local share 
$11,900. 


S.E. McLoughlin Blvd. Pedestrian Underpass. Total 
cost $227,000; Federal Funds $195,220; Local share 
$31,780. 


Constructing left-turn refuges on N.E. 33rd Avenue 
and Broadway Street. Total cost $225,000; Federal 
Funds $193,500; Local share $31,500. 


Request from City of Medford for a preliminary engineer- 
ing project to prepare plans and contract documents for 
a computerized traffic control system involving 45 
intersections. Federal Urban System Funds for this 
project estimated at $21,500 with State providing 
approximately $1,750 in match funds and a like amount 
contributed by City. Authorized State Highway Engineer 
to sign project agreement when prepared. 


Withdraw Emergency Board request approved by Commission 
on September 22, 1977, concerning verification of auto 
insurance with a report to the Board describing the 
Division's plans to delay implementation of insurance 
verification until July 1978. 


Agreement with Ted Hallock, Inc., for continuation of 
the Keep Oregon Livable Program (an environmental 
education and information program) until June 30, 1979, 
at a cost not to exceed $80,000. Authorized State 
Highway Engineer to sign agreement. 


Agreement with the Public Utility Commissioner for 
their work on the State Rail Plan and authorized 
Director to sign agreement. 


October 18, 1977 


Adopted a temporary rule establishing standards for 
business identification signs pursuant to Chapter 265, 
Oregon Laws 1977. (See "Administrative Rule No. 95" 
on file in the Commission's files, Salem.) Temporary 
rule filed with the Secretary of State on October 24, 
1977 and published in the Administrative Rule Bulletin 
on November 15, 1977. 


Authorized presenting to the Emergency Board for 

approval the release of $5,000 from the Emergency Fund 

to the Public Transit Division to pay for initial start- 
up costs, travel and other costs of the Willamette Valley 
Rail Study Committee. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem. ) 


Chairman of Oregon Transportation Commissio Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
Chief Counsel Exhibit 
State Parks Superintendent Exhibit 
Highway Controller Exhibit 


DIRECTOR'S REPORT 


The proposed adoption and revision in delegation orders 
were deferred until the November meeting to allow the Commission 
additional time to review the material. 


Mr. Rulien briefed the Commission on the Department's 
approach to coordination with the Department of Land Conservation 
and Development. He said the 1977 Legislature passed Senate Bill 570 
amending the statutes governing the DLCD. One of these amendments 
requires all State agencies whose programs affect land use to organize 
a coordination program for working with local governments in develop- 
ing their comprehensive plans. Mr. Rulien pointed out that according 
to Senate Bill 570 the information to be included in this coordina- 
tion program includes: 


1) Agency summaries of programs affecting land use. 
2) A process for coordinating State agency programs to 
assure conformance with statewide planning goals and 


compatibility with city and county comprehensive plans. 


A program for cooperation with and technical assistance 
to local governments. 


(continued on next 
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He said all State agencies must present this information to DLCD 

by January I, 1978. He stated if a State agency does not organize 
such a program, it would be barred from contesting 4 request for 
acknowledgment of compliance submitted by a city oF county. Once 
these comprehensive plans are approved, they will be used to 
interpret the statewide goals in a local area. Mr. Ruiten stated 
that it is essential that the Department organize an effective 
coordination program with local governments and must work with the 
local governments during the development of the transportetion and 
parxs and recreation elements of their plans and during the review 

of them once drafted. He indicated that it will be necessary to 
develop a regional capability of working with local planners. During 
the next 20 months, he said approximately 200 comprehensive plans 

are scheduled for completion and the Department's Region Planning 
Coordinators will need both time and training to effectively partici- 
pate in the development of those local plans which affect ODOT's 
activities. The Commission gave their approval for the Department to 
begin work with local governments on transportation and recreation 
planning as required by the Department of Land Conservation and 
Development. 


Mr. Bell reported that the first of the Six Year Highway 
Improvement meetings was held in McMinnville on October 17, 1977; 
with approximately 60 people in attendance. He said the meetings 
will be held in each county seat and three meetings will be held in 
Portland. He pointed out that this is the largest effort by a 
State agency to take its programs to the citizens of the State. 

Two programs are being presented, Program "A" lists those projects 
which the State proposes to do if the voters pass the two revenue 
measures which will be on the ballot in 1978; the gas tax increase 

in May and the registration increase in November. Mr. Bell mentioned 
the "B" program lists those projects that the State would propose to 
do if both of those measures or one of those measures are defeated 
and the State has only present revenue sources. 


The Commission confirmed the date of November 15, 1977, 
for their next meeting in Salem. . 


Mr. Burco reported that he had received a reply from the 
Coos County Commissioners suggesting the date of February 22, 1978, 
for the Commission meeting in Coos Bay- Mr. Burco mentioned that 
he will be meeting with the Clatsop County Commission within the 
next couple of weeks to discuss 4 Commission meeting in Astoria 
possibly in June of 1978. 


October 18, 1977 


OPERATIONS 


The Commission considered redesignating I-80N to I-84. 
Mr. Klaboe recalled that this was presented to the Commission about 
a year ago and upon his recommendation it was not approved because 
of the problems it would create for the people living along I-80N 
and the cost involved to the State in changing the signs. He said 
I-80N originates in Portland and I-80 originates in Sacramento, 
California, and both I-80N and I-80 come together in Utah which 
causes a considerable amount of confusion with two routes with the 
same designation except for the "nN" Mr. Klaboe stated that this 
proposal went before the American Association of State Highway 
and Transportation Officials in July of 1977. The Association did 
take into account Oregon's objections but still voted to redesignate 
I-80N to I-84 and that it take effect prior to July 1, 1980. He 
mentioned the cost to change the signs will be $127,000 and will be 
eligible for Interstate Federal Aid Funds so that 90% of the cost 
will be reimbursable to the State within the State's Federal Funds. 
Idaho and Utah's target date to change their signs is July 1, 1978. 
After considerable discussion, the Commission approved the change, 
subject to wide public participation, effective July 1, 1980. 
(Mr. Klaboe indicated the Department will hold public meetings to 
fully inform the businesses as the route change will impose a 
considerable economic burden on them and to assist the businesses 
in whatever way might be possible.) 


Following Mr. Klaboe's recommendation, the Commission 
authorized the Department to present to the Emergency Board for 
approval of the following budget limitation increases to allow 
use of Federal Funds available from the Economic Development 
Administration for the replacement of five deficient bridges and 
improvements to five state park facilities: 


1) An increase of $1,287,000 in the construction, real 
property purchasing, maintenance and debt service 
expenditure limitation, established by Section 3, 
Chapter 439, Oregon Laws 1973: 


An increase of $615,000 in the Parks and Recreation 
Branch, Economic Development Grants expenditure 
limitation established by Section 4(7), Chapter 439, 
Oregon Laws 1977. (The present expenditure limita- 
tion consists of the Wolf Creek Tavern Restoration 
EDA Grant for $600,000.) 


Mr. Boyd reported on the disposal of property presently 
owned by the Oregon Transportation Commission which was acquired for 
right of way for the Mt. Hood Freeway in Portland. He stated for 
the past two years an eleven member task force has studied disposal 
methods for these properties to find a method that would meet the 
needs of the Commission, the public agencies in the Portland area 
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and the neighborhoods. The task force has prepared disposal 
procedures which cover the section from the Marquam Bridge to 

84th Avenue. Mr. Boyd said proposals affecting those properties 
that lie easterly of 84th Avenue will be reported to the Commission 
individually. The Commission adopted the property disposal guide- 
lines for the section from Marquam Bridge to 84th Avenue. (Copy 

of property disposal guidelines on file in the Commission's files, 
Salem. ) 


Mr. Coulter reported that the Winter Recreation Advisory 
Committee held their first meeting on October 13, 1977. He said 
the Committee elected Richard Kohnstamm as Chairman and Donald Grubb 
as Vice Chairman. The Committee reviewed the Revenue Forecast, the 
Motor Vehicles Division rules for obtaining Sno-Park permits and the 
proposed signing procedures. Mr. Coulter handed to the Commission 
copies of the Committee's report. (Copy of report on file in the 
Commission's files, Salem.) He said the report inclutos a list of 
recommended snow parking areas and are the same locations that the 
Highway Division has been plowing in recent years. The Commission 
designated the following areas as winter recreation parking locations 
and gave their approval for the Highway Division to plow these areas 
during the winter of 1977-78: 


Mt. Hood Highway #26 
Mirror Lake 


Glacier View 

Ski Bowl 
Multorpor 

Summit 

Oregon State Highway Maintenance Sta. 
Snow Bunny Lodge 
Barlow Pass 

Boy Scout Camp 
White River 
Meadows Ski Area 
Hood River Meadows 
Pocket Creek 
Cooper Spur 


Timberline Highway #173 
Timberline Lodge Ski Area 


Warm Springs Highway #53 
Frog Lake 


Skyline Road 


Santiam Highway #16 
Hoodoo Ski Bowl 


Big Lake Snowmobile Lot 
Pacific Crest Trail Head 


(continued un next page) 
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Willamette Highway #18 
Willamette Pass 


pacific Highway (1-5) #1. 
Mt. Ashland 


Lake of the Woods Highway #270 
Elk Creek 
Fish Lake 
Summit 
Brown Mountain 
Ichabod Spring 
Four Mile Lake 
Dead Indian 
Great Meadows 


Tomahawk Ski Bowl 


Warner Highway #431 
Warner Mountain 


Crater Lake Highway #22 
Farewell Bend Campground 


North Crater Lake Highway #232 
North Crater Lake Entrance 


West Diamond Lake Highway #233 
Diamond Lake (Old Highway ) 
West Diamond Lake 


Paulina Lake/East_ Lake County Highwa ) 
All of the highway and parking to 
M.P. 10.1, including: 


Snowmobile Lot 
Snowmobile Lot 


Century Drive Highway_#372 and 

Cascade Lakes Highway (County Highway ) 
All recreation areas and the highway 
beyond M.P. 7.92 which includes: 


Mt. Bachelor Snowmobile Lot 
Swampy Lake Nordic Lot 
Widened Highway (Both Sides) 
Widened Highway 

Widened Highway 

Bachelor Ski Area 


John Day/Burns Highway #48 
Star Campground 


John Day Highway #5 
Ski Area 
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Anthony Lakes Highway #411 
All of the highway and public parking 


lots beyond M.P. 0.00 including: t 


Anthony Lakes Ski Area 


Ukiah Hilgard Highway #341 
Snowmobile Area 14.52 


Snowmobile Area 18.00 


Old Oregon Trail (I-80N) Highway #6 


Frontage Roads near Meacham 


Snowmobile Lot 235.82 
Snowmobile Lot 23) <a 
Snowmobile Lot 238.59 


Weston-Elgin Highway #330 
Snowmobile Lot LS./7 


Snowmobile Lot Zi G 


Following a request from the City of Pendleton and the 
recommendation of Mr. Coulter, the Commission approved changing the 
route description for ORE37 in Pendleton as follows: 


Over the Pendleton-Cold Springs Highway from its 
‘ junctionwith the Columbia River Highway, US395 
and US730, southeasterly to its junction with 
the Pendleton Highway, US30, in Pendleton. Thence 
easterly over the Pendleton Highway (common with 
US30) in Pendleton to its intersection with 
S.W. Court Avenue; thence southerly via S.W. 
Court Avenue and S.W. 17th Street to the inter- 
section with the Pendleton-John Day Highway; 
thence southwesterly over the Pendleton-John Day 
Highway to its junction with the Old Oregon Trail 
Highway, I-80N and US395, in Pendleton. 


(The City requested this change to relieve traffic congestion at the 
intersection of S.W. 20th Street and S.W. Court Avenue.) 


Mr. Coulter presented a report and recommendation covering 
the program of street work in cities having a population of less than 
5,000 under the $250,000 fund appropriated by law for the year 1978. 

He mentioned that 70 applications had been received and all care- 

fully analyzed. There were ten projects selected for approval as 

being most meritorious and are all that can be covered by funds 
available. The Commission approved the projects in the following 
cities and authorized the Highway Engineer to sign the agreements 

when prepared: (Specific details shown on each project in Commission's 
files, Salem.) 


(See list on next page) 
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_City 


Boardman 
Brookings 
Enterprise 
Gearhart 
Lincoln City 
Rainier 
Shady Cove 
Silverton 
Sisters 
Sublimity 


_SCA_ 


$ 25,000 
25,000 
25,000 
25,000 
25,000 
25,000 
25,000 
25,000 
25,000 


25,000 


$250,000 


City 


$ 2,840 
23,430 
7,235 
16,060 
138,500 
4,260 
11,100 
54,460 
11,290 


2,550 


$271,725 


Total — 


$ 27,840 
48,430 
32,235 
41,060 

163,500 
29,260 
36,100 
79,460 
36,290 


27,550 


$521,725 


Mr. Glen Green reported on the Public Lands Highways 
Program. He mentioned that this program provides a minimal amount 
of money for construction of highways through public lands. The 


annual authorization for the program is $16,000,000, which funds are 
allotted. He said the states develop a priority listing of projects 
and develop specific information that is required in the regulations. 
The Washington Office can then make a selection which is based on 
need. He mentioned if there are excess funds from a particular 
project, those funds are returned to the Washington Office and are 
made available for another project. He mentioned that Oregon 
received 2% million dollars in the last year and all of the projects 
have been in the eastern portion of the State. 


Judge Dale White of Harney County was present and asked 
for assistance in obtaining the consent from the Federal Highway 
Administration for the excess money left on the Abert-Rim Section 
of the Lakeview-Burns Highway to be reallocated to a section on the 
Lakeview-Burns Highway on the Lakeview side of Wagontire towards 
Lakeview and end up where a previous project ended. 


Mr. Forrest Cooper, Attorney from Lakeview, stated that 
he is representing the Lake County Commission. Mr. Cooper recalled 
how this highway was constructed approximately 45 years ago. He 
said if this money is transferred to the six-mile section that 
Judge White referred to, it will give the people 81 miles of 
continuous modern highway. The Judge stated that it is the recommenda- 
tion of Lake County that this section of highway be improved. 


Mr. Green mentioned that he had talked to personnel in 
the Federal Highway Regional Office recently concerning the Wagon- 
tire Section and from the information he received, the project will 
probably be approved. 
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The Commission considered approving guidelines and 
procedures for administering the local grant-in-aid program in the 
amount of $500,000 to local governments for construction and 
improvement of local parks as authorized by the 1977 Legislature 
under Senate Bill 5537. Mr. Klaboe pointed out the procedures are 
based upon recommendat ions received at seven regional survey 
meetings conducted by the Parks Branch in July this year. The 
guidelines suggest that the $500,000 be apportioned on a formula 
of 80% grants direct to counties and 20% through the Special Projects 
Funa Committee. Mr. Klaboe said the Department believes the process 
selected for dispersing funds is equitable and will satisfy the 
intent of the Legislature. The Commission approved the guides and 
procedures and authorized the Parks Superintendent or his designate 
to sign the project agreements. (Copy of Guides and Procedures and 
sample agreement on file in the Commission's files, Salem. ) 


Following Mr. Ritchey's recommendation, the Commission 
approved financial aid to municipality g°™fts for the Aeronautics 
Fund to the following municipalities, up to 4 maximum of the 
amount indicated in each case. These grants are to assist in 
matching Federally-funded, or local state funded Airport Master 
Planning prcjects and represent 5% of the total project cost or 
50% of the local share: 


City of Albany $ 2,500 
City of Baker 1,567 
City of Bend 2,150 
City of Eugene 2,500 
City of Florence 1,000 
City of La Grande 1,682 
City of Newport 1,913 
City of North Bend 2,500 
City of Ontario 1,680 
City of Prineville 1,150 
City of Salem 2,750 
City of Sutherlin 1,450 
Port of Tillamook 2,465 


———————— 


Total $25,307 


2 


In response to Chairman Jackson's inquiry on the status 
of the North Bend Airport, Mr. Ritchey said the overlay is being 
completed and the runway extension will start late this winter or 
early spring. 


Consideration was given to the approval of three agreements 
under the Operating Assistance Program for small communities. 
Mr. Moore recalled that the guidelines for this program were approved 
by the Commission at their July 1977 meeting. The Commission 
approved the following agreements: 


Rogue Valley Transportation District $60,000 
City of Corvallis $80,000 
City of Bend $40,000 
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Mr. Moore recalled that in the last biennium the 
Commission authorized the purchase of two buses to be loaned to small 
communities who were awaiting Federal equipment grants, as well as 
approving the first contract under this program with the City of 
Roseburg. The City has not yet received Federally funded equipment 
to replace these buses and remains the first priority community for 
their use. Mr. Moore recommended approval of a second agreement with 
the City of Roseburg for the loan of this equipment. The agreement 
provides for a six-month lending period with the option of one 
renewal. The Commission accepted his recommendation. 


Following Mr. Grover's recommendation, the Commission gave 
their approval for the Department to present to the December 1977 
Emergency Board the following: 


1) An increase in expenditure limitation in the amount 
of $32,049 and the establishment of one new position 
to collect a fuels tax for Washington County. All 
costs of collection will be borne by the County. 


An increase in expenditure Limitation in the amount 
of $66,687 and two new positions to implement 
Senate Bill 104” relating to the collection of 

tax on fuel other than gasoline used to propel 
vehicles. 


Mr. Grover introduced Mr. Pat Guymon, Motor Vehicles 
Division Region Supervisor. Mr. Guymon said that his area covers 
Burns, John Day, Ontario, Pendleton, Milton-Freewater, Umatilla, 
Baker and La Grande. He mentioned that an office will be opening 
up in Enterprise in the near future. He indicated his area handles 
drivers licensing, vehicle registration, PUC and highway permits. 


Mr. Guymon introduced his assistant, Mr. Allen Sigler, and 
the Manager of the Pendleton Motor Vehicles Division Ofiice, Mr. Dave 
4itexander. 


Mr. Grover reported that the Motor Vehicles Division, in 
an effort to facilitate input from the community in the form of 
recommendations, ideas and direction, is undertaking a program 
where citizens will serve in an advisory capacity to the DMV 
field offices located in their community. The primary function of 
these Community Advisory Representatives (CAR) will be to address 
alternative approaches to policies and services of the Division. 
He felt that this effort will provide a good forum for a mutual 
exchange of ideas and the enhancement of services now performed. 
Mr. Grover stated the first four field offices to have the 
Community Advisory Representatives will be in Beaverton, Gresham, 
Lake Oswego and Eugene. He outlined the goals for CAR and the specific 
goals of DMV. Copies of the Guidelines for the Community Advisory 
Representatives were presented to the Commiss.on. (Copy of guide- 
lines on file in the Commission's files, Salem.) 
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The Chairman recessed the meeting at 10:20 a.m. and 
reconvened at 10:40 a.m. 


PUBLIC COMMENTS 


Mr. Forrest Starrett, Chairman of Umatilla County Commission, 
welcomed the Commission to Eastern Oregon and apologized for not being 
at the Monday evening dinner as they were involved in a County hearing. 
He commented on the narrow Riverside Bridge on Highway 11 in Pendleton 
and the ingress and egress problems on US395 in Hermiston. 


The Chairman asked if the County had taken any action on 
zoning the area along US395. Mr. Starrett stated that the County 
has looked very hard at anyone that wants an ingress or egress that. 
would not be in the public's interest. He indicated that they have 
restricted through zoning at the area of Feedville Road and US395. 
He said the County would like to have some of those accesses more 
limited and asked for guidelines from the State. There is pressure, 
he said, continually to open up more and more of US395 between 
Hermiston and Umatilla. 


In reply to the Chairman's inquiry, Mr. Klaboe said this 
section is on the 1980 schedule. He mentioned that from a safety 
standpoint, access could be controlled through a curbed gutter-type 
construction where each access point would have approximately a 35- 
foot access rather than the present wide open 200 feet. 


Chairman Jackson asked what the County's attitude is on a 


possible bypass at Stanfield. Mr. Starrett indicated that he personally 
would be in favor of a bypass and he did not think it would disrupt 
the economics of the area. 


County Commissioner Barbara Lynch said she concurred with 
Mr. Starrett concerning a bypass at Stanfield. 


Mr. Klaboe mentioned that a hearing was held in Stanfield 
several years ago and there was some divided opinion at that time 
whether the town should or should not be bypassed. He suggested 
that another hearing be held to see if the attitude has changed. 


Chairman Jackson stated the County Commission can and 
should be a factor in the bypass as it would simplify the reconstruction 
of US395 because of the continuing development in the whole area. 
Mr. Starrett indicated that the County would send a letter to the 
Commission asking for a review of this matter. The Chairman said the 
Commission looked at the Riverside Bridge yesterday and agree it is 
a needy project. 
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Mayor Clint Bellows of Ontario appeared before the Commission 
calling attention to the traffic conditions on S.W. 4th Avenue in 
Ontario and mentioned that it is their number one priority project. 

He said the traffic count on S.W. 4th Avenue in 1973 was approximately 
14,000 vehicles a day and traffic has increased in the last several 
years. Ontario's population is now close to 8,000 and the population 
projections call for approximately 9,500 by 1980. He stated there had 
been an increase in commercial development and the area has grown 

more rapidly than was anticipated. Mayor Bellows mentioned a bypass 
of the through traffic outside of the community itself would help a 
great deal. He suggested on the north to take the traffic out 


Verde Drive all the way to Clark and then out to the freeway interchange. 


On the south, he asked that the State consider the widening of 

Butler Boulevard which would bypass the main part of town to 4th Street, 
then north on 4th Street all the way to Idaho. The Mayor called 
attention to a dangerous traffic problem on Highway 201 (Olds Ferry- 
Ontario Highway) near the Annex School. He pointed out the need for 
some additional traffic controls to slow down the vehicles to protect 
the school children. Mayor Bellows said that Malheur County had 
submitted a request to the Department concerning this matter. 


Mr. Klaboe said Malheur County's request was received and 
a traffic investigation is now being made in the Annex area. He 
said the results of this investigation will be completed soon. 


em a eee 


Judge Francis Cole of Grant County said that he is pleased 
what the Department is doing on the seven-mile stretch in Silvies 
Valley. 


9 ene 


ee 


Mr. N. A. Toole, Malheur County Commissioner, said they 
support the City of Ontario's request for relief of traffic problems 
in the area. He mentioned they are very interested in the continued 
improvement of Highway 26, especially Brogan Hill. 

Mr. Klaboe said a grading, paving and structure contract 
of approximately eight miles in length is scheduled for fiscal year 
1979 on the Brogan Hill-Brogan Section of US26. 


eR 


——_—_———— 


Mayor Joe McLaughlin of Pendleton thanked the Commission 
for coming to Eastern Oregon to hold their monthly meeting. The 
Mayor said they have problems and are trying to work them out them- 
selves but know when the State gets the money, the City will expect 
to have a job done. 
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Chairman Jackson thanked the Mayor for his cooperation 
and said the Commission will try to reciprocate. 


The Chairman adjourned the meeting at 11 a.m. 
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TO: 


EXHIBIT A 


Ls 


MINUTES OF 10-18-77 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) 


Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48796 Greisen, Ronald E. & Virginia $ 2,500.00 


49310 Carlin, Margie L. 2,850.00 


2 Transactions $ 5,350.00 


Electvic Service Agreement with the Umatilla Electric Cooperative 
Association for electrical service to the Poverty Flat Sand Shed 
near the Old Oregon Trail Highway east of Pendleton, Umatilla 
County for a period of 10 years. Misc. C&A 6071. 


Agreement with Douglas County for installation of traffic 
signals on the Oakland-Shady Highway at Newton Creek Road. 
State will design, install and maintain signal equipment 
utilizing Federal Aid Transition Quarter Funds. The 
County will pay all costs of electrical energy consumed 

in operation of the signals. (Local Government Unit) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for the official records. 


oy 
Dated this/? 


y STATE HIGHWAY ENG 


eotedae~"™ head J STATE HIGHWAY ENGINEER 


< / 
pate_FZ//t fo 7 
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MINUTES OF _10-18-77 
TO: Oregon Trans nm Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49599 Stark, Ben G. & Irene D.3; et al $ 1,000.00 
49765 Kronenberg, John H.; Lofgren, Jean 100.00 
49766 Domenighini, Bartol, Jr. & Rosina 100.00 
7-264 .6 National Advertising Compan 800.00 
7-264.18 National Advertising Compan 694.00 
7-264.88 National Advertising Compan 547.00 
26-9.97 National Advertising Compan 521.00 
161-14.04 National Advertising Compan 192.00 
455-23.20 National Advertising Compan 511.00 

9 Transactions 4,465.00 


Supplemental agreement with Travel Information Council and 
Travel InfoCentres, Inc., pertaining to the construction 
and operation of sign plazas on the interstate and other 
highways in Oregon. Supplement changes the payment date 

to the TIC for their percentage of the gross sale of Travel 
InfoCentres. The change is from a calendar to fiscal year. 
(Legal Branch) 


Agreement with City of Grants Pass covering improvement of 
Grants Pass-New Hope Road Section of the Jacksonville High- 
way in Josephine County. The State will prepare the plans 
and supervise construction utilizing Federal Aid Funds. 

The City has agreed to cooperate in the adjustment of 
utilities and accept jurisdiction of those portions of the 
project lying outside the access control lines. (Local 
Government ) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority 

on behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and re- 
port this action for your official records. 
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10-18-77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following item and report this action for your official 
records: 


On September 23, 1977, gave approval to George 
Bell, Manager, Intergovernmental & Public Affairs, 
for a second addendum to an agreement with The 
Pihas, Schmidt, Westerdahl Company to update the 
existing greenway slide tape presentation for an 
amount not to exceed $4,500. I also authorized the 
Director of Transportation to sign the second 
addendum. 


bed iB i ee ee 
MIN JUTES OF _10°18-77 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number 


49203 
49406 
49660 
49662 
49663 
49793 
1-C174.54 
“7-263. 65 
17-17.60 


20-91.47 


20-93.05 
20-93. 81 
20-94.42 
22-8.58 

22-10.00 


22-16.02 


22-43.98 
22-43. 98 
-26-10.75 
(27-3.55 
39-47. 69 
39-47.79 


39-47.87 


39-47.95 


43-0.53 


50-1.75 

50-15.52 
J2724.20 
54-6. 36 
54-6.60 
54-10.22 
54-10.4 

102-88. 52 


Name 


Rembold Corporation 

Hagedorn, E. B. & June ( Crs 
Kuykendall, Alvin M. 

Si Dillard Motor Company 
Dillard, J. F. 

Webber, William J. & Laura E. 
National Advertising Company 
National Advertising Company 
National Advertising Company 


National Advertising Company 


National Advertising Company 
National Advertising Company 
National Advertising Company 
National Advertising Company 
National Advertising Company 
National Advertising Company 
Prospect Chevron 

Burrill, 
National Advertising Company 
National Advertising Company 
National Advertising Company 
National Advertising Company 


Eugene F. & Gladys O. 


National Advertising Company 
National Advertising Company 


National Advertising Company 


Consideration 


2,765.00 
8,500.00 
1,500.00 
2,050.00 


9,950.00 


1,425.00 
703.00 
547.00 

1,073.00 
101.00 
380.00 
683.00 
946.00 
815.00 
288.00 
891.00 
700.00 


100.00 


1,083.00 
951.00 
734.00 
815.00 
491.00 
815.00 
oe 


National Advertising Company cs ee er ne 


National Advertising Company 


National Advertising Company 


National Advertising Company 
National Advertising Company 


National Advertising Company 


National Advertising Compan 
National Advertising Company 


140-45 


140-47.70 


160-4.12— 
160-6.92 
160-8. 94 


160-11.13 


160-27.74 
162-6.45 
162-7.20 


162-7.6 National Advertising Company _ 


National Advertising Company 


National Advertising Company 


___ National Advertising Company 
National Advertisin Company 
National Advertising Company 
National Advertising Compan 


4,980.0 
ase oh 
789.00 
916.00 
390.00 
896.00 
546.00 
891.00 


1,123.00 


1,088.00 
496.00 
734.00 

1,397.00 


National Advertisin ng Company 541.00 


National Advertising Company 


National Advertising Company 622.00 


870.00 


1,083.00 


VED GLENN L. JACKSON 


ZIZZE pare 1O-le-T op : 
DEPUTY STATE HIGHWAY ENGINEER ROVE 
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Date... LI O°77 | —rrmainr tekg—— 
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MINUTES OF 


10-18-77 


Number Name Consideration 
162-8.59 National Advertising Company 
162-8.7 National Advertising Company 
162-9.14 National Advertising Company 
162-10. National Advertising Company 
162-11. 


National it baa re 8 
162-11. 


$ 1,245.00 
a 815.00 
4,352.00 
3,497.00 
1,432.00 
1,432.00 
1,037.00 
476.00 

612.00 

805.00 

355.00 


National Adver 


National Advertising Company 
National Advertising Company 


National Advertising Company 


162-33.44 National Advertising Company 
162-33.84 National Advertising Company 


171-7.17 


171-16. 37 


a 89-2.02 Nationa 


TEE 0. 54 
210-3.77 


National Advertising Company 


National Advertising Company 


National Advertising pompany 
National Advertising Company 
"3.77 __ National Advertising Company 


1,007.00 


693.00 


547.00 


901.00 
622.00 
724.00 


210- 13.20 National Advertising Company 734.00 
210-13.75 National Advertising Company 724.00 
210-14.2 National Advertising Company 491.00 


210-15.09 National Advertising Company 901.00 
210-15.89 


National Advertising Company 693.00 
210-16.97 National Advertising Company 901.00 
212-1. 35 National Advertising Company 557.00 
212-4. 88 National Advertising Company 870.00 
212-9.78 National Advertising Company 1,007.00 
226-17.67 National Advertising Company 1,017.00 
231-23.47 National Advertising Company 445.00 
234-19.07 National Advertising Company 698.00 
234-19.12 National Advertising Company 572.00 
236-2.42 National Advertising Company 562.00 
237-2.98 National Advertising Company ee 


244-11. 11.38 Na National Advertising Company ~~ ne 
281-2.05 


5 _ National Advertising Company 1,083.00 
281-2.46 643.00 


333-10. 37 


426-0.28 


National Advertising Company 


National Advertising Company 


360-23.48 National Advertising Company 
National Advertising Company 


442-1.69 


425.00 


1,477.00 


4,164.00 


150.00 


Poison Creek Grange 


82 Transactions 


96,410.( 00 


Letter-form agreement with Multnomah County covering the design 
and installation of a sanitary sewer through the North Banfieid 
Interchange, East Portland Freeway. County will pay all costs 
incurred and assume ownership and maintenance when cumpleted. 
(Local Government Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


MINUTES OF 10<18-77 


EXHIBIT A 


Agreement with Clackamas County covering installation of a 
flashing beacon on the Oswego Highway at Terwilliger Boule- 
vard. State will design, install and maintain the beacon 
utilizing Title II Safety Funds. County has agreed to pay 
all costs of electrical energy consumed in operation. (Local 
Government Unit) 


Agreement with Clackamas County and City of Wilsonville for 
Wilsonville Road Bikeway. County and City have agreed to 
prepare plans, obtain the right-of-way, construct and maintain 
the bikeway. The State will participate in the costs in an 
amount not to exceed $60,000 utilizing funds set aside for 
construction of bicycle and pedestrian trails. (Local Govern- 
ment Unit) 


Agreement with City of Ashland for the North Main Street 
Bikeway (Rogue Valley Highway) in Jackson County. City has 
agreed to design and construct the bikeway with State 
financial participation of 80% or a limit of $12,000. State 
funds will be provided from monies set aside for establishment 
of bicycle and pedestrian trails. (Local Government Unit) 


Agreement with City of Eugene for installation of traffic sig- 
nals on Pacific Highway West (7th Avenue) at Monroe Street, 
Lane County. State will design and install the signal equip- 
ment utilizing Federal Aid Transition Quarter Funds. City 
will perform maintenance and pay for electricity with costs 

to be shared by State and City as negotiated on an annual 
basis. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the two 
previous pages (totaling 6 items) and report this action 

for your official records. 


Y B 
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QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


Peried From 7-1-77 Thru. 9-30-77 


nn 


Amount 
Claims Pendina at Beginning of Period $ 92,156.69 


Claims Pending at End of Period $101,591.90 
Po ee mamta 
Money Collected During Period 


Installment Payments ¢ 2,388.10 


Compromise Payments | ¢ 3,286.40 


Payments in Full $¢ 53,973.78 
ete et 


Tees kk wee eS 59,619.28 


Claims Abandoned During Period 


<ecexeieseccnsvenesicsnesitattt CA CACC TL ALL 


Damage Cases (Actions Filed) : $ 25,725.99 


Uncollected Judgments * $  -- 


— 


*Referred to Department of Revenue for collection. 
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TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under its authority delegated to 
me, I approved the following items: 


(1) On September 14, 1977, established a 50 MPH speed 
zone on the Salmon River Highway Spur in the vic. 
of McMinnville, Yamhill County; from M.P. Y46.75 
to M.P. Y46.63 and from M.P. Y46.56 to M.P. Y46.26 
and M.P. Y46.09E. Speed Zone Order No. 752. 


(2) On September 23, 1977, approved the installation 
of a STOP sign with a RIGHT TURN PERMITTED WITHOUT 
STOPPING rider for northbound traffic on the 
Goshen-Divide Highway at Oregon Avenue in the City 
of Creswell, Lane County. 


(3) On October 3, 1977, established a 45 MPH speed zone 
from M.P. Y1.28 to M.P. Y1.52 and a 45 MPH speed zone 
from M.P. Y1.52 to M.P. Y1.91, east of Grants Pass, 
Redwood Highway Spur No. 25, Josephine County. 
Rescinds Speed Zone Rule No. 694 - Transportation 
Commission action of April 29, 1975. (Speed Zone 
Order No. 753) 


H.’S. Coulter, State Highway Engineer 
Dated this 72 day of Leto be » 1977 


TO: 


MHIBIT_ 


MINUTES OF _10-18-77 


Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 


Authority 


On behalf of the Commission and under its authority delegated to 
me, I awarded the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


8) 


9) 


10-7=77 


Traffic signal installation on the Clackamas Highway 
at Fred Meyer Access in Clackamas County. Bids re- 
ceived August 25, 1977. Contract No. 8580 awarded 
September 14, 1977, to Hamilton Electric, Inc., Eugene, 
at $37,436. 


Work on S.W. Terwilliger Blvd. at Ss. W. Sam Jackson 

Park Road and S. W. Vermont Street at S. W. 30th Avenue 
in Portland, Multnomah County. Bids received 

August 25, 1977. Contract No. 8590 awarded September 15, 
1977, to Cascade Construction Co., Inc., Portland, 

at $123,384.50. 


Work on N. Cherry Street-Wallowa Lake Highway Section 

of FAU 4680 and 4755 in Union County. Bids received 
August 25, 1977. Contract No. 8594 awarded September 12, 
1977, to Baker Redi-Mix, Inc., Baker, at $243,045.50. 


Sewage facilities in Bullards Beach State Park in Coos 
County. Bids received September 29, 1977. Contract No. 
8604 awarded October 3, 1977, to Laskey-Clifton Corpora- 
tion, Reedsport, at $30,847.89. 


Work on N. Unit, Lake Abert-Valley Falls Section of 
Lakeview-Burns Highway in Lake County. Bids received 
September 29, 1977. Contract No. 8606 awarded October 3, 
1977, to Babler Bros., Inc., Portland, at $1,068,631. 


Work on lst Avenue-Pacific Highway (Eugene) Section of 
Eugene-Spring field Highway in Lane County. Bids received 
September 29, 1977. Contract No. 8607 awarded October 3, 
1977, to R. A. Hatch Co., Bend, at $1,898,717.25. 


Work on Columbia Boulevard Interchange (Columbia Boulevard 
Undercrossing) Section in Parkrose, Multnomah County. 

Bids received September 29,1977, Contract No. 8608 

awarded October 3, 1977, to David A. Mowat Company, 
Bellevue, Washington, at $1,477,600. 


Portland Pavement Marking Project No. 3 in Multnomah 
County. Bids received September 29, 1977. Contract No. 
8610 awarded October 3, 1977, to Arrow Striping and 
Painting, Portland, at $10,970.43. 


Sewage facilities in Sunset Bay State Park, Coos County. 
Bids received September 29, 1977. Contract No. 8614 
awarded October 3, 1977, to Garrett & Thomas Construction, 


Dallas, at $184,117.50. 
t sayy ee, eS <~_—— 


Highway Engineer 


- bed this “7 day of OCcreber~_, 


VUTES OF 10-18-77 


\ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under a 
to accept contracts completed accordin 
accepted the following: 


Contractor and 
Contract No. 
eet SCE NO. 


L. W. Vail Cou, 
Inc., No. 8461 


Eugene Sand & 
Gravel, Inc., 
No. 8302 


F. G. Scott Const. 
Co., No. 8337 


W. R. Grasle GOi.. 
No. 8320 


Hamilton Elect., ENC oi 


No. 8318 


R. A. Routhier & 
Sons, Genl. Contrs., 
No. 8509 


Hansen Electric Co... 
No. 8313 


J. C. Compton Co., 
No. 8199 


Section and County 


Little Dry Cr.-Milton 
Freewater, Umatilla County 


Candlelight Dr.-Lewis St. 
(Eugene), Lane County 


Hawthorne Bridge Project, 
Multnomah County 


Hawthorne Bridge Project, 
Multnomah County 


Springfield Traffic Signal 
Project, Lane County 


Rooster Rock State Park, 
Multnomah County 


Powell Blvd. @ S.E. 47th & 
69th Aves., Multnomah County 


N. Wolf Creek Intchge.- 
Sunny Valley Intchge., 
Josephine County 


October 7, 1977-— ee a 


H.’ S. Coulter 
State Highway Engineer 
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uthority delegated to me 
& to specifications, I 


Acceptance 
Date 
September 13, 1977 


September 15, 1977 


September 28, 1977 


September 28, 1977 


September 28, 1977 


September 30, 1977 


September 30, 1977 


October 5, 1977 


—_ 


, —— yea BEIT 
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’ MINUTES OF _ 20-18-77 
October, 1977 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken under Delegated Authority | ; 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Right of Way Services Agreement with the Oregon Department of 
Forestry for assistance in the preiiminary phases of the disposal 
of excess property in the West Central Oregon District. Approved 
September 12, 1977. Misc. C & A 6074 (16-49). Deschutes County. 


et. al., on the Reedsport-Winchester Bay Section of the Oregon 
Coast Highway in Douglas County previously approved by Mr. Jackson 
August 30, 1977. File 18085 (16-45). 


(2) Signed on September 13, 1977, a Grant of Access to Donald L. Liskey, 
| 


(3) Sale of 1.40 acres excess property in the Silver Lake-Chalk Cliff 
Section of the Fremont Highway in Lake County for a minimum consider- 
ation of $800.00. Approved September 14, 1977. File 6783 (16-43). 


(4) Service Contract with Southern Pacific Transportation Company for 
grade crossing protection devices at William Street in Lebanon, 
Linn County. Approved September 15, 1977. RR 883 (16-12). 


(5) Right of Way Services Agreement with the City of Corvallis for 
reviewing appraisals on the Crescent Valley Relief and Interceptor 
Sewer. Approved September 12, 1977. R/W Agreement 77 (16-49). 


(6) Service Contracts with Southern Pacific Transportation Company 
approved September 19, 1977 (16-12). 


Contract 77-017 Riddle By-Pass Rd. #263, Riddle Douglas County 

Contract 77-018 S. E. 9th Avenue, Portland Multnomah County 
Contract 77-019 Maple Street (Forest Grove) Washington County 
Contract 77-020 West Rose Street, Lebanon Linn County 

Contract 77-021 Oak Street, Lebanon Linn County 

Contract 77-022 S. W. 229th Street, Reedville Washington County 


(7) Service Contract with Southern Pacific Transportation Company for 
grade crossing protection devices at Wren Road in Benton County. 
Approved September 19, 1977. RR 884 (16-12). 


(8) Sale of 0.44 acre excess property on the Winston-Shady Interchange 
Section of the Coos Bay - Roseburg Highway in Douglas County for a 
minimum consideration of $4,650.00. Approved September 19, 1977. 
File 45183, 45185 (16-43). 


(9) Sale of 15,595 square feet excess property on the S.E. Hinkley-Lake 
Road Section of the East Portland Freeway in Clackamas County for a 
minimum consideration of $8,000.00. Approved September 23, 1977. 

File 39231, 42820 (16-43). 


(10) 


(11) 


(12) 


(13) 


(14) 


rE DIED Cc 
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Signed on September 19, 1977, a Grant of Access to Aaron and Mary 
L. Matthews on the Umpqua Highway in Douglas County previously 
approved by Mr. Jackson September 13, 1977. File 43360 (16-45). 


Sale of 9.81 acres excess property on the Wallowa River-Enterprise 
Section of the Wallowa Lake Highway in Wallowa County for a minimum 
consideration of $6,500.00 to Department of Fish and Wildlife for 
public use only. Approved September 22, 1977. File 10489 (16-43). 


Sale of 3,140 square feet excess property on the North Hill-Deer 
Creek Section of the Oakland - Shady Highway in Douglas County for 
a minimum consideration of $8,000.00. Approved September 29, 1977. 


File 1977 (16-43). 


Right of Way Service Agreement with the City of Prineville for 


appraisal work on a 
Approved September 29, 1977. Agreement 78 (16-69). 


Right of Way Service Agreement with Umatilla County and City of 
Pendleton for acquisition of Right of Wa 


Pendleton/John Day Highway Section of S. 
County. Approved September 14, 1977. File 49643 and Agreement 76 


Misc. C & A 6326 (16-69). 


Dated thisf __ day o 


n industrial park in Prineville, Crook County. 


y for the S. W. 29th Street- 
W. Hailey Avenue in Umatilla 


—_~ 


C_ 


rES OF _10-18-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 


accordance with this authority for and on behalf of the Commission: 


HINES-BURNS SECTION, CENTRAL OREGON HIGHWAY — HARNEY COUNTY 
NL COUNTY 


R-49252 - Allen L. Stokes et al. Parcel 1: 680 square feet 
for right of way purposes; Parcel 2: 300 square feet for a per- 
manent slope easement. Offer $950.00. 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER- 


PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY -— MULTNOMAH COUNTY 


R-48930 - Jewelle G. Dale. 703 Square feet for a temporary 
easement for 5 years. Offer $850.00. 


R-49342 - Allyn M. Gross. 5,635 square feet for right-of-way 
purposes. Offer $15,000.00 


R-49344 - Lincoln Loan Co., et al. 6,436 square feet for 
right-of-way purposes. Offer $18,500.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 


HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 
nee COUNTY 


R-46996 - John C. Groot et al. 2.0 acre for right-of-way 
purposes. Offer $196,500.00. 


PRICE ROAD-GOLDFISH FARM ROAD SECTION, SANTIAM HIGHWAY - LINN 


COUNTY 
en ears eatesene seer ternntenenerrtss- erin nein coaenenseatssensteipiiicetineestesaeniliclbacoa,, ecu cael: 


R-49404 - Martin W. Swyter et al. 0.19 acre for right-of -wa-’ 
purposes. Offer $4,375.00. 


R-49406 - E. B. Hagedorn et al. 0.29 acre for right-of-way 
purposes. Offer $6,800.00. 


R-49407 - John Gisler et al. 1.45 acres for right-of-way 
purposes. Offer $14,500.00. 


IT ‘ C 
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S.E. DIVISION STREET-S.E. FOSTER ROAD UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY — MULTNOMAH COUNTY 


ee ein ese OS eee 


R-49354 - Jeanne E. Grohs et al. 12,815 square feet for 
right-of-way purposes. Offer $5,400.00. 


R-49356 - George D. Teeny et al. 13,301 square feet for 
right-of-way purposes. Offer $5,200.00. 


R-49358 - Ralph G. Clark et al. 12,509 square feet for 
right-of-way purposes. Offer $3,900.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 


R-48780 - Harold Johnson et ux. 0.58 acre for right-of-way 
purposes. Offer $2,400.00. 


R-48798 - Chester Austin et ux. Parcel 1: 1.9 acre for 
right-of-way purposes; Parcel 2: 0.18 acre for right-of-way 
purposes and for widening West Lane Road; Parcel 3: 3,840 


square feet for a construction permit for a road approach. Offer 
$79,100.00. 


Dated this 22nd day of September, 1977. 


f Way Engineer 


RE: Report of Offers Tendered - 13 
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MINUTE =9 3 OF 10-18-77 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 

. prior to Testimony lowest 

Defendaht trial at trial demand Verdict 


Robert Jewett $17,900 $10,000 $32,000 $16,000 
Attorney Fees: None 


L-7097 gamed 
R-48176 


Section: Silver Point 

Highway: Oregon Coast 

County: Clatsop 

Approved by: Walter L. Barrie Date: October 3, 1977 


| OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
eefendent offer Appraisal Settlement 
Southern Pacific Transpor- 
tation Co. $221,400 $280,000 $350,000 


L-7196 
R-48152 


Section: Bellevue Street-Mission Street 

Highway: Salem City Street (13th Street) 

County: Marion 

Approyed by: Walter L. Barrie Date: September 19, 1977 
| 


‘ 


Ackerley Communications, Inc. $ 4,000 $ 4,000 $ 4,500 
(Northwest Communications) 


L-7360 
R-485 35 


Section: West Portland Park and Ride 

Highway: Pacific 

County: Multnomah 

Approved by: Walter L. Barrie : September 19, 1977 
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MINUTES OF _10-18-77 


' VN 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant —=_—s= Cause of Action Plaintiff 


Joe Sproles George Spencer Wrongful Death $500,000 
and State 


L-7224 


County: Douglas 
Disposed of by: Settlement paid by the insurer for the State con- 
tractor, Geo. Spencer, dba S. D. Spencer & Sons. 


Charlene Sproles George Spencer Personal Injury $200,000 
{ and State 


L-7434 


County: Douglas 
Disposed of by: Settlement paid by the insurer for the State con- 
tractor, Geo. Spencer, dba S. D. Spencer & Sons. 


State of Ray Held Collection of $ 425.97 
Oregon delinquent rent 


L-7113 
County: Lane 


Disposed of by: Case compromised for $400. Payment received. 


AIALL ITEC 
VMINU I Re Oe 


REPORT OF CASES FILED BY AND AGAINST 


/ aND AGAINST THE DEPARTMENT OF TRANSPORTSSSSS 


plain 

the Transpo 

direct defiance 

and capriciously. 

order setting aside the de 
made on March 15, 1977 and ask 
State Highway Department to ne 
claim. The matter has been re 


D 


OF 10-18 -77 


THE DEPARTMENT OF TRANSPORTATION 


increase in petr 
tter was taken to the Trans- 
any relief. The 
n excess of $200,000 and that 
i grant relief acted in 
11 as arbitrarily 


for an or 


gotiate a settlement of P 
ferred to the Attorney General's 
office for the defense of the State. 


_10-18-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approved the following agreement and report this 
action for your official records: 


On September 26, 1977, approved the renewal of 
an agreement with the Oregon Department of Fish 
and Wildlife which places an area located at 
Fort Stevens State Park under Fish and Wildlife 
management for a three-year period, beginning 
October 1, 1977. The agreement provides for 
maintaining the area for wildlife management 
purposes, habitat improvement, and for the pur- 
pose of making the land available to the general 
public for recreational purposes to include 
waterfowl hunting. The area, which is unchanged 
from the previous agreement borders a slough 
adjacent to the Columbia River and is near the 
south jetty. 


On October 7, 1977, approved an agreement with 
Neah-Kah-nie School District #56 to allow the 
State to connect to the City of Rockaway's sewer 
system via the District's existing four inch 
pressure sewer main. State agrees to pay one-half 
of any future maintenance costs on the main from 
the State's connection point to the sewer manhole 
owned by the City of Rockaway. State agrees to 
correct and pay for any damage arising from the 
State's connection to, or joint use of, District's 
pressure main for a period of 6 months from the 
opening of Manhattan Beach State Wayside. 


On May 4, 1977, the Oregon Transportation Commission 
approved the sale of a 10 acres parcel of land on the 
Rogue River Scenic Waterway, Josephine County. The 
property was sold at public auction and on 9/23/77, 

I approved a land sales contract to the successful 
bidders, Martin G. and Ann S. Bauer. 


‘Datha this ¥ day of October, 1977 
/ 


Dav#¥d Talbot 
State Parks Superintendent 
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SEPTEMBER 27, 1977 


T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On SEPTEMBER 23, 19.7% $.2,405,562.67 WAS distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of AuGUST. , 19.77. 

(List of apporttonments on file in Commisston Files, 
Satemn. ) 


On SEPTEMBER 30, 19 7% $ 1,443, 337-60 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of AUGUST, 19 77% 

(List of apporttonments on file in Commisston Files, 
Salen.) 


Dated this 27TH day of SEPT. 1977 


2 €. hor clase ladle 
a 2 Sko@, Controller 
ATTACHMENTS Highfay Division 
NJC 
CC: ROBERT BURCO 
H. S. COULTER 
JOHN EARLEY - ATT. 


November 15, 1977 
Salem, Oregon 


The Oregon Transportation Commission met in an informal 
meeting at 8:30 a.m. in the Director's Office, Room 135, Transporta- 
tion Building. Notice of this meeting and of the formal meeting 
was made by press release to the newspapers of the general and 
local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Don Streun, Assistant Director of Administration 

George Bell, Manager of Intergovernmental and Public Affairs 

Merl Whiteman, Manager of Finance Branch 

H. S. Coulter, State Highway Engineer 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Jack Sollis, Assistant Chief Counsel 

Alan Lightner, Executive Assistant to Director 

Ron Linton, Consultant to the Oregon Department of Transporta- 
tion 

C. W. Head, Manager, Commission Services 

Fran Neavoll, Commission Services 


Merl Whiteman reported that all agencies except Higher 
Education are going to be subjected to the zero-base budgeting which 
consists primarily of two parts. He said the first part is a reduced- 
level budget based upon the 1977-79 biennium budget plus salary 
increases, inflation, Emergency Board actions through December, times 
85%. He commented this would be the minimum level of service budget 
and would be the starting point for developing the Department's budget. 
The second half is an incremental increase on top of that to go from 
that level up to the Department's request. There was considerable 
discussion concerning the budget preparation and the various alterna- 
tives to consider. 


Mr. Burco asked Mr. Whiteman to report on the proposal 
from the financial consultant on refinancing bonds that were issued 
in 1974. 


Mr. Whiteman handed to the Commission an Advance Refunding 
Status Report. (Copy on file in the Commission's files, Salem.) He 
mentioned that the 1977 Legislature passed a bill allowing for 
advance refunding on bond issues before the call dates. He stated a 
proposal was received from Piper, Jaffray and Hopwood to act as the 
Department's advisor and it did not meet the test as set by the State 
Treasurer's Office. He said the State Treasurer has been given the 
responsibility to control, administer and approve all of these issues, 
and they stated it must present a $5 million present value savings, 
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or a ratio of 5%. This proposal only generated $737,000 savings, 
versus the savings ratio of 24%. The Commission agreed with 

Mr. Whiteman to contact other financial consultants to determine 
if a savings can be effected through refunding. 


There was discussion regarding the level of general 
funding for the Department, particularly for State Police. Mr. Burco 
mentioned that a 7-member (90 day) Legislative Task Force was formed 
to review the Department's policy document and to look further at 
the transportation funding issue. 


Copies of the existing delegation orders were handed to 
the Commission and Mr. Burco explained the new proposed orders. The 
Commission decided to deter action on the new proposed delegation 
orders until the next meeting. Mr. Streun mentioned also the 
proposed appointment of Mr. Burco as Administrator of Highways. 


Mr. Ron Linton reported on the aspects of the Energy Bill 
in Congress and the two provisions that relate to the transportation 
programs. He commented on Congressman Howard's legislation that was 
introduced approximately two months ago and is the forerunner of the 
Interstate Highway Legislation for 1978. The two principal matters 
in this legislation at this time were the changing of the formula 
for non-interstate Federal contribution to 80-20 from the present 
70-30, and the inclusion of a provision for a $2 billion annual 
program for bridge replacement on tie primary-secondary system. He 
said it is anticipated that Congressman Howard will introduce a 
substitute bill for the one he introduced this fall. It is then 
expected the bill will go to brief hearings in February, and then 
enacted possibly by late April or early May, 1978. Mr. Linton 
mentioned it is difficult to ascertain the Senate's plans at this 
time, but he thought they would be more reactive to what the House 
does. He felt the House bill would pass no later than mid-June, 1978. 


There was discussion concerning the Six Year Highway 
Program meetings. (See pages 2240 and 2241 of the formal meeting.) 


The informal meeting adjourned at 9:50 a.m. 


The Commission held their formal meeting at 10 a.m. in 
Room 122, Transportation Building. The same individuals were 
present that attended the informal meeting. Others present were 
Paul Burket, Administrator of Aeronautics; Dennis Moore, Administra- 
tor of Public Transit; Skip Grover, Administrator of Motor Vehicles; 
and Don Shaffer, Bicycle Route Engineer. 


November 15, 1977 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of October 18, 1977. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation Resolution 
No. 2667" on file in the Commission's files, Salen. ) 


Authorized increase in project authorization on the 
following contract: 


a. Contract No. 8579, Auburn Avenue-Baker-Unity 
Highway Section, Westside Truck Route (FAU 4841) 
in Baker County, in the amount of $19,573. 
(32.5% increase) 


4) Pavement overlay projects for the current Six Year 
Improvement Program as follows: 


McBride Creek-Bennet Road Section $ 900,000 
Lower Columbia River Highway 
Columbia County 


Warm Springs Int.-Salmon River $ 600,000 
Curves Sec., Warm Springs Highway 
Clackamas County 


Deer Park Drive-Silver Creek Falls $ 475,000 
Int. Sec., North Santiam Highway 
Marion County 


Bellevue-McMinnville Section $ 479,000 
Salmon River Highway, Yamhill County 


Elbow Lake-Gardiner Section $1,100,000 
Oregon Coast Highway, Douglas County 


Warm Springs Jct.-Willows Section $ 800,000 
Warm Springs Highway, Wasco County 


Grant County Line-Joaquin Miller Road $ 690,000 
Sec., John Day~Burns Highway 
Harney County 


5) Installation and operation of traffic signals on the 
Farmington Highway at 300 feet east of Butternut 
Creek (M.P. 7.20) in Washington County. 


Letter agreement with the U. S$. Geological Survey 
providing for stream gauging and flood runoff data for 
small drainage basins of 10 square miles or less through- 
out the State. Financed by HPR Funds in the amount of 
$30,000 for this fiscal year. (Authorized State Highway 
Engineer to sign letter agreement.) 
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Supplemental agreement with Alaska Department of 
Transportation and Public Facilities to test their 
traffic signal controller equipment. Maximum amount 
to be paid to Oregon is $45,000 at the rate of $15 
per hour for actual work accomplished. 


Two Urban System Projects and the cancellation of 
one project as follows: (Authorized the State Highway 
Engineer to sign agreements when prepared. ) 


a. Wasco County requests a $32,000 preliminary 
engineering project to prepare plans and contract 
documents to widen and improve West Snipes Street 
(Mosier-The Dalles Highway-West 10th Street Section). 
Federal funds $27,520; State's share $2,240. 


Washington County requests cancellation of a 
previously approved project to improve a 0.50 mile 
section of 185th Avenue (Sunset Highway- 

N.W. Cornell Road Section). Cancellation is 
prompted by necessity to consider environmental 
factors on a 6-mile section of 185th Avenue. 


Washington County requests a $233,000 prelimin- 
ary engineering project to prepare environmental 
impact statements, identify future construction 
projects and hold public hearings on a 6-miie 
section of 185th Avenue between West Union Road 
and Farmington Highway. Federal funds $200,380; 
State's share $16,310. (Commissioner Walsh 


abstained from voting on this project due to a 
possible conflict of interest.) 


Cancellation of a previously approved Safer Off-System 
Roads Project in the City of Brownsville for street 
improvement on Washburn Street. Project requires 
extensive drainage system which places the project 
beyond the financial capability of the City. 


Agreemert with National Academy of Sciences for the 
National Cooperative Highway Research Program for the 
fiscal year 1978 in the amount of $60,286. 


Contract with City of Astoria in the amount of 
$40,000 for transit operating assistance. 


Contract with the City of Ontario in the amount of 
$20,000 for transit operating assistance. 


Letter agreement with the City of Portland and Stevens, 
Thompson & Runyan, Inc., covering extension of time 
and an increase in the contract maximum for the East 
Burnside-Sandy Boulevard Study retroactive to July 30, 
1976, through August 31, 1977, for the completion of 
the consultant's work. Cost to State $1,326.50. 
(Authorized Chief of Operations to sign letter of 
understanding. ) 


November 15, 1977 - 2239 - 


14) Presentation to the Emergency Board a request for an 
increase in expenditure limitation in the amount of 
$59,193 to provide uniforms for Motor Vehicles Division 

field office employees. 


Upon request from Commissioner Walsh, Mr. Bell read the 
resolution designating the 1-205 Bridge over the Columbia River to 
be known as the Glenn L. Jackson Bridge. It was moved by Commissioner 
Walsh and seconded by Commissioner Brix that the resolution be adopted. 
Motion passed. (Copy of "Commemorative Resolution No. 23" on file in 
the Commission's files, Salem. ) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem. ) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
State Parks Superintendent Exhibit C 
Right of Way Manager Exhibit D 
Chief Counsel Exhibit E 
Highway Controller Exhibit F 


DIRECTOR'S REPORT 


The proposed adoption and revision of delegation orders 
for the Department were deferred until the December 1977 meeting. 


Mr. Rulien mentioned that last week ended the 39 Six Year 
Highway Program meetings. He indicated that staff is now digesting 
the information received in these meetings, determining the impact 
of the suggested projects on the program, developing 2 way of deal- 
ing with them and coming up with a program that meets the needs. He 
mentioned the Regional Engineers are now summarizing the essential 
things that they heard at the meetings and will be making their 
recommendations. The Commission was handed a flow diagram Schedule 
for Six Year Program Revisions. (Copy on file in the Commission's 
files, Salem. ) 


The Commission decided to hold a work session in Portland 
on Tuesday, December 6, 1977; starting at 8:30 a.m. in Room 108, 
State Office Building, concerning the Six Year Highway Program. 
In reply to the Chairman's inquiry, Mr. Rulien said a digest of 
the meeting tapes would be prepared and mailed to the Commission 
prior to the December 6 work session. At Mr. Rulien's suggestion, 
the Metropolitan and Regional Engineers will attend the December 6 
work session so the Commission can have their advice and comments 
on the projects in their regions. 


- 2240 - November 15, 1977 


Mr. Bell reported on the Six Year Highway Program meetings. 
He said the news coverage prior to and after the meetings was very 
good. The total attendance at the 39 meetings was 1,829 people, which 
he thought was good, considering how difficult it is to get the public 
out to attend meetings. Mr. Bell stated that the largest turnout was 
115 in Roseburg. The Statewide average was 47 for the 39 meetings. 
He mentioned the elected officials were well represented at the 
meetings in Region 3. He indicated that staff was pleased with the 
result of the meetings and it was felt a considerable amount of 
headway was made in explaining the Department's program and problems. 


Commissioner Walsh pointed out that the meetings he attended 
were impressive, very well organized and educational. He ment ioned 
that these types of meetings should be continued. 


Commissioner Brix commented briefly on the meetings in the 
metropolitan areas and the meetings in the smaller towns in astern 
Oregon. 


Commissioner Hollern said the preparation of the staff 
work and the involvement was excellent in bringing out the people 
to these meetings. He mentioned that the public comments were very 
constructive. 


Chairman Jackson stated that the Six Year Program was 
prepared by staff with the view of trying to spread limited funds 
over the five operational districts. He mentioned that after the 
public meetings in Western Oregon that the accumulation of small 
projects did not solve the problems. In most cases, he said, the 
communities had one or two major projects that were critical. He 
felt the Department should review the whole program in an attempt 
to solve some of the problems of the State, rather than making 
widespread distribution of a small amount of funds. 


The Commission confirmed the dates for the following 
Commission meetings: 


Thursday, December 15, 1977, in Salem 
Wednesday, February 22, 1978, in Coos Bay 
Tuesday, June 20, 1978, in Astoria 


OPERATIONS 


Mr. Klaboe reported on the proposed Mill City-Gates bike 
trail which was previously discussed at the June 1977 Commission 
meeting. He said a study has been completed on the widening of 
Highway 22 to provide for a bike trail. The widening would take 
a six-foot shoulder on each side of the existing highway for the 
2.8 miles involved in the bike path at an estimated cost of $425,000. 
The first proposal to build the bike path on the old railroad grade 
that exists between the two cities was estimated several months ago 
at $90,000. This estimate, he said, has been updated and it is now 
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estimated to cost $136,000 to construct the path on the railroad 
grade. Mr. Klaboe recommended that no further consideration be 
given to widen the existing highway. He presented several recent 
pictures to the Commission showing the bike path and displayed a 
map of the area. Mr. Klaboe asked Mr. Don Shaffer to report on 
his recent discussions with the City of Gates. 


Mr. Shaffer mentioned that he had talked to several 
Council members of the City of Gates and he indicated they would 
object to a bike path between the two cities even if it stopped at 
the swimming pool and did not go to Big Cliff Dam. He said their 
reasons for objecting were possible vandalism to adjacent property 
owners, too dangerous and too expensive. There was discussion 
concerning the use of the path if it was constructed. 


Mrs. Vivian Staender of Sisters, Recreation Trails Advisory 
Council, pointed out that she was the first one to bring before the 
Recreation Trails Advisory Council the idea of a bike path along the 
old Santiam railroad right of way. She mentioned the students would 
use the path going to and from school and to and from the swimming 
pool. At present, the students are using the highway which is very 
dangerous. Mrs. Staender read a letter from Ross Petrie, a teacher 
from Portland, outlining his reasons for using the old railroad 
right of way for the path. (Copy of Mr. Petrie's letter on file in 
the Commission's files, Salem. ) 


Mr. Ernest Drapela, Eugene, spoke in favor of a bike path 
away from the highway. He commented on how successful the bike 
paths are in Corvallis, Eugene, Roseburg and Medford. 


Mr. Earl Flick, Milwaukie, concurred with Mrs. Staender's 
comments and asked that the path be constructed. 


Mr. Randy Rancourt, Portland, Recreation Trails Advisory 
Council, said that he is in favor of a bicycle trail between the two 
cities. He indicated the Trails Council would be very disappointed 
if the Commission does not approve the construction of the trail. 
He felt the recreational opportunities and the safety factor itself 
should warrant completion of the trail. 


Mr. Paul Rosa, Attorney, Mill City, pointed out that the 
swimming pool is located at the west end of Mill City and is leased 
by the School District which serves both communities. He stated 
$300,000 was spent in 1949 to acquire the right of way from Gates 
to the Big Cliff Dam. This was acquired by the U. S. Army Corps of 
Engineers from Southern Pacific and was later transferred to the 
State for a nominal sum. In 1974, he mentioned, the stretch from 
Mill City to Gates was acquired by the State Highway Division for 
$62,000. Mr. Rosa mentioned that correspondence in the Highway 
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Division's files from 1971-1975 relating to the acquisition shows a 
clear intent to acquire it as a bikeway and foot path with a possible 
secondary use for later highway expansion. The portion of the project 
does link two cities and three parks which are run by the Regional 
Parks and Recreation Agency and the Willamette National Forest. He 
said the original concept was for a 10.5 mile bikeway from Mill City 
to Big Cliff Dam. He felt the opposition has principally been from 
the landowners who feel the fear of vandalism, violent crime and 
motorcycles. Mr. Rosa mentioned the Regional Parks and Recreation 
Agency and the Mid-Willamette Valley Resource Conservation and 
Development District have endorsed the project. He felt the State 
should look at this from a policy standpoint as to whether bikeways 
should be included as part of the overall transportation concept. 


Mr. James Jaquette, a resident of Mill City, gave his 
reasons for supporting the project and said it should be completed 
as soon as possible on the old abandoned railroad right of way. 


Mr. Herbert Hampton, a 35-year resident of Mill City, 
stated that he is not objecting to trails but does object to trails 
being constructed too close to the homes. He said he felt so strongly 
against this trail that he sold his home and left the area. 


Mrs. Carmen Barnhardt of Gates mentioned that she is not 
in favor of the trail and the use of it would be very minimal. She 
stated the right of way was bought for the eventual widening of the 
highway, not as a bike path. 


Mr. John Roten of Gates spoke in favor of the path adjacent 
to the highway so it wouldn't interfere with the property owners, but 
he felt there wouldn't be much use of the trail. He stated that none 
of the property owners had been contacted to get their opinions. 


Mr. W. E. Thomas of Gates said there are very few bicycles 
in the canyon and most of the bicycle people are from out of state 
or out of town. He suggested that light rail be constructed in the 
area. 


(See page 2245 for further discussion of the Mill City to 
Gates bike trail.) 


The Chairman recessed the meeting for lunch at 12:05 p.m. 
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The Commission and staff had lunch in the Director's 
Office with Mr. Bud Kramer, Governor's Office; Mr. Larry Sprecher, 
Mr. Robert Smith, Mr. Fred Segrest and Mr. Lynn Frank, from the Executive 
Depertment, Budget Division, to discuss budget matters relating to the 
Department of Transportation. 


The Chairman reconvened the meeting at 1:20 p.m. in Room 


Upon the recommendation of Mr. Klaboe, the Commission gave 
their approval to investigate thepossibility of a new office building 
in Lakeview for the Highway Division's Resident Engineer, the State 
Police and the Motor Vehicles Division. Estimated cost is $55,009 
and State Funds are available. 


Attention was given to a change in guidelines for the use 
of State Funds for experimental transportation projects in areas 
below 50,000 population. Mr. Moore said for the last two bienniums 
the Division has conducted an experimental transit program in Albany, 
Bend and Columbia County. The 1977 Legislature continued this program 
with an appropriation of $40,000 to finance the experimental projects. 
The major change, he said, is the increase in State participation 
from 25% to 50% of all project costs. The Commission approved the 
change in the guidelines as recommended by Mr. Moore. (Copy of guide- 
lines on file in the Commission's files, Salem.) 


Mr. Moore reported on the West Portland Park and Ride 
Station. He said the facility has been in operation since the first 
part of September 1977, and that it reached its capacity of 300 cars 
in approximately 6 weeks. He commented that Tri-Met is doing an 
on-site survey which will soon be completed. In reply to Commissioner 
Walsh's inquiry, Mr. Moore said the cost of the project, including 
the Barbur Boulevard bus lane, was $2,850,000 and the State's 
investment was $228,000. 


Mr. Coulter presented 25-year certificates and pins from 
the American Association of State Highway Transportation Officials 
to J. H. Versteeg, Head of Engineering Section, Salem, and E. L. Hardt, 
Regional Engineer, Portland. 


Mr. Coulter stated that a portion of the Winter Recreation 
Advisory Committee's recommendations involving parking areas requires 
the control of parking on widened, plowed shoulder areas. To provide 
equitably controlled parking in these areas, new regulatory parking 
prohibition signs are required. He said none of these signs 
currently exist in the State's Sign Manual that adequately controls 
these conditions. Following Mr. Coulter's recommendation, the 


- 2244 - November 15, 1977 


Commission adopted as a temporary rule the following three signs 
as official control devices in accordance with ORS 487.853: 


1) "NO PARKING FOR UNATTENDED VEHICLES" 


2) "ENTERING WINTER RECREATION AREA PARKING PERMITS 
REQUIRED BEYOND THIS POINT" 


3) "SNO-PARK PARKING PERMIT REQUIRED" 


(Temporary rule filed with the Secretary of State on November 15, 
1977, and published in their Administrative Rule Bulletin on 
December 1, 1977.) 


Attention was given to a request from the City of Woodburn 
for cooperative funding to provide a storm sewer outfall line easterly 
from Boones Ferry Road (M.P. 37.87) to Mill Creek (M.P. 38.6+) along 
the Hillsboro-Silverton Highway. Mr. Coulter said that this could 
serve future reconstruction and drainage improvements to the section 
of this highway between the Pacific Highway and Boones Ferry Road. 

The estimated cost of the project, including capacity for these 

future improvements, is $230,000, including Federal participation 
under an EDA Grant of $93,000. Mr. Coulter recommended State 
participation equal to the cost of providing the additional 

capacity and estimated to be approximately $50,000. Following 

Mr. Coulter's recommendation, the Commission granted advance "concept" 
approval to be followed by preparation of an agreement. 


(Continuation of public comments pertaining to the Mill City- 
Gates proposed bike path.) 


Mr. Lawrence Brown, Attorney, Salem, mentioned that he 
doesn't agree with the opponents that the $62,000 that the State 
used to purchase this property was solely for a bicycle path. He 
said the State had in mind also the potential widening of Highway 22. 
Mr. Brown could not see how a person could say there was a public 
need when both cities have voted against the path. Based upon the 
facts, he said, the bicycle path is not needed at this time. 

Mr. Brown referred to letters he had previously submitted to the 
Commission. 


Mrs. Marie Stewart of Mill City commented that a trail 
runs through her property and it creates all kinds of problems. 
Mrs. Stewart indicated that she is not in favor of a trail along 
the highway or the river. 
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Chairman Jackson thanked the people for being present. 
He stated the Commission appreciates getting both viewpoints on this 
matter. A decision will be made later when all members of the 
Commission are present. 


In the absence of Mr. Talbot, Mr. Bell reported that in 
a national competition for media presentations sponsored by the 
National Recreation and Park Association the Department submitted 
the slide presentation on the Willamette River Greenway Program. 
He said the entry won second place in the Administration, Management 
and Environmental concern-commercial category- A plaque was pre- 
sented at an award's ceremony which Mr. Talbot attended during the 
NRPA Congress in Las Vegas, Nevada, on October 3, 1977. Mr. Bell 
presented the plaque to Chairman Jackson. The slide-tape show will 
be shown to the Commission at their workshop meeting in Portland on 
December 6, 1977. 


Mr. Burco reported to the Commission that the Federal 
Highway Administration had notified him that the Highway Division 
had won first place in the Tenth Annual Awards, 1977, ‘The Highway 
and Its Environment" in Category I - Rural Highway (Mountain) 
covering the Crooked River Highway , 15 miles south of Prineville. 


OO eanecrttaaeencnananenmnnnete 


A Committee for Improvement of Highway 99 came before the 
Commission concerning the four-laning improvement on the Airport Road- 


Junction City Section of the Pacific Highway West Project in Lane 
County. Present were Rosanne Spaulding, Yvette Zumwalt, Elaine Bleyhl 
and Marilyn Lines, all from Junction City. 


Mrs. Spaulding presented numerous letters and petitions 

all calling attention to the need for the improvement of this section 
of Highway 99. (Petitions and letters on file in the Commission's 
files, Salem.) She mentioned this project is ready to 80> and delaying 
the improvement for a later date is going to cost more money- She 

. gaid the highway is 40 years old and there are five bridges that need 
repair. Mrs. Spaulding asked that this project be moved up on the 
State's contract schedule. 


The Chairman mentioned that the Commission has to review 
the entire Six Year Plan after the Statewide meetings. There will 
be a re-evaluation of some of these projects in an attempt to clean 
up some of the more critical ones even at the expense of some of the 
smaller projects. It is not known at this time if this $5,000 ,000 
project can be moved up on the schedule. Chairman Jackson told the 
ladies that they will have an opportunity to discuss this matter at 
the January meeting if the Commission does not make a decision that 
is entirely satisfactory. 
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There was discussion concerning an article which appeared 
in a recent issue of "The Oregon Motorist" publication having to do 
with the construction of the West Portland Park and Ride facility. 
It was decided that the Director should send a letter to the Manager 
of the Automobile Club of Oregon clarifying this matter. 


The meeting adjourned at 2:05 p.m. 


Chairman 


Commissioner 


Commission Services 


November 15, 1977 


cY¥HIBIT A_ 


MINUTES OF —11-15-77 


REPORT OF CONFIRMATION. OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


ia root. Portland Ave. @ McKillican St/Hood St. (West Linn) 
(Contract No. 8602) 


Type of Work Traffic Signal ria. Prete Nor HAS SSBRIS) 


oo eee a ] ackamas— a et OY cemrcecanne Oswego A rn en Se Nees at 


No. of Bidders ———- ) _. Low Bidder Clarke Electric_Co.,- Eugene. ee 
Low Bid S_— 21 > 519. of ae 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of West Linn and FHWA and the sum of $3,180.00 
is deposited by the City. 


N90. ccm project __ Nehalem St.-Columbia_River Hwy. (Clatskanie)_ 
(Contract No. 8603) 


Type of Work 0,24 Mile Grade & Pave... A. Proj. Ho 0$-0501(1)_ 
(3rd St. SE and 
_ s  mihwayuh ty Streets Truehaak_St._SF) 
Columbia West Materials & Constructors 
No. of Bidders __— es __. Low Bidder _~ | NC a». Port ] an d ¥ ee 


County Kee ae umb i Bs 


Low Bid s_60,74 ‘Tie We oe 


Engineer's Recommendations Award to low bidder subject to concurrence of 
the City of Clatskanie and the sum of $13,200.00 
is deposited by the City. 


io. a. Presi ica _bu Liars. Beach State Park. a 
(Contract No. 8604) 


Type of Work ___. Sewage Facilities ._ 7a ee | Ce, 


County es _ Highway —_ er 


No. of siete... Low Bidder __ Laskey-Cli fto n Corp 3 _Reedsp >, See 
Low Bid $e 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the Bureau of Outdoor Recreation. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_LO - 2 —‘)' 


ial i a ee 


MINUTES OF li--77 


as Prot. A" Canal Bridge (Klamath Falls) 
(Contract No. 8605) 
Type of Work Sere ture sabi FA. Proj. No. -BRM-=2301-(2)— 


Te 1, Mn ee Th wets Lee le ee 
No, of Bidders 3. Low Bidder—_Douglas_S. Coats Construction,..Bend— 
Low Bid S__154, 669.50 

Engineer's Recommendation: Award to low bidder subject to concurrence of 


City of Klamath Falls and FHWA and the sum of 
$43,900.00 be deposited by the City. 


Nb, 2. <2, Project. A. Unit, take Abert-Yallev Falls 227 2 s..- 
(Contract No. 8606) 
Type of Work ___ 8.0 Miles. Grade_&. Pave FA. Proj. No. FLH=1(8) 
eS, ee Ome me) Se cma aie! ay 
No. of Bidders | ee _ Low Bidder — Bab] er Bros 2 5s NE a9 Portland Ree ee Soe Eee ee 


Low Bid s_1,068, 631. olen 


Engineer's Recommendations: Award to low bidder subject tc concurrence of 
FHWA, ; 


No. 9 _ Project... 1St_Ave.-Pacific Hwy, (Eugene) Eerie: 
(Contract No. ~ ae tg ; 

Type of Work 3.47. Mi. G-P-Sign-Barriers FA. Proj. No T=TR=105=4(117 )197 

County sO Mignway__Eugene=Sorineftield 

No. of Bidders___ c Low Bidder _ eae : Ha tch ics Rend_— ee 


Low Bid S | > 898 a 7) 'y 2 5 


Engineer's Recommendations Award to low bidder Subject to concurrence of 
FHWA, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_10-3-7')  __ 


CMEIBIT A 
aa. tees Columbia Blvd. Intchge. (Col. Blvd. U'xing) 


(Contract No. 8608) MINUTES OF a7— 


type of Wot Grade, Pave & Structure... F-* Proj. Ne [-205-7(55) 313 
County ———--—-—--- Mul tnama at Cue nt Hiohway fa S t Por t | a nd Freeway 

No. of Bidders - 9 . Low ines, OYTO Pas Mowat Tce Bellevue, WA ‘ 

Low Bid S— 1,477 ? 600 ‘ Q0_ 


Engineer's Recommendation Award to low bidder subject to concurrence of 
FHWA. 


8 ject WE. Broadwa Q N.E. 9th Ave. (Portland) 3 af 
er wT , LE. Broadway “ ":5+“cogntract No. 8609) 


clue. Seatac Stonnl_Instal ation PS M-9318(1)_ 


County tu tnomah— Bn, scuicnanane VO __FAUS..9318. ( Ci ty—Stree t) Dees 
No. of i I ee eee Low Bidder me | ice Electric Co eee Por t] and Sn 


Low Bid $2022 a ae 


Engineer's Recommendations 


Award to low bidder subject to concurrence of the City of 


{ { 
Portland and FHWA and the sum of $2,200.00 is deposited by the 


City. 


No.9 Proiect __ Portland Pave ject No. 3 

8610) 
type of Work._Pavement. Marking ! oos(54) 
foes. oman __ ae ee ty Streets 


ke Cownsiee tron Staining b_RAMTMAR—PRCEIA 


Low sid $s 10,970. "See 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
10-3- 7° 


Nu 10 pugoss Hermiston wy .-Umatilla/Stanfield hwy. 
(Contract No. 8611) 
eed Mod.) Saas Miles Grade _& Pave _ gk: tea, MO RS-B570(1) 


Paisthtigs ahaa clos Umatd lla res i ee FAS B570 (Highland Ave.) 


No. of Bidders —-—- 2. ? Low Bidder L Me om Vai \ Co ‘3. Inc “2 Pasco, WA 


238,060.00 


Low Bid S.—- 


Engineer's Recommendation Award to low bidder subject to concurrence of 
City of Hermiston and the sum of $20,000.00 
is deposited by the City. 


_ project __.MeKay Creek (Shaw) Bridge. Sore dentate 


(Contract No. 8612) 
Type of Work struc EPO. 3) Se Sn RNS Profs Bi RS-B579(1) P 


Pee: SS eae coal oe B579 
No, of Bidders... | aw Bidet _Douglas.C. Coats Construction, Bend 
Low Bid S idea 84 ’ 57 | “ OO 


Engineer's Recommendations Award to low bidder subject to concurrence of 
Umatilla County and the sum of $6,800.00 is 
deposited by the County. 


ge _burnside Bridge pane 


__.. Project 


BA 


Type of Work eck Surfacing te eRe FA Proj, Ne 1X-M-9326(2) 
CAREY sicker Multnomah : 

No. of Bidders 

Low Bid S$ ——-—— 


Engineer $s Recommendations 


. APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate 10-3 - 2/7 _ 


EXHIBIT ie. aes 
MINUTES OF Lis}5-77 


No -. 13 Prowet Sunset Bay State Park 
(Contract No. 8614) 
Type of Wark Sewage Faci ] j ti ee ae a ke a eae eae BOR SEE PNT etd 


COUNTY oinna~ 000s ee HiIGhWi¥ a ee 
No. of Buiders 9... Low Bidder_Garrett_& Thomas Const..,..Dallas 


Low Bid S__-. 184,117. 50. " 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Bureau of Outdoor Recreation. 


On October 3, 1977, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received September 29, 1977, and authorized him to sign the 
contracts when conditions for the awards have been met. 


“AFP SITET 
[rt ioa | 


MINUTES OF 22-15-77 
70% Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48943 _ Swan Lake Moulding Company Gratis 
49192 Calcagno, Angelo G. 23,100.00 
49195 750.00 
49197 1,400.00 
49350 28,000.00 
49359 5,300.00 
49534 City of Warrenton 10,750.00 
49795 Casinger, G. H. 470.00 
49796 Dickinson, Leone 1,125.00 
49797 Turner, Sparky L. & Ivy M. = 1,500.00 
49798 Helweg, Shirley, et al 1,200.00 
11 Transactions 73,595.00 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


Oregon Transpor on Commission 


WML. 
J 5 Hunter 


Date L$ -b-. +) en 


A 


UTES OF Usb-77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records: 


On September 27, 1977, approved an agreement with 
the U. S. Forest Service for selling Summit 
Quarry material to the U. S. Forest Service to 

be used on the Forest Service project on the Mt. 
Ashland Road, Jackson County. 


ated this/ ? day of are = 1977 


Glenn L. Jackso 
Oregon TransportatTf ommission 


= ¥/ L. 
rc 


i 
Ui had 


TO: Oregon Trandperkatiom Gdhmission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48118 Oregon Division of State Lands $ 150.00 
Po Nr acta ame cnt i, 


48590 Sawyers, Ralph A. & Donna B. 50.00 
48684 Frank, Jerome M. 91,350.00 
49146 McCarty, Anita R. 28,000.00 
49315 Heritage Realt 1,000.00 
49349 Oldham, George W. & Mildred 15,500.00 
49527 Hendricksen, Harold C. & Evelyn A. 25,400.00 
49530 Clatsop County 550.00 
49590 Mathis, Donald G. & Klara M. --- 
49664 Leonnig, Herbert R. & Ruth 5,850.00 
49698 Henkens, Robert A. II & Margaret M. 220.00 
49699 Currie, George D. & Janet K. 230.00 
12 Transactions $ 168,300.00 


Grant of 35' unrestricted access to Adeline A. Hathaway at 
Station 169+00 on the Cascade Forks Section of the Cascade 
, Locks Highway in Hood River County for a consideration of 
$2,500.00. File 15921. 


Agreement with Washington County concerning installation of 
traffic signals on the Tualatin Valley Highway at S. W. 170th 
Avenue. State will design, install and maintain the signal 
equipment utilizing Federal Aid Transition Quarter Funds. 

The County has agreed to pay all costs of electrical energy 
consumed through operation of the Signal equipment. (Local 
Government Unit) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this action 
for your official records. 


yy, d tile ase Oct . 1977 


“<< 


DEPUTY 


a 


REPORT OF CONFIRMATION OF ACTION UNDER DELEGATED AUTHORITY --, 


Poot Albany-Corvallis Hwy.. @ Circle Blvd. 
(Contract No. 8615) 
Tyne of Work 0.2 Mile_Grade_& Pave. LA. Proj. No state 


ase Le J is rom." [OL EA ee Highway.___Lbany-Corvallis 


‘ 
B Wj 


pidder Wildish-Corvallis Constr._Co., Corvallis_ 


No. of Bidders —__ fs . LOw 


Lay bed Ge Ps el 


Engineer's Recommendation Awa rd to ] OV 


Project ac L j es east at 5... Ivy a (Canby.)._ Sees 
(Contract No. 8616) ae 7%, 
Type of Work Pave _& Signals __F.A, Proj. Mo. _HHS-26(5) 


Sale _ Clackaias ~ | aah ear Pacific East... 


la 


No. of Bidders__4 Low Bidder Hamilton Electric, _Inc.,-Eugene__- 
Low Bid $ Dd A 74. l ig 


Engineer's Recommendations: Award to low bidder subject to concurrence by 
Fl 
CWA. 


3 Project Muddy Creek Brid ' ie 
(Contract No. 8617) 
Type of Work. Gra de, Paye, Channel ange_& Str. F.A. Proj. No 


County Sie CA Iahneeetiiaetae a euiciaalaveiintecmsanss 1 tte a NTE chides tual FAS A4éb_. 


No. of Bidcers___@___ Low Bidder COlumbia Pacific Construction, Lake Oswego 


Low Bid S$ _— 126 3098 00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Lane County and the sum of $10,100 is deposited 
by County, and subject to the contractor con- 
pleting his pre-award non-discrimination in 
employment filing. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT -25-7 


A 


AINUT =S OF 11-15-77 


Pronwoet Jessie M. Honeynan State Park 
(Contract No. 8618) 
Type of Work Sewage Disposal eee . Fa; Proj. No 
County i= Lane 


No, of Bidders — 0 Low - Wi sh_Construction.Co., Eugene 


$29 A) c 
Law.Bid $..63s407...50 


Engineer's Reconmmendatior 


Award to low bidder subject to concur 


rence 


of tne Bureau of Outdoor nechea 100 and subject to contractor conipleting 


pre-award non-discrimination in employment filing. 


Project __ Alkany-Jct. Cit LY UWY. 14 \Ve, (A lbany) Loe 
Mant eack Ne LAYS 


ak phe ae Seyian Tap fae 
Type of Work 0.27 Mile Grade, Pave & Signals __.A. Proj. to 


Cou woe: LAN A Sil _ Miahway . Al bany-Junction 


No. of Bidders ____ w Bide Wildish-Corvallis. Cons truction, Corvallis 


Low Bid S— 


Engineer's Recommendations Aviarc low bidder subject to concurrence of 


FHWA, 


No.0 Project__ NE. Sandy Blvd. U' xing 
fooateaee No. 8620) 


‘e i 9 ¢ OnE Tee le 
Type of Work_Grade, Pave & Structures __ _.F.A. Pro. No. 1-205-7(56)313 


County Multnomah ie anh ae _East Portland Free HOY 


No. of Bidder 9. Low Bidder __ Mocon Cory Salem 


bidder subject to concurrence of 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_ 40-25-77 _ 


‘wie ~ = 
MINUTES OF _1l-15-77 


iV 


Praveen - Main. St.-Clay St. (Monmouth) 
(Contract No. 8621) 


Type of Wok O07 Tile Grade & Pave s . FA. Prop. Ne M-6680(1) = 


County . a ee. a : iets dia a a initiates Thay FAY 0680 (A\ twater. St ‘ie )_ 


No, of Bidde: 7 ow Bidder? Velam Contrac ing Corn Salem 


Award to low bidder Subject to concurrence of 
| 


the City of Monmouth anc FHWA and the sum of 
$3,930.00 is deposited by City. 


roject li. L. Broadway St.-S.F. Harrison _St. 
Y) lle Grade, Pave, (Contract No. 8622) 
Type of Work _919NiNgs L]lumination & Siana IS___F.A. Proj. te 


Coumy.____-Multinomahe = way — Pacific Last_(Grand Ave.) 


‘ J , a on P f .¢ . . T * e " 
Vo. of Bidders ___ —-—- Low Bidder __VaASCAde Construction Co. inc... Portland 


2 / ) ) «ft 
Low Bi ratte he, 2 Uy Y 


Engineer's Recommendatior Award to low bidder Subject tc Concurrence of 
ES land FHWA and the sum of 
ieposited by City. 


On October 25, 1977, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received October 20, 1977, and authorized him to sign the con- 
tracts when condicions for the awards haye been met. 


a ss 7 ange 
Glenn L. Jag » Chairme 
Oregon Traf Cation Commission 


LAUT A 
. ha? * ' aan 
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“02 Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following action and report this for your official records: 


By telephone on October 13, 1977, I gave approval 

to J. B. Boyd to accept the option from Adolph Cereghino 
for three parcels on the Columbia River Bridge - N.- E. 
Sandy Section of the East Portland Freeway in Multnomah 
County for a consideration of $200,000. File 46966. 


Glenn L. a ay rman 


Oregon Transportation Commission 


Dated this 4 fr day of | Oe ae 


—. 
Vis 
DATE; .---- 


(ei. a es 
HNUTES OF lleL5-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
41987 Weddel, Gary & Shireen 

Dock, Virginia l. 7,400.00 
48415 Webking, Yvonne C. 

Jennings, Charles 0. & Joyce M. 4,000.00 
49601 Longview Fibre Compan 3,000.00 
49735 Updegrave, A. J. 10.00 
49763 Cooley, Byron E.3 Lantz Marcia M. 100.00 
49953 Ross Island Sand and Gravel Gratis 
22-19 .38W Treasure Trove 
22-19 .38W Watson, John G. & Ileene O. 
22-21 .91W Treasure Trove 
22-21 .91W Miller, Morgan E. & Linda L. 


223-10 .32E 
272-34.23N 
272-34 .23N 
456-21 .92 
456-1710 
SR 
456-117.94 
SR 


Agreeme 
signal equipment on the John Da 
in Grant County. State will design, install and maintain the 
nt utilizing Federal Aid Transition Quarter 

City has agreed to pay all costs of electrical energy 


signal equipme 
Funds. 


Lane Count 

Covered Wagon Trailer Cam 

Minear, Robert C. & Zelna N. 

Arritola, Paul 

Mart Pennie Fine Arts Advertising 2,255.00 
Mart Pennie Fine Arts Advertisin 250.00 
Mart Pennie Fine Arts Advertising 3,525.00 


Mart Pennie Fine Arts Advertising 375.00 
18 Transactions $ 22,255.00 


nt with City of John Day for installation of traffic 
y Highway at Canyon Boulevard 


consumed through operation of the traffic signals. 


Government Unit) 


Agreement with City of Astoria for installation of a burglar 
alarm system to protect the District Highway Office (350 
West Marine Drive, Astoria). (Legal Branch) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com 
mission, I approve all actions listed above and report this 
action for your official records. 


Dated this 2D 


NATRIE IT 
IVieiWy | 


TO: Oregon Transportation Commission 
SUBJECT : Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48544 Portland General Electric Co. $ 45,300.00 
48762 Sullenger, Gertrude D. 85,000.00 


ee 


49165 Watson, Robert James & Evelyn 105,000.00 
Knopf, Marjorie W. 775.00 


Galla, Glen G. & Euleta 2 1,100.00 
5 Transactions $ 237,175.00 


Agreement with Benton County for installation of traffic 
signals on Corvallis-Newport Highway at S.W. 53rd Street. 
State will design, install and maintain the equipment 
utilizing Federal Aid Transition Quarter Funds. The County 
has agreed to pay all costs of electrical energy consumed 
through operation of the signals. (Local Government Unit) 


Canby- 
Agreement with Clackamas County to transfer the Mariam 
Secondary Highway to the County in exchange for the Boring 
County Road to be designated as a State Highway. (Local 
Government Unit) 


Agreement with Clackamas County covering preliminary 
engineering work for widening and improving the 

Clackamas Highway from 1-205 to Boring Road. State will 
conduct the field survey, process environmental impact 
statements, determine right-of-way requirements, prepare 
plans and specifications, and prepare the project for con- 
tract bids. The project is funded from Interstate Transfer 
funds with the County providing all of the local match 
funds. (Local Government Unit) 


Agreement with City of Springfield covering installation of 
traffic signals on the McKenzie Highway (Main Street) at 3rd 
and 32nd Streets, Lane County. State will monitor the project, 
prepare the contract documents, advertise for bids, award 

the contract and maintain the signal equipment. City has 
agreed to pay all costs of the project, perform preliminary 
and construction engineering and pay all costs of electrical 
energy consumed through operation of the signals. (Local 
Government Unit) 


See next page for approval 


APPROVED BY CHAIRMAN ae. ¥ on 
SEpury STATE GLENN L. JACKSON TATE HIGHWAY ENGINceR 


rag >t 77 DATE 42- 27-7 7 __ pate: 0-2 /- 22 EER 


©S OF 11-15-77 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed on the previous 
page (five items) and report this action for your official 
records, 


Glenn L. Ja 
Oregon Tra 
Dated this 


~WLIIEQ PT B 


NE TIED! f (A cevunieecnsaeasstneetnneinmeess 


MINUTES OF 11+15-77 


REPORT OF ACTION UNDER DELEGATED AUTHORITY By 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to Specifications, I 
accepted the following: 


Contractor and Acceptance 


Contract No. Section and Count Date 
act No. ——————an¢d County ee 


Road & Driveway N.E. 20th St.-N.E. 8th St. October 13, 1977 
Co., No. 8561 (Newport), Lincoln County 


Hensel-Phelps Const. Adams Ave.-Old Oregon Trail October 13, 1977 
Co., No. 7961 (La Grande), Union County 


Interstate Coatings, Umpqua River (Scottsburg) October 24, 1977 
Inc., No. 8512 Bridge, Douglas County 


Babler Bros., Inc., Glen Baker Road-Lava Butte, October 28, 1977 
No. 8439 Deschutes County 


D Mc D Corp., Minam-Enterprise (M.P, o4.5, November 1, 1977 
No. 8451 37.5 & 57.2 » Wallowa County 


General Const. CO., Youngs Bay Bridge, Clatsop November 2, 1977 
No. 8544 County 


Asphalt Paving Lake Abert Rock Production, November 4, 1977 
Company, No. 8514 Lake County 


November 


NUTES OF11-15-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Traffic Signal installation on Portland Avenue at 
McKillican Street-Hood Street (West Linn) Section 
of Oswego Highway in Clackamas County. Bids re- 
ceived September 29, 1977. Contract No. 8602 
awarded October 12, 1977, to Clarke Electric Com- 
pany, Eugene, at $27,519.50. 


Work on Nehalem Street-Columbia River Highway Sec- 
tion of 3rd Street S.F. and Truehaak Street S.E. in 
Clatskanie, Columbia County. Bids received 
September 29, 1977. Contract No. 8603 awarded 
October 13, 1977, to Columbia West Materials and 
Constructors, Inc., Portland, at $60,741.50. 


Work on the "A" Canal Bridge (Klamath Falls) Section 
of FAU 2301 in Klamath County. Bids received 
September 29, 1977. Contract No. 8605 awarded 
October 11, L977, to Douglas S. Coats Construction, 
Bend, at $154,669.50. 


Traffic signal installation on N.E. Broadway at 

N.E. 9th Avenue in City of Portland, Multnomah County. 
Bids received September 29, 1977, Contract No. 8609 
awarded October 12, 1977, to Tice Electric Company , 
Portland, at $26,275. 


Work on Hermiston Highway-Umatilla-Stanfield Highway 
Section of FAS B570 in Hermiston, Umatilla County. 
Bids received September 29, 1977, Contract No. 8611 
awarded October LS, 1977, to Le w. Vail Co., Inc., 
Pasco, Washington, at $238,060. 


McKay Creek (Shaw) Bridge on FAS B579 in Umatilla County. 
Bids received September 29, 1977. Contract No. 8612 
awarded to Douglas S. Coats Construction, Bend, at 
$84,571, on October 18, 1977. 


Work on Pacific Highway East at S. Ivy Street in Canby , 
Clackamas County. Bids received October 20, 1977. 
Contract No. 8616 awarded October 25, 1977, to Hamilton 
Electric, Inc., Eugene, at $61,474.17. 


Sewage disposal in Jessie M. Honeyman State Park in 
Lane County. Bids received October 20, 1977. Con- 
tract No. 8618 awarded October 25, 1977, to Wildish 
Construction Co., Eugene, at $83,487.50. 


Work on Albany-Junction City Highway at S.W. 34th 
Avenue in Albany, Linn County. Bids received 
October 20, 1977. Contract No. 8619 awarded 
October 25, 1977, to Wildish Corvallis Construction 
Co., Corvallis, at $98,678.72. 


Work on N. E. Sandy Boulevard Undercrossing Section 
of East Portland Freeway in Multnomah County. Bids 
received October 20, 1977. Contract No. 8620 
awarded October 25, 1977, to Mocon Corporation, 
Salem, at $1,410,677.50. 


State Highway Engineer 


Dated this 7 day of Motenwhsr—_; 


TO: 


SUBJECT: 


= oo 
: > 11-15-77 
Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me, 
I approved the following items and report them for the official 


records: 


1) 


On October 21, 1977, established a 40 MPH speed 

zone on the Kings Valley Highway from the Dallas 
south city limits (M.P. 4.50) to 400 feet south 

of Bridlewood Drive (M.P. 4.92) in Polk County. 

Speed Zone Order No. 754. 


On October 21, 1977, established a 20 MPH speed 
zone on the Crown Point Highway at Multnomah 
Falls (M.P. 19.57 to M.P. 19.88) in Multnomah 
County. Speed Zone Order No. 755. 


On October 21, 1977, established a 40 MPH speed 
zone on the McKenzie Highway in the community of 
Vida, Lane County, from 250 feet east of Indian 
Creek (M.P. 26.00) to 0.12 mile east of Gate 

Creek (M.P. 26.64). Rescinds Speed Zone Resolution 
No. 618 dated 9-19-72. Speed Zone Order No. 756. 


On October 25, 1977, established a 15 MPH speed 
zone on the Baldock Safety Rest Area Connections, 
Pacific Highway, Clackamas County. Speed Zone 
Order No. 757. (Approved by C.T. Keasey on behalf 
of Mr. Coulter) 


On October 25, 1977, established 35 MPH speed zone 
from south city limits of Brookings (M.P. 357.98) 

to Fishhouse Creek (M.P. 358.17) and 45 MPH speed 
zone from Fishhouse Creek to 0.18 mile S.E. of 
Benham Lane (M.P. 359.44) on the Oregon Coast Highway 
in Curry County. Rescinds Commission action of 
January 30, 1974 (Speed Zone Rule No. 653). Speed 
Zone Order No. 758. (Approved by C. T. Keasey on 
behalf of Mr. Coulter) 


On October 21, 1977, rescinded Speed Zone Resolution 
No. 269 dated 2-27-58 (a 50 MPH speed zone) resulting 
in a return to Basic Rule Operation (55 MPH) on the 
Albany-Junction City Highway, south of Albany, Linn 
County. (M.P. 4.09 to M.P. 4.25) 


State Highway Engineer 


Dated this 7 day of AVevewfer, 1977 
- 2266 - 
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> OF 11-15-77 


TO: Oregon Transportation Commi.ssion 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records: 


On October 26, 1977 approved a supplemental 
agreement with the Lakeside Water District to pay 
$9,640 to the District to be used by the District 
in the construction of a water reservoir which 
will upgrade the water source and quality supplied 
by the District and which will be beneficial to 
the William F. Tugman State Park. Except for the 
$9,640 furnished by the State for the Lakeside 
Water District Project No. 1961, the State shall 
not be responsible for any capital contributions 
to future expansion projects of the District. 
Except for the provisions of this supplemental 
agreement, the agreement of June 2, 1970 shail 
remain in full force and effect. (Coos County) 


vated this day of November, 1977 


fo 


—n 


ute patpet superintendent 


D 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 


No. 16, Sub. 46), I approved making the following offers in 


accordance with this authority for and on behalf of the Commission: 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 


PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 
ee REEWAY ~ MULTNOMAH COUNTY 


R-47063 - Dena Cereghino et al. 5.68 acres for right-of-way 
purposes. Offer $200,000.00. 


R-49194 - Sidney Spiegel et al. 0.08 acre for right-of-way 
Purposes. Offer $2,400.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49214 - M. L. Edwards et ux. Parcel 1: 800 sq. ft. for 
right-of-way for widening 99th Avenue; Parcel 2: 240 sq. ft. for 
a permanent slope easement for widening 99th Avenue. Offer 
$4,900.00. 


SKIPANON RIVER (WARRENTON) BRIDGE SECTION, WARRENTON-ASTORIA 
HIGHWAY - CLATSOP COUNTY 


R-49531 - John McGee et al. 0.08 acre for right-of-way pur- 
poses. Offer $4,450.00. 


R-49532 - Paul Vanderveldt. 0.13 acre for right-of-way pur- 
poses. Offer $9,250.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 
A EVER HIGHWAY - COLUMBIA COUNTY 


R-48780 - Harold Johnson et ux. 0.58 acre for right-of-way 
including a connection. Revised Offer $3,600.00. 


Dated this Ist day of November, 1977. 


f Way Engineer 
RE: Report of Offers Tendered - 6 
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November, 1977 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administration Order No.18), I report that I have taken the following 
actions for your official records: 


(1) Sale of 0.85 acre excess property on the Rainier Section of the . 
Columbia River Highway in Columbia County for a minimum consideration 
of $6,800.00. Approved October 10, 1977. File 8180 (16-43). 


Sale of 18.12 acres excess property on the Elk River Gravel Bar 

in Curry County for $6,500.00, half the appraised value, to the 
Department of Fish and Wildlife for recreational use only, subject 
to Highway Division right to extract aggregate and use their 
roadway. Approved October 10, 1977. File 8694 and 8694-A (16-43). 


Service Contracts with Southern Pacific Transportation Company. 
Approved October 11, 1977 (16-12). 

Contract 77-023 RR 891 Washington St. City of Milwaukie 
Contract 77-024 RR 892 21st St. & Adams St. City of Milwaukie 
Contract 77-025 RR 893 Howell Prairie Rd. Marion County 
Contract 77-026 RR 894 Delight Valley Rd. Lane County 
Contract 77-027 RR 895 Eighth Street City of McMinnville 
Contract 77-028 RR 896 Waconda Road Marion County 


Pipeline Agreement with Southern Pacific Transportation Company 
for a conduit under the tracks and right of way at Pacific Highway 
East - Ivy Street in Canby, Marion County for a fee of $150.00. 
Approved October 13, 1977 (16-12) RR 897. 


Sale of 2.5 acres excess property on the Drain - Anlauf Section of 
the Umpqua Highway in Douglas County for a minimum consideration 

of $4350.00 to adjacent owners in connection with a legal settlement 
on File 42097. Approved October 10, 1977. File 42090 (16-43). 


Signed on August 30, 1977, a grant of Access to Lloyd W. and 
Irene K. McFall on the Tualatin River - Middleton Section of the 
Pacific Highway West in Washington County previously approved by 
Mr. Jackson August 23, 1977. File 19729 (16-45). 


Sale of 0.54 acre excess property on the Applegate River — Grants 
Pass Section of the Redwood Highway in Josephine County for a 
minimum consideration of $850.00. Approved October 13, 1977. 
File 23005 (16-43). ; 


Sale of 0.95 acre excess property on the Prairie Road - Eugene 
Section of the Junction City — Eugene Highway in Lane County for a 
minimum consideration of $25,000.00. Approved October 13, 1977. 
File 2208 (16-43). 


=\) io ae 


UTES OF 11-15-77 
(2) 


Sale of 10.04 acres excess property on the Seven Oaks-Ashland 
Section of the Pacific Highway in Jackson County to Jackson 
County for frontage road purposes for no consideration. 
Approved October 14, 1977. Files 98423 to 28431 (16-43). 


Sale of 0.57 acre excess property on the Prineville-Ochoco Dam 
Section of the Ochoco Highway in Crook County for a minimum 
consideration of $7,000.00. Approved October 14, 1977. File 
2853 (16-43). 


Sale of 20 acres excess property on the Baker-Miles Bridge Section 
of the Medical Springs Highway in Baker County, appraised at 
$8,200.00, to be exchanged for property of the Department of Fish 
and Wildlife. Approved October 14, 1977. Files 13823A, 47706 
(16-43). 


Sale of 14.05 acres excess property on the North Powder-Baker 
Section of the Old Oregon Trail Highway in Baker County for a 
minimum consideration of $2,550.00. Approved October 19, 1977. 
File 42378 (16-43). 


Sale of 2.54 acres excess property on Norwood Road-Clackamas 
County Line Section of the Pacific Highway in Washington County 
for a minimum consideration of $12,200.00. Approved August 2% 
1977. File 19219 (16-43). 


Sale of 0.52 acre excess property on the Reith Road Connection 
Section of the Pendleton Highway in Umatilla County for a minimum 
consideration of $750.00 to Umatilla County for highway related work 
only. Approved October 27, 1977. File 42896 (16-43). 


Sale of 2.9 acres excess property on the Forest Grove-Yamhill 
County Line Section of the Tualatin Valley Highway in Washington 
County for a minimum consideration of $2,030.00. Approved October 
27, 4977. File 47847 (16-43). 


Sale of 1.5 acres excess property on the Forest Grove-Yamhill County 
Line Section of the Tualatin Valley Highway in Washington County 

for a minimum consideration of $1,050.00. Approved October 27, 
1977. File 47850 (16-43). 


Permit granted Dale W. Krueger to cross right of way on Arata Road, 
Multnomah County to use a road approach authorized by Multnomah 
County. Approved October 19, 1977. File 11954A (16-43). 


Sale of 0.08 acre excess property on the Corvallis-Philomath Section 
of the Corvallis-Newport Highway in Benton County to Benton County 
gratis for public bikeway and walkway purposes. Approved October 
19, 1977. File 24235 (16-43). 


Right of Way Services Agreement with the Department of Forestry for 
making value estimates at Dallas in Polk County. Approved October 
21, 1977. Right of Way Agreement 79 (16-49). 


(20) Right of Way Services Agreement with the City of The Dalles for 
appraisal work in connection with The Dalles Municipal Airport 
expansion project. Approved October 21, 1977. Right of Way 
Agreement 80 (16-49). 


Right of Way Services Agreement with the City of Hood River in 
connection with the 13th Street One-Way Couplet Project in the 
City of Hood River, Hood River County. Approved October 21, 1977. 
Right of Way Agreement 81 (16-49). 


Right of Way Services Agreement with the Port of Astoria for re- 
viewing appraisals for the Astoria Airport Project, Clatsop 
County. Approved October 14, 1977. Right of Way Agreement 

82 (16-49). 


Right of Way Services Agreement with the City of Pendleton for 
appraisal review work on the Pendleton Airport expansion project, 
Umatilla County. Approved October 21, 1977. Right of Way 
Agreement 83 (16-49). 


Release all interest to Washington County in a slope easement 
over 7,150 sq.ft. of excess property on the Cedar Hills Blvd. 
Interchange Section of the Sunset Highway in Washington County, 
for no consideration so a sidewalk can be built in the area. 
Approved October 25, 1977. File 38253 (16-43). 


Grant to the City of Portland a gratis easement for slope and 

storm water drainage facilities for the improvement of S.W. Vincent 
Place on the Hillsdale-Barbur Blvd. Section of the Beaverton- 
Hillsdale Highway in Multnomah County. Approved October 27, 1977. 
File 23472 (16-43). 


Service Contracts with the Southern Pacific Transportation Company. 
Approved October 31, 1977 (16-12). 

Contract 77-029 RR 898 5th Street Lebanon 

Contract 77-030 RR 899 Independence Road Granger-Benton County 
Contract 77-031 RR 900 Tolliver Road Molalla, Clack. Co. 
Contract 77-032 RR 901 Main Street Riddle, Douglas Co. 


Sale of 17.02 acres excess property on the Mt. Vernon Section of 
the John Day Highway in Grant County to the City of Mt. Vernon 
for public use only for a consideration of $8,500.00. Approved 
October 31, 1977. File 35086 (16-43). 


Sale of 0.95 acre excess property on the Selma-Shatluck Corner 
Section of the Redwood Highway in Josephine County for a minimum 
consideration of $2,400.00. Approved January 18, 1977. File 


1443 (16-43). 
Dated this _s 5 day of 5 aot 


INUTES OF 11-15-77 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 


Defendant _Offer Appraisal Settlement 


William C. Wooley $3,750 $4, 300 $5,000 


L-7353 
R-48968 


Section: Drain-Anlauf 

Highway: Umpqua 

County: Douglas 

Approved by: Walt Barrie Date: October 13, 1977 


Donald J. Naeve $14,000 $15,100 $16, 750 


L-7304 
R-47920 


Section: Vail Creek-Sweet Home 

Highway: Santiam 

County: Linn 

Approved by: Walt Barrie Date: November 7, 1977 


Lucille Ecker 


L-7472 
R-49332 


Section: Oakland-Deady 
Highway: Pacific 
County: Douglas 


* Settled by Right of Way Section. 


MHIBIT_._g 
MINUTES OF 11-15-77 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant Cause of Action Plaintiff 


Ann Marie Benedict State of Oreqon Personal Injury $150,000 


L-7355 
County: Tillamook 


Disposed of by: Settled by State's insurance carrier for $80,000 
which includes settlement of a companion case L-7356. 


Clarence J. Benedict State of Oregon Personal Injury $ 30,000 


L-7356 
County: Tillamook 


Disposed of by: Settled by State's insurance carrier for $80,000 
which includes settlement of a companion case L-7355, 


John Holiday State of Oregon Breach of Contract $5,500 
to remove sian 
foundation. 


L-7494 
R-48707 
County: Lane 


Disposed of by: Settlement of $1,250. 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
mre of or 
= alee ee 
S80 L111 a nt Lause of Action Plaintiff. Judgment 


John W. Fielder Property Damage $2,139.17 $2,139.17 
L-7388 


Attorney Fees: None Court Costs: 
County: Clackamas S: $63.60 


aS parties defen The matte 
insurance Carrier for the defense of the Sta 


es J. Kittred e, 

Kittred e, 

1S 1S an action for wrongful death ar sing the same 
Circumstances as reported in L-7518, immediately above, and the plain- 
tiff is Seeking $350,000 in damages. The matter has been referred to 
the State's insurance carrier for the defense of the State, 


L-7530 Kna ton Towboat Compan 
This Tawsu t ari 
1975, when 


$123,017.37. 
Office for the defense Of the State. 


F 


3 Cf ll-15-77 


TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On Oct. 21 > 1977, $2,683,618.27 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of Sep. , 1977. 

(List of apporttonments on file in Commission Files, 
Satem. ) 


On __ Oct. 31 , 1977, $1,610,170.96 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of Sep. __, 1977. 

(List of apporttonments on file in Comnisston Files, 
Satem. ) 


Dated this 20th day of October, 1977 
Attachments 
cc: Robert Burco 


a » Controller 
Highway Division 
H. S. Coulter 


John Earley - Att. 


December 6, 1977 
Portiand, Oregon 


The Oregon Transportation Commission met at 8:45 a.m. in 
Room 108, Portland State Office Building. The Chairman announced 
that there would be an Executive Session at this time, prior to 
the scheduled workshop. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
Walt Barrie, Chief Counsel 

Fran Neavoll, Commission Services 

C. W. Head, Manager, Commission Services 


Mr. Barrie reported on the Federal District Court case of 
Southeast Legal Defense Group vSs- Adams (Mt. Hood Freeway case). 
He mentioned that the case started in 1972 and out of twelve claims 
in the complaint, one of the claims was lost when the court tried 
that the State was precommitted to a particular corridor route 
prior to the location hearing in violation of Federal law. Since 
February 1974 when the Judge ruled on this claim, the State has 
contended that plaintiffs are not entitled to attorneys’ fees. 
Then in November 1975, he said, the District Court in Portland 
ruled that the plaintiffs were not entitled to any attorneys’ fees 
under Alyeska vs. Wilderness Society (a U.S. Supreme Court case) 
which in effect held that there is no private Attorney General 
theory which would entitle plaintiffs to receive attorneys’ fees. 
The pl led the November 1975 decision to the U.S. Ninth 
Circuit Court of Appeals in San Francisco and the State cross~ 
appealed. Mr. Barrie said after the matter had been before the 
Ninth Circuit a number of months Congress in October 1976 
passed the Civil Rights Attorneys' Fee Award Act. During this time, 
the Ninth Circuit was faced with the California case of Zurcher vs. 
Stanford Daily News which was a civil rights case of search and 
seizure. He said the Ninth Circuit decided that the 1976 Civil 
Rights Attorneys’ Fee Award Act applied to the Zurcher case and 
awarded attorneys’ fees. Mr. Barrie said the plaintiffs successfully 
moved the Ninth Circuit to remand Southeast Legal Defense Group VS- 
Adams back to the District Court with instructions to determine 
whether or not the Civil Rights Attorneys’ Fee Award Act applied to 
this case. He mentioned that this particular case and the claim 
that was decided did not, in his opinion, involve any civil rights 
question. He said the issue the court decided in this case was 
merely whether or not the State was precommitted to a particular 
corridor for the freeway prior to the public hearing held in May 1969. 
The District Court, however, ruled that this case did come under the 
Civil Rights Attorneys’ Fee Award Act of 1976, and following 24 
request by the State, ordered an evidentiary hearing to determine 
the amount of attorneys’ fees to which plaintiffs attorneys were 
entitled. 
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Mr. Barrie pointed out that Mr. Merten was asking for 
approximately $500,000 in attorneys’ fees, based on approximately 
1500 hours of legal work, several hundred of those hours in litigating 
the attorneys’ fee question. Legal Aid was asking for approximately 
$100,000. The Federal Government was 4 joint defendant in this case 
and would have had to share in any attorneys’ fees awarded except 
Federal law exempts the United States from paying attorneys’ fees. 
Mr. Barrie commented that the Federal Government felt that the 
plaintiffs were wrong and that the State did not violate anything. 
He said he argued before the court that since the Federal Government 
is immune and the Mt. Hood Freeway was 4 Federal project, that the 
State should be entitled to the same jmmunities as the Federal 
Government, namely no attorneys’ fees. He said there are now at 
least three cases in the U. S. Supreme Court from other states 
involving interpretations of the 1976 Civil Rights Attorneys’ Fee 
Award Act. He said that the award that the plaintiffs got on 
attorneys’ fees in the District Court was $280,000 (Merten $240,000 
and Legal Aid $40,000). 


Mr. Barrie recommended that the State appeal. He said 
that he does have delegated authority from the Commission to appeal 
cases but he felt that this was an important case and he would like 
the Commission's concurrence to appeal the case. He said the basic 
reasons for appealing the case involve constitutional issues as 
well as determining Congressional intent in enacting the Civil Rights 
Attorneys’ Fee Award Act of 1976. He indicated that he had discussed 
this matter with the Attorney General and it was his opinion that it 
should be appealed. 


After considerable discussion, Commissioner Coleman moved 
that the State appeal the case. The motion passed. Commissioner 
Walsh abstained. 


The Chairman adjourned the Executive Session at 9:05 a.m. 
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December 6, 1977 
Portland, Oregon 


The Oregon Transportation Commission held a workshop 
session at 9:10 a.m. in Room 108, Portland State Office Building. 
Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Chief of Operations 

Don Streun, Assistant Director for Administration 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

H. S. Coulter, State Highway Engineer 

C. W. Head, Manager, Commission Services 


Others present were Robert N. Bothman, Administrator, 
Metropolitan Branch; W. E. Schwartz, Region 5 Engineer; C. M. Williams, 
Region 4 Engineer; Alfred Shirley, Region 3 Engineer; John W. Sheldrake, 
Region 2 Engineer; Ed Hardt, Region 1 Engineer; Loyd Henion, Head 
Transportation Economist; Jack Sollis, Assistant Chief Counsel; Glen L. 
Green, Federal Highway Administration; and Ken Bonnem, Community 
Relations Officer. 


Mr. Burco brought up for discussion the proposed Delegation 
Orders. The Commission decided to review the Delegation Orders 
informally at its December meeting and take action at their formal 
meeting in January, 1978. 


The Metropolitan and the Regional Engineers commented on 
the Six Year Highway Program meetings and pointed out the critical 
needs in their respective areas. 


There was considerable discussion concerning the need for 
more shoulder striping. The Commission felt the allocation should 
be doubled for the Minor Betterment Program and the projects should 
be delegated at the district and regional levels. 


Mr. Loyd Henion gave an overview of Programs A and B and 
the available money under various assumptions and circumstances by 
showing and commenting on the following charts: 


(See next page for continuation. ) 
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Six Year Program Expenditure Summary - Alternate 
A and B 


2) Revenue Forecast Assumptions for Six Year Program 
(Program B and Program A) 


3) Why Partial Compiiance? 


4) Program A Revenue Anticipated and Expenditures 
Programmed 1979-1984 


5) Assumptions for Expenditure Projections in Program A 


6) Revenue Loss Due to Public Law 94-163 Total Fuel Tax 
Revenue Assumes Passage of HB 2140 


7) Impact of Federal Fuel Standard on Oregon Fuel 
Consumption 


8) Impact of Federal Fuel Standard and HB 3261 on Six 
Year Program State Road User Revenues 


9) Total State Road User Revenues 
10) Additional Revenue Possibilities for Six Year Program 


11) Possible Construction and Changes Due to Alternate 
Program A Scenarios 


12) Additional Revenue Possibilities $65,000,000 Bond 
Issue 


13) Percent of 2¢ Fuel Tax Revenue Required to finance 
$65,000,000 Bond Issue for 1980-2004 


(Charts on file in Loyd Henion's Office, Salem.) 


Mr. Rulien handed to the Commission a Non-Interstate Chart 
showing a breakdown for Preliminary "RB" and "A" and Public Meetings 
Estimate of Requests in terms of dollars for preservation, recon- 
struction and new construction. He presented a chart of Public Meeting 
Requests Breakdown by Regions. (Charts on file in the Commission's 
files, Salem.) 


There was discussion concerning bond issues. Mr. Barrie 
stated that there is nothing in the law that requires the Department 
to follow the COG's list of priorities. There are no limitations in 
the Bond Act. He said under a 1975 law the Department would have 
to get the Emergency Board's approval for additional bond issues. 
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Mr. Klaboe pointed out that there are two bond acts: 

1) That the Department can $4 00 of outstanding 
bonds and 2) $15,000, $19,000,000 
outstanding that the . Mr. Klaboe 
said there is 125,000,000 that 


There was discussion regarding Programs A and B and the 
Registration and Gas Tax Measures. The Commission requested that 
Pian A be revised and submitted for discussion at the December 1977 
Commission meet ing- 


Mr. Klaboe reported that the Technical Services Branch 

has been working fo veral months on 4 M Study based on 

the Six Year . i ved copies of 
the Technica 

December 1977. (Copy om ' ) 


The major elements developed in the study are: 


plan for each project jin Programs wa" and “B" 
6.75 years which identifies the effort 
nths for each section for each 


An algebraic summation of effort required in man 
months for each section and the Branch, and a graphic 
representation of each. 


A control document for each section, showing the 
planned man months work and the work performed on 
each project. 


A decision sheet for each section covering Fiscal 
Years ‘78 and '79- The document contained the 
recommended action necessary to pring projects to 
contract in the year programmed. 


5) A summary sheet for each section and the Technical 
Services Branch. 


6) A list of field location surveys and Fiscal Year '78 


completion dates for use in organizing the field effort. 


There was discussion concerning additional personnel to do 
the programs and consulting services needed to minimize Fiscal Years 
178-'79 delays in contract scheduling: 


Mr. Coulter handed to the Commission historical graphs 
of the field engineering manpower. 
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Mr. Ken Bonnem commented on the GMA Survey that was taken 
last summer. He presented a tabulation by Regions of responsés to 
the approximately 600 returned questionnaires used at the Six Year 
Highway Program meetings. (Copy on file in the Commission's files, 


Salem. ) 


The Chairman adjourned the workshop at 12:10 p.m. 
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December 15, 1977 
Salem, Oregon 


The Oregon Transportation Commission met in an informal 
meeting at 8:45 a... in the Director's Office, Room 135, Transporta~ 
tion Building. Notice of this meeting and of the formal meeting was 
made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

Don Streun, Assistant Director of Administration 
George Bell, Manager of Intergovernmental and Public Affairs 
Paul %. Burket, Administrator of Aeronautics 
Harold L. Grover, Administrator of Motor Vehicles 
H. S. Coulter, State Highway Engineer 

David G. Talbot, State Parks Superintendent 

Jack Sollis, Assistant Chief Counsel 

Alan Lightner, Executive Assistant to Director 

C. W. Head, Manager, Commission Services 


Mr. Burco said that there will be a delegation appearing 
before the Commission at their formal meeting concerning the 
connection of Tugman State Park to the City of Lakeside's sewer 


system and he asked Mr. Talbot to present this matter. 


Mr. Talbot reported that the Parks Branch is involved in 
negotiations with local governments on the coast as they are 
responding to State and Federal directions to get clean water and 
sewer systems. He pointed out that most of these communities are 
small and are being asked to put in regional systems, and they are 
reaching out for Federal, State and local money. For the past 
several years, he said, the Parks Branch has successfully negotiated 
reasonable prices, but in Lakeside a situation has occurred where 
the consulting engineer made some preliminary judgments before the 
Park's staff had a chance to really review it. He said the consult- 
ing engineer took the cost of the entire system, all laterals and 
all mainlines, the cost of the land to put the treatment plant on, 
and then the consultant found out what percent the various users 
put into that total and divided it. The cost came to $181,000 for 
the Department. Mr. Talbot said the Parks Branch in figuring the 
cost is to find out what part of the system serves the State. He 
said the lateral on "LE" Street doesn't have anything to do with 
Tugman State Park and it was his feeling that the Department should 
not have to participate in that cost. He said the State's 
computation would be about $30,000 for the State's share of the 
treatment plant and the main line to the plant from the park. 
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Mr. Talbot mentioned that this has been debated back and 
forth and Lakeside decided they would go around the Department, 
stopped negotiations and went directly to the Legislature. The 
Legislature discussed this matter and heard both sides of the issue 
at the Park's budget hearings. He said the Legislature directed in 
a budget note that the Department pay the bill. 


He said there is another $50,000 required in addition to 
do the work in the park. The system is functioning; it is a new 
subsurface system which the State would like to get out of 
ultimately. The Department's policy is to get into municipal 
systems wherever possible, not only because it is good business to 
do so, but to cooperate with them to get the job completed. 


Mr. Talbot said a contract was being prepared with the 
district when Legal Counsel questioned whether the State could pay 
more than it really thought was reasonable out of the Highway fund. 
He said an opinion was asked from the Attorney General's Office and 
they said the State would have to make the decision. 


Mr. Burco mentioned that he received comments from the 
recent Legislature about the use of State Highway funds for improper 
purposes. He said the Wayne Morse Ranch and the Glendoveer Golf 
Course were mentioned frequently, and both of these were a Legislative 
directive passed by a majority of the Legislature. He said the 
Lakeside matter appears to be the same situation. 


In reply to the Chairman's inquiry, Mr. Talbot said there 
are at least six similar sewer projects like Tugman State Park. 
There are other alternatives like shutting down the sewer facilities 
and using the park for self-contained vehicles. 


It was the feeling of the Commission that since Lakeside 
had some legislative support on this matter that they should go 
back to the Emergency Board for the difference. (See page 2293 
for further discussion.) 


Mr. Burco handed to the Commission copies of a preliminary 
report covering the present status of Advisory Committees in the 
Department of Transportation. (Copy of report on file in the 
Commission's files, Salem.) Mr. Burket explained the need for an 
Advisory Committee to the Aeronautics Division. In response to 
the Chairman's inquiry, Mr. Sollis said the Advisory Committees 
should be set up by resolution and the members should be appointed 
by the Commission in order to make sure that there would be no 
problem in paying their expenses. Mr. Talbot commented on the 
Recreation Advisory Council. He also commented on a Special Project 
Advisory Fund group, which assists in the management of Federal Aid 
Projects. He said this group has been in effect for some time but 
according to an Attorney General's opinion, it will be necessary 
for the Commission to specifically appoint the members so their 
expenses can be paid. 
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The Commission agreed on the appointment of Advisory 
Committees with the Committees reporting to the Department Heads 
rather than reporting to the Commission. Mr. Burket and Mr. Talbot 
will present their resolutions in January to the Commission. 

Mr. Burco indicated that he would explore some control mechanisms 
and report back to the Commission. 


Mr. Streun reported that the Department will be required 
to prepare the regular budget and a zero-base budget for the next 
biennium. To do this, he said it will create additional work for 
all Divisions. In the Highway Division it will take at least four 
additional people to handle the requirement. After discussion, the 
Commission asked Mr. Streun to present this matter at the formal 
meeting. (See page 2291.) 


There was considerable discussion concerning the Depart- 
ment's various delegation orders, particularly overruns on contracts. 
Mr. Sollis stated that he would send to the Commission a memo 
explaining the orders and reasons for the proposed changes and 
Mr. Coulter would prepare a report on contract overruns. The 
Commission indicated they would review the orders at their January 
meeting. 


The informal meeting adjourned at 10 a.m. 


The Commission held their formal meeting at 10:05 a.m. in 
Room 122, Transportation Building. The same individuals were 
present that attended the informal meeting. Others present were 
Larry Rulien, Assistant Director for Transportation Policy and 
Program Development; Dennis Moore, Administrator of Public Transit; 
E. S. Hunter, Manager of Technical Services; and Don Haller, 
Maintenance Services Manager. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of November 15, 1977. 


2) Adopted resolution declaring necessity of certain real 
property for public purposes and authorizing condemna- 
tion. ("Real Property Condemnation Resolution No. 2668" 
on file in the Commission's files, Salem.) 


Authorized increase in project authorization on the 
following contract: 


a. Contract No. 8565, Lincoln Street-Main Street 


(Mt. Angel) Project in Marion County, in the 
amount of $17,914.50 (24.6% increase). 
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NAME 


Request from City of Tigard for an $80,000 pre- 
liminary engineering project to improve and add 
signalization, left-turn lanes, transit stops, 
and median treatment from the North Tigard 
Interchange south 3.2 miles to S.W. Beef Bend 
Road on the Pacific Highway West. City will 
provide all the required $11,360 of local match. 
(This is an Interstate Transfer Project.) 
Authorized State Highway Engineer to sign agree- 
ment when prepared. 


Revised the standard for Class III Bikeway lanes. 
(Six feet be retained as the minimum standard width 


for one-way bicycle lanes on shoulders adjacent 


to 


the roadway except four feet in width be acceptable 


where circumstances make six feet impractical. 
Appropriate signing to be installed to advise 
bicyclist of narrow width.) 


Abandoned sixteen damage claims totaling $9,485. 
as follows: 


31 


CAO NO. DAMAGE AMOUNT 


Brian Clevenger 75-381 Guardrail $ 
Tommie Dale Hook & 76-16 Guardrail 

Pamela C. Thomas 
Clarence A. Ray, Jr. 76-94 Impact Attenuator 
Keven A. Gileck & 76-203 Guardrail 

Eric S. Wheatley 
Maxie K. Weisbarth, Sr. 76-272 Illumination Pole oe 
Robert L. Schneider 76-273 Street Light Pole & 


Lamp 


Joyce M. Beery 76-332 Guardrail 


Teri L. Hass 


76-340 Light Pole & Fixture 


Stephen M. Clester, 77-8 Guardrail 
Stidham Trucking Co., Inc., 
Barry Fraser and Harold H. 


Fraser 


P.M.B. Motors & Donna V. 77-9 Guardrail 


Ramsey 


Terrain Tamers, Inc. 77-25 Clean-up Debris 
Stephen J. Clark, Ray C. 77-44 Bridge 
Sytsma & Coos County 


Dave Taylor 


77-135 Site Posts & Clean-up 


Terry N. Turner 77-144 Guardrail 
Gene T. Garrett 77-165 Guardrail 
Ronald J. Offord 77-251 Glare Shields 


7) 


Amendment to standard highway construction speci 
cations to provide for an additional percentage 
markup as a surcharge to the total billing on al 
new force account work performed by an authorize 
subcontractor after January 1, 1978. 
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449.56 
386.78 


871.04 
400.00 


089.43 
977.24 


307.68 
552.15 
523.20 


417.82 


633.62 
629.99 


615.11 
774.93 
468. 20 
391.56 


fi- 


1 
d 


Authorized Parks Branch to proceed under the Admiin- 
istrative Procedures Act and hold public hearings 
prohibiting the use of skateboards in Ecola State 
Park, Clatsop County. 


Distribution of the fiscal year 1978 Safer Off-System 
Roads Funds as follows: 


FISCAL YEAR 1978 SOS-R ALLOCATION 
DECEMBER 1977 


a 


Oregon's Fiscal Year 1978 SOS-R Apportionment $3,652,374 


Allocation to Urbanized Areas, Cities Under 50,000 Population, and 
Counties, Road Districts and Indian Reservations, is based on 
Percentage of Off-System Road Mileage. 
GROUP I -- URBANIZED AREAS 
14% of Total Off-System Road Mileage § 511,332 
Salem 14% 71,587 
Eugene 19% 97,153 
Portland 67% 342,592 
GROUP II -- CITIES UNDER 50,000 POPULATION 
14% of Total Off-System Road Mileage $ 5335332 
GROUP III -- COUNTIES, ROAD DISTRICTS & INDIAN RESERVATIONS 
72% of Total Off-System Road Mileage $2,629,710 
10) Requests for approval of the following Safer Off- 


System Roads Projects: (Authorized State Highway 
Engineer to sign the project agreements when prepared.) 


(See next page for list.) 
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Juris- 
diction 


Section 


GROUP I - PORTLAND URBANIZED AREA 


Portland 


Portland 


Portland 


Portland 


Portland 


Portland 


Portland 


Tualatin 


Multnomah 
Co. 


N.E. 46th Ave. Sec., 
N.E. Emerson Street 


$ 18,200 


Newman Ave.- 39 ,000 
Woolsey Ave. Sec., 


N. Hunt Street 


Greeley Ave.- 
Delaware: Ave. Sec., 
N. Bryant Street 


. 9th Place- 
. 8th Ave. Sec., 
- 9th Drive 


- 62nd Ave. Sec., 
. Woodward Street 


N.E. 67th Ave. and 
N.E. Hassalo St. 


Johnson Creek Bridge 
S.E. 142nd Ave. 


S.W. 102nd Ave.- 
OERR Crossing 


S.E. 25/th Dr.- 
S.E. Division Dr. Sec., 
Rowe Road 


GROUP I TOTAL $395,900 


GROUP II — CITIES UNDER 50,000 POPULATION 


Cave 
Junction 


Depoe Bay 


Florence 


Hermiston 
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Schumacher St. and 
Hussey Ave. 


75,000 


Coast Dr. and Port Dr. 75,000 


Kingwood St. and 
10th St. 


75,000 


S.E. Newport Ave.- 
Umatilla-Stanfield Hwy. 
Sec., S.E. 4th St. 


170,000 


(See next page for continuation. ) 
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Federal 


Funds 


$ 15,650 


4,560 


34,400 


60,540 


64,500 


$340,470 


64,500 


64,500 


64,500 


64,500 


$ 55,430 


10,500 


10,500 


10,500 


105,500 


Juris- 
diction 


Rainier 


Rogue River 


Sweet Home 


Veneta 


GROUP III - COUNTIES, ROAD DISTRICTS & INDIAN RESERVATIONS 


Baker Co. 
Clackamas 
Co. 
Columbia 
Co. 
Douglas Co. 


Co. 


Harney Co. 
Co. 


Klamath Co. 
Co. 


Morrow Co. 


Union Co. 


Total Federal 


Section Cost Funds 


"D" St.-"H" St. Sec., $ 50,000 $ 43,000 
4th St. West 


Various City Streets 114,000 64,500 


Ames Creek Culvert 38,000 32,680 
Mountain View Road 


6th St.-Territorial 75,000 64,500 
Hwy. Sec., Hunter Ave._ 


GROUP II TOTAL $672,000 $462,680 


Eagle Cr. (Middle) $ 134,000 $ 115,240 
Bridge, Sawmill Ln. 


Sandy R. (Sleepy 251,000 215,000 
Hollow) Bridge 


Clatskanie Slough 250,000 215,000 
(Inglis) Bridge, 
Beaver Slough Road 


Calapooia Cr. (Fair 270,000 215,000 
Oaks) Bridge 


Malheur R. (Clark Ln.) 103,000 88,580 
Bridge 


No. 1 Drain & Lost 165,000 141,900 
River Diversion Channel 
(Homedale Rd.) Bridges 


Paul Smith Rd.- 102,000 
S. Main St. Sec., 
Wilson Road 


Grande Ronde R. 190,000 163,400 
(Peach Ln.) Bridge 


GROUP III TOTAL $1,465,000 $1,241,840 


TOTAL SOS-R $2,532,900 $2,044,990 
PROJECTS 


Local 


Share 


$ 7,000 


49,500 


5,320 


10,500 


$209 , 320 


$ 18,760 


36,000 


35.000 


55,000 


14,420 


23,100 


26,600 


$223,160 


$487,910 
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11) Requests for approval of Federal Aid Urban System 
Projects as follows and authorized State Highway 
Engineer to Sign agreements when prepared: 


a. City of La Grande 
and relocate utili 
to reconstruct the 
cost $200,640; 
State's share $14,045. 


City of Salem for improvement of Madrona Avenue- 
Ewald Avenue Section on Pringle Road. Total 
cost $12,000; Federal Funds $10,320; State's 
Share $840. 


City of Salem for improvement of 12th Street- 
Pringle Road Section on Madrona Avenue. Total 
cost $14,000; Federal Funds $12,040; State's 
Share $980, 


Clackamas County for street improvements on 
Lake Road-82nd Drive Section of Harmony Road. 
Total cost $382, 200; Federal Funds $328,690; 
State's share $26,755. 


Clackamas County for street improvements on 
S.E. 97th Avenue-S.E. 122nd Avenue Section of 
Sunnyside Road. Total cost $500,000; Federal 
Funds $430,000; State's Share $35,000. 


Clackamas County for street improvements on 
S.E. 132nd Avenue-S.E. 142nd Avenue Section of 
Sunnyside Road. Total Cost $142,000; Federal 
Funds $122,120; State's Share $9,940. 


extension of time retroactive to 8-24-76 through 
8-15-77 for completion of consultant's work. 

Provides that contract be amended to increase contract 
by $11,853.99 to @ new total of $339,154.12. 
(Authorized State Highway Engineer to Sign letter of 
understanding. ) 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Superintendent Exhibit 
Location Engineer Exhibit 
Highway Controller Exhibit 
Chief Counsel Exhibit 


Amma TaAwPLS 


DIRECTOR'S REPORT 


Mr. Burco said following the December 6, 1977, workshop 
concerning the Six Year Highway Improvement Program, the staff has 
reanalyzed Program A particularly and developed some alternatives, 
including an enhanced program which would need to be funded from 
additional sources. He asked Mr. Rulien to comment on the 
modifications. 


Mr. Rulien presented to the Commission the following 
handouts: 


1) A Six Year Program A Expenditure Summary, 1979-84, 
which shows an increase in maintenance and an 
enhancement of the Minor Betterment Program as a 
result of the Commission's guidance at its workshop 
on December 6. 


A 1977 Preliminary Highway Improvement Program - 
Non-Interstate Program A which indicates recommended 
deletions and suggested additions as a result of the 
discussions at the workshop and from the input 
received at the public meetings. He said the sheets 
also indicate the possible financial impacts of these 
changes. 


List of proposed projects by Regions and list by 
Regions of Non-Interstate Program A Additions (listed 
in Program Sections Priority Order). 


A summary by Regions of the 1977 Program Reconstruction 
Projects. 


(Copy of handouts on file in the Commission's files, 
Salem. ) 


There was discussion pertaining to the various items in 
Programs B, A and A+. The Commission asked Mr. Rulien to develop a 
priority list by regions from projects in the B through A+ Programs 
for the January Commission meeting. 
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The Commission set the date of January 24, 1978, for their 
next meeting, and reconfirmed the date of February 22, 1978, for 
their monthly meeting in Coos Bay. 


The Commission considered a personal and professional 
services agreement with Consulting Associates, Inc., to design and 
develop an Assessment and Development Center. Mr. Streun referred 
to a letter which was previously sent to the Commission. He said 
the purpose of Phase II of the Management Development Program is to 
satisfy the Executive Order and to meet the expressed need of ODOT 
managers by providing a skill development activity that helps 
managers better perform certain job functions. Since in-house 
capability to completely design ar Assessment and Development Center 
is not available, it is essential to contract with a professional 
firm to do the job analysis, develop the skills activities, train 
assessors, and help conduct the first session. Following Mr. Streun's 
recommendation, the Commission approved the agreement (cost not to 
exceed $15,509), and authorized the Director to sign it in their 
behalf. 


Mr. Streun stated that all Divisions within the Department 
have to prepare their regular budget and also a zero-base budget for 
the next biennium. To comply with the Executive Department's 
request, it will require four additional people to handle the extra 
work in the Highway Division. This will increase an expenditure 
limitation of $124,578. The Commission gave their approval to 
submit this request to the Emergency Board. 


Mr. Don Haller reported on the December 14, 1977, meeting 
of the Winter Recreation Advisory Committee. He mentioned the 
Motor Vehicles Division reported Winter Recreation parking permit 
sales of $105,000 as of December 5, 1977. The Committee requested 
that the Highway Division and the Motor Vehicles Division investigate 
a liberalized procedure of providing the permits to vendors that 
would function similar to hunting and fishing license sales. The 
Commission approved the following Winter Recreation Sno Parks as 
recommended by the Committee: 


Willamette Hwy., #18 .P. 58.91 Lt (Waldo Lake) 
Willamette Hwy., #18 _P. 61.43 Lt (Abernathy Road) 
Willamette Hwy., #18 .P. 61.43 Rt (Gold Lake) 
Willamette Hwy., #18 Pac Gi ZO (West Odell Lake Road) 
Crescent Lake Hwy., #429 —. Qa 


Mt. Hood Hwy., #26 and the Government Camp Business Route as follows: 


M.P. F53.10 to M.P. F53.45 Lt&Rt Winter Rec. Parking Permit Required 

M.P. F53.45 to M.P. F53.70 Lt&Rt Winter Rec. Parking Permit Required 
or 2 hour parking limit 

M.P. F53.70 to M.P. F54.12 Lt&Rt Winter Rec. Parking Permit Required 

All of Multipor Access Rd. south of north edge of Multipor Frontage Rd. 


Weston-Elgin Hwy., #330 M.P. 22.5 Rt 


December 15, 1977 - 2291 - 


The Commission considered a traffic signal demonst rat*on 
project on OREQ9E between the Ross Island Bridge in Portland and 
10th Street in Oregon City. Mr. Coulter mentioned the project will 
be done as a part of a new program funded in the 1976 Federal-Aid 
Highway Act. The total estimated cost of the project is $1,026,000, 
100% of which is Federally funded. The Commission approved submitting 
an application to the Federal Highway Administration for the project 
as recommended by Mr. Coulter. 


Upon Mr. Coulter's recommendation, the Commission approved 
submitting an application to the Federal Highway Administration for 
a traffic demonstration project to interconnect all existing traffic 
signals in the central business district in the City of Medford. 
Estimated cost is $715,000, to be 100% Federal participation. 


Following Mr. Coulter's recommendation, the Commission 
adopted a resolution designating the Clackamas-Boring County Road 
as a State Secondary Highway. The route and termini of said 
Secondary Highway No. 174 is described as follows: 


Beginning at 4 junction with the Clackamas Highway , 
approximately 3 miles east of Clackamas, easterly 
through Damascas and Boring to 4 junction with the 
Mt. Hood Highway northeast of Sandy, a distance of 
8.87 miles. 


He said this designation adds 8.87 miles to the secondary system on 
the Clackamas-Boring Highway and eliminates 8.0 miles from the 
Canby-Marquam Highway. (See "Secondary Highway Designation 


Resolution No. go" on file in the Commission's files, Salen. ) 


Mr. Coulter recalled that in 1959 the Highway Division 
sold a parcel of excess property between the highway right of way 
and the old highway in Toledo, Lincoln County. He said the old 
highway was turned over to the City and the excess parcel was sold 
to some private parties. In the sale, the access to the highway 
was restricted across the entire frontage. Mr. Coulter said 
subsequently the City bought property back behind the old highway 
as it was then a city street and purchased the excess right of way 
that the Highway Division had sold. He said the City is going to 
construct a public safety building and it has been designed so 
that all access to the building will be from a State highway across 
the area where access was fully controlled. 


In researching the files, Mr. Coulter stated he could 
find no reason why access was controlled when the property was sold 
in 1959. Following Mr. Coulter's recommendation, the Commission 
approved the relinquishment of access control on the Corvallis- 
Newport Highway between Highway Engineer's Station 2549+50 and 
2553+70 and authorized Mr. Boyd to execute the necessary documents. 


December 15, 1977 


Mr. Gary Rossi, Attorney representing the City of 
Lakeside, appeared before the Commission concerning the connection 
fee of $181,270 by the Parks and Recreation Branch to hook up 
Tugman State Park to the City of Lakeside's sewer system that is 
being built in the City. Mr. Rossi introduced Thomas F. Mitchell 
from Bartle Wells and Associates, the City's financial consultant; 
Mr. Gary Dyer, Engineering Consultant from H G E, Inc.; and 
Councilwoman JoAnn Hille. He recalled that on December 1, 1977, 
Mr. Talbot directed a letter to him and to the City that at that 
time the Parks and Recreation Branch did intend to participate in 
the system and to connect to the City's sewer system, and the only 
impediment at that point was the approval of the Transportation 
Commission and the Emergency Board for funding. 


Mr. Rossi mentioned that there is a time element 
involved as the Lakeside City Council is meeting tonight to make 
its final decision as to whether or not to proceed with the partici- 
pation of the Parks and Recreation Branch hooking up Tugman State 
Park to the system. 


Chairman Jackson said the Commission is being criticized 
for any deviation from the law in relation to the expenditures of 
Highway funds for purposes other than those specific responsibilities 
that are designated by law. He mentioned that the Department feels 
that the proper allocation of cost to the State would be its 
proportionate share of the sewage disposal plant and the transmission 
line to that plant from the State's location. This cost would be 
somewhere between $30,000 and $40,000. He said this is a logical 
conclusion that the Commission had to come to in the consideration 
of this problem. The Chairman said in view of the fact that the 
City of Lakeside had encouragement from the Legislative Committee 
that they accept what the State terms to be a reasonable amount of 
contribution to the system and go before the Emergency Board for 
fund relief from General Funds. 


Mr. Rossi commented on the Attorney General's opinion 
on the matter of a footnote line item in the budget and the back- 
ground on the Ways and Means Committee hearing. He said that there 
may be a dispute as to the method by which the fee was calculated, 
but indicated they supplied sufficient evidence and information to 
the Parks' staff and to the Commission. 


The Chairman mentioned that the Parks Branch is in a 
position to negotiate a figure that it can sustain as its legitimate 
portion of this cost based upon the use and the investment that 
goes along with that use. He told the delegation that he hoped 
they understand the Commission's position in this matter. 


December 15, 1977 


Mr. Moore stated that the 1977 Legislature approved a general 
fund appropriation in the amount of $1,949,000 for "Urbanized Areas 
Capital Assistance." He said the urbanized areas include the service 
areas of Lane Transit District, Tri-Met and the City of Salem. In 
the oral and written testimony to the Legislature on the budget, 
they were told these funds would be used to pay one half of the local 
matching fund requirements (80% Federal, 10% State, and 10% local) 
for capital improvements to each urbanized area transit system. 


Mr. Moore indicated that the Department advised the 
Legislature that the funds would help with the purchase of passenger- 
related transit equipment and facilities to include buses, signs, 
shelters and facilities (including the Transit Mall in downtown 
Portland). 


Mr. Moore further explained that Tri-Met would prefer 
to use the funds for final construction of the Mall and for refur- 
bishing its maintenance garage at 17th and Holgate. After considerable 
discussion of the legislative intent, the Commission authorized 
release of $1,426,516 of General Funds to provide one half the local 
match against Federal Funds for construction work on the Tri-Met 
Transit Mall and maintenance facility. 


Mr. Grover requested an increase in the Motor Vehicles 
Division's Federal Funds expenditure limitation of $57,013 to 
implement a program to train law enforcement in how to apply the 
information contained in the Division's records to the law. He 
said over the past several years the information contained in the 
records of the Division has become more complex. Because of this, 
the Division has received requests from law enforcement to help in 
training Police Dispatchers, District Attorneys and Court personnel. 
He mentioned the subject of the training would be the proper 
interpretation and use of the Division's records. The anticipated 
result of the program, he said, would be a more accurate under- 
standing of the Motor Vehicles Division laws and records as they 
apply to law enforcement. The application of these laws would be 
more equitable and aid in better control of unsafe drivers. 


Mr. Grover said to provide this training program for law 
enforcement will require additional positions and Federal Fund 
limitation expenditures which were not provided for in the 
Division's 1977-79 legislative-approved budget. Following Mr. Grover's 
recommendation, the Commission gave their approval for the Department 
to ask the Emergency Board for permission to apply for a Federal 
grant through the Oregon Traffic Safety Commission to fund the 
training program and an increase in Federal expenditure limitation. 


December 15, 1977 


Mr. Edgar Grimes of Harrisburg, and others, appeared 
before the Commission for presentation of a second place award won 
by the Oregon Department of Transportation for its anti-litter 
prevention program in a nation-wide contest of State Highway 
Departments, co-sponsored by Keep America Beautiful, Inc. and the 
Federal Highway Administration. 


Chairman Jackson received a plaque from Sheryl Orr, 
student of Veneta Elementary School, and Bertina Loeffler of 
North Albany Fairmont Elementary School, who accepted the award 
for the Department at the Keep America Beautiful Annual Awards 
banquet in New York City on December 1, 1977. 


A sign was presented to Commissioner Coleman entitled 
"Keep Oregon Green and Clean." He thanked the girls and Mr. Grimes 
for all their work and effort in this program. 


Mr. Grimes informed the Commission about the involvement 
of the youth in the anti-litter program and showed a film of the 
youth in action. 


The Chairman thanked Mr. Grimes for his active leadership 
and the students for their participation in the anti-litter program. 


There being no further business to discuss, the Chairman 
adjourned the meeting at 12 noon. 


— 
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December 15, 1977 


ANT ITS OF 1202-77 


Vv i oe 2 8) 


TO: OREGON TRANS PORTATION COMMISS LON 


SUBJECT: Re port of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisitions 


Number Name Considerat ion 


a — 


eral Electric Company Be 1,000.00 
16,900.00 
—§ 1,600.00 ne 
“ Leonnig,s Herbert & Ruth - 200.00 
.60W Brownriggs, Richard & Vicki_ 120.00_ 


76-9.97 N__ Phaneuf, Roy R. & Hilda zd 

102-85 .90 Meeuwsen, Elizabeth 
Kemper , Matthew 

a Rush, Barbara __ os OES 
140-13.9 _ Warren, James Cc. : o- 100.00 a 

160-4.12 Brewer, James 90.00 

160-6,92E Bilberry, Thurber —______— 150.00 

Luchterhand, Charles & Evelyn ; 100.00 

Heard, David Sa 470.00 

5 __Hupfer, William & Mary __. ; 100.00 

Bryant, Lloyd 

210-2. Gregory, Mr. & 2 10. OU = 

210-192 ___-— Gregory. Mr. B.A. b: _ 600.00 
281-2.465 


Havens, R. Heston & Ruth S$. $ 21,000.00 __ 


I 


Goldblatt, Mary; McFadden, Arthur_ 


———— 


i: es 


——— 


——<—— 


John & Edith 


J ohnk, 


18 Transactions $ 43,390.00 


Supplemental agreement with Washington County providing for 
relinquishment of a parcel of right of way acquired during 
construction of Sunset Highway-Pacific Highway Section of 
the Beaverton-Tigard Highway . (Local Government Unit) 


Agreement with Curry County for installation of traffic signals 

on the Oregon Coast Highway at the connection to Shopping 

Center Avenue in the Harbor area. State will design, install 
and maintain the signal equipment utilizing Federal Aid Transi- 
tion Quarter Funds. County has agreed to pay all costs of 
electrical energy consumed through operation of the traffic 

~ af) V E Gignals. (Local Government Unit) 


DEPUTY a HIGHWAY ENGINEER 


._c- 4) Agreement with City of Cottage Grove for installation of traffic 
Dave.202 2222 een stynals on the Goshen-=Divide Highway at Sixth and Madison Streets, 
Lane County. State will design, install and maintain the signal 
equipment utilizing Federal Aid Transition Quarter Funds. The 
City has agreed to pay all costs of electrical energy consumed 
through operation of the traffic signals. (Local Government 


Unit). APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


- 2296 - paTteUi- 10 — 


A 
12-15-77 


} 
Agreement with City of Milwaukie for installation of traffic 
signals on the Pacific Highway East at 22nd Avenue (River 
Road) in Clackamas County. State will design, install and 
maintain the signal equipment utilizing Federal Aid Transition 
Quarter Funds. The City has agreed to pay all costs of 
electrical energy consumed through operation of the traffic 
signals. (Local Government Unit) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed on the 
previous page and the above item (5 items total) and report 
this action for your official records. 


pated this /F day of Yow. 1977 
, CL fe 
Ratipn Commission 


A 
12-15-77 


Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved 

the actions listed below and report this action for your official 
records: 


1) Option from Robert Lee and Juanita M. Rice for 
the Rogue River Scenic Waterway in Josephine 
County. Consideration $8,000. Approval given 
Mr. Boyd on October 26, 1977. (File 49471) 


Supplemental agreement with Multnomah County 

to extend the agreement on Phase I Study Report 

of Rocky Butte Public Works Facility to February 1, 
1978. Updated costs of Phase I are $51,000. 
Approved October 13, 1977. 


Consultant agreement with Ultrasonic Testing 
Engineers and Consultants, Inc., to conduct 
ultrasonic studies of some welds and joints on 
the West Linn and Fremont Bridges to detect 
possible problem areas. Cost not to exceed 
$6,000. Approved November 1, 1977. 


Dated this LP day of hh 


A 


‘eS OF 12-15-77 


I i iJ ft 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 
LUN OF ACT I te AUTHORITY 


Prot .orth Powder River Bridge Section 
(Contract No. 8623) 
vow of Work Grade, Pave & Structure F.A. Proj. No, 07-51-26988 


SE SS et Sm ely Giangio sp Saldanha 


4 prea 


County | eee ae Highway—Hain OseAnthony 


No, of Bidders 7... Low ouder_Douglas $, Coats Construction. Beng 


oocreemnceneen 


Low Bid S_126,720.00 


Engineer's Recommendation: Award to low bidder, 


ER TA, TN fear Creek Bridge Section _ 


(Contract No. 8624) 2 


Type of Work tructu ds nee) Se F.A. Proj. to. -O7-51-26879 _ 


County a ~~ Highway_Coquil le-Ba oo RN BLE 


No. of Bidders. Gs Low Bidder _Hamil to n_Constru cti on Co.. Springfield _ 
Low Bid . 89, 390. 6 


Enginver's Recommendations Award to low bidder, 


No 3 Project ___ Sho re Acres State ST: aaa 


Type of Work Taide ft Buildi a a F.A. Proj. No, 07-5] =23613 


County ; 0S | a anette eee HIQhway Ca pe_Arago _ ae - 


Low Bidder, Donald W. Thomps on, Inc., North B end 


ene ae ~ a 


No. of Bidders 
Low Bid S ee ] 3, QO 


Engineer's Recommenstatic ns Reject al] bids, 


APPROVED BY CHAIRMAN 
GLENN L. JAcKson 


DATE_LL- 45-77 


A 
MINUTIZES OF _12-15-77 
4 meyer. MIT amette River. Overflow (MP 30.1) Bridge 
(Contract No. 8626) 
tyne of Work Grade, Pave & Structure. ga. pro, wo. 07-51 =27019- 


County Mic” a I ne Re Highway._A] bany-Junct Lon AREY Aircaticabids 


No. of Dutders ___9).____ Low Gidver__Hamil ton Construction_Co., Springfield 
Low Bid $_215,863,00 


Enaineer’s Recommendation: Award to low bidder. 


No. ; Project 


(Contract No. 8627) 
Type of Work __ Grade, Pave & Structure FA. Proj. No. -0Z2-51-27050 


County. Lane ttrghway—. Albany=dunction iS i 4 gee 
Low Bidder Holst Construction Co., Oakridge 
2nd Lov: Bidder Hamilton Construction_Co., Springfield 


ro. OF Deletes 
/6,640. 30 
76,800. 0U 


5 

low Bid $] 

2nd Low Bid —] 

Engineer's Recommendations Holst Construction Co. omitted Item No. 30 
from his bid in the amount of $29,900 which would bring 
the revised total bid to $205,539.80. Award to second 
low bidder. 


No.6 Project _._._heverly Boach State Park =... 


Type of Work__ Sanitary Sewerage System  _—s——sigg gp, o. No. O7-51-26830 


County Lincol AES: ae Highwoy che 


No. of Bidders. ss ~ Low Bictder Corde LCorporation, Albany __ ae 


Low Bid $ 184,779, Qi nae 
Engineer’s Fi sccomimendotens Rej ect al] bid Se 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_//-/5-77 


= 3 
12-15-77 


No 


ake Proer Manhattan Beach. State Wayside 
(Contract No. .8629) 


Type of Work _.Grade, Pave. & Faci l j NY. Sore ree FLA. Proy. No 07-51-27014 _ 
SHUG cok) comnd. As Le ae Highway_Oregon_ Coas Reicetin nite 


No. of Bidders ne a Bidder __C, G,_G redy 19 FO r t | and : 


Low Bid S__198, 218. 50_ (See next page for approval by Chairman 
regarding overbid) 

Engineer's Recommendation: The Engineer's estimate was based on an antici- 

pated award in early fall. It also did not include any 

allowance for high Subcontracting bids because of a lack of 

experience with the unfamiliar LDA specifications. Both 

of these items contribute to higher bids, Readvertising 

would not likely result in lower bids. Award to low bidder. 


\ 


ee Saree Project —___ Uceanside Beach Ste fe_ 
Contract No. 


Type of Work _ Grade, Pave. & Facili i: ee Proy. No 07-51] -26880 _ 


County borne Be | AINQO x Re a Oo Ce ey ee. Ne 


No. of Bidders 2 Low Bidder CG Gredvin.c Portland. 


es SB 

Low Bid. S$... 

Engineer's Recommendations: The Engineer's estimate was based on an antici- 
pated award in early fall. It also did not include any 
allowance for high subcontracting bids because of a lack 
of experience with the unfamiliar EDA specifications. Both 
of these items contribute to higher bids. Readvertising 
would not likely result in lower bids. Award to low bidder. 


Project... eadow. Creek Bridge_Section.___ 
(Contract No. 8631) 
f 


; ; : Sa - Cc 960R 
Type of Work Gra de ’ Pave & 35 tructu te ennui ert eh. NO 0 7-5) -26 989 — 


County —__ Union veniioi pra eterna ticneeininremsestcncinmsiss THIET pee 3 k i a h- I | j ] Ja rd aoe 


No, of Bidders... Low Bidder Douglas 2.-Coats_Construction,—Bend——___ 


Low Bid $ 209, 20. OQ a 


Engineer's Recommendations Avard to low bidder. 


. APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_M/- /5- 77 _ 


Ho LE Project Oo linbia County ridges section 


A a nt sae Gh ere 6 | renee et 


” f [D> \r > a . ~ , 
Type of Work __G rade. Pave & Structy Ss: dectanicn aiaianbiiiasa. faa We, _-97-51-26760 , 


- County Columbia __ 


aeareenicnns acnmamstmens | HOM Way 


2 ey | , 4 , _~ . 5 yyy - 
Mo Of Digters—_ 3. how Nidder Hamilton Construction Co,, Sprinafield _ 
Alt. "A" =" $225 871 200 


sat | a ea eecsietes 

Alt. "BY - $2435 946.00 

Enyineer’s Recommendations This is an EDA project. The applicant is 
Columbia County and under the regulations, will make the contract 
award. The County has indicated they wish tu proceed by awarding 
the contract to Hamilton Construction Co. under Alternate "B", — 


On November 15, 1977, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received November 10, 1977, and 
authorized him to sign the contracts when conditions 
for the awards have been met. 


I also granted approval to utilize State funds to 
pay construction engineering costs and for the 
overbid on the Manhattan Beach State Wayside Project, 
Tillamook County. 


* a 


Glenn L. Jackso 
Oregon Transpo (Catjon Commission 


12-15-77 
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A 


S OF 12-15-77 
TO: on Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acauisition 


Number Name Consideration Page 


48785 Tarbell, Glenn O. & Doris $ 20,750.00 _ 


48792 Henderson, John L. & Shirley Mae 

Dessenberger, James W. & Katheryn C. 
Dessenberger, Terry D. & Dianne K. 84,000.00 
LaBriere, Nelson & Madeline “42,400.00 _ 
Estate of Grohs, Howard Pe:.. ~ ae 

Bert V. & Mary L. 
Sun Studs, Inc. _ 
Reichhold Chemicals, Inc. 

7 Transactions 155,375.00 


Letter agreement with City of Grants Pass to continue 
through December 31, 1978, for sewage testing and other 
work in the Manzanita Safety Rest Area, Pacific Highway, 
Josephine County. (Structures Section) 


Agreement with Washington County for installation of traffic 
signals on Murray Boulevard (FAU 9067) at Butner Road 
utilizing Title II, Section 209 Federal Aid Safety Funds. 
State will design and install the signal equipment. County 
will provide the required 10 percent matching funds, maintain 
the signals and pay all costs of electrical energy. (Local 
Government Unit) 


Agreement with City of La Grande covering construction of 

2nd Street Viaduct (FAU 4645) utilizing Federal Aid Funds 
provided through the Special Bridge Replacement Program. 

The required 25 percent matching funds will be paid by the 
State Grade Crossing Protection Fund, Union Pacific Railroad, 
City of La Grande and Union County. State will monitor 
construction of the project and administer the funds. 

(Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis-~- 
sion, I approve all actions listed above and report this 


action for your official records. 


Dated thisd 9 day of yur) 
“DEPUTY STATE HIGHW 


C / 
. welt 
Date. L2AEW2 2. PROVED Giean L- Jackson, 
as Oregon Transportation C 


STATE HIGHWAY ENGINEER 


Pg oat. ae a = 
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TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, 1 approve all actions listed below and report this 
action for your official records: 


1) Agreement with Washington County for 
installation of traffic signals on the 
Beaverton-Tigard Highway at Greenburg 
Road. State will design, install and 

maintain the signal equipment utilizing 
Federal Aid Transition Quarter Funds. 
County has agreed to pay all costs of 
electrical energy consumed through opera~ 
tion of the signals. (Local Government 
Unit) 


Easement and agreement with Josephine 
County School District for subsurface 
sewage disposal field to install a new 
expanded drainfield and to provide a 
secondary replacement drainfield area 

in connection with the Wolf Creek Tavern 
State Wayside. Consideration $500. 
Authorize State Highway Engineer to sign 
document. (Parks Branch) 


Oregon Transportation Commission 


Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 


sion, I approved the item below and report this action for 
your official records: 


On November 9, 1977, approved a consultant 
agreement with Pittsburgh Testing Laboratory 
for the radiographic examination of certain 
welds on the West Linn Bridge. Amount of 


the agreement is $1,170 and all work will be 
supervised by the Highway Division. 


Oregon Transportatidg_fommission 


oa 


TO: OREGON TRANSPORTATION COMMTSS LON 9 OF12-15-77 


SUBJECT: REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORLTY 


(1) Options or Other Documents Relating to Property Acquisitions 


Number Name Consideration Page 


Dale, Jewell G. $ 1,800.00 


Myrtle E. 
Chin, Joe W. & Mar A. 600.00 
Stalick, S.W. & Mar 100.00 


160-11.13 


161-14.04 25.00 


226-16.57W Gallo, Catherine 114.00 _ 


erence a A? 


426.0.28 Orem Land Company, Inc. 600.00 
oss, Bill - Ross, Florence 210.00 


456-17.10 R 
210.00 


oss, Bill - Ross, Florence 


456-17.81 R 
210.00 


oss, Bill - Ross, Florence 


456-17.85 R 
210.00 


oss, Bill - Ross, Florence 


456-18.50 R 
210.00 


oss, Bill - Ross, Florence 


456-19.42 R 
11,649.00 


19 Transactions $ 


(2) Letter of Understanding with City of Portland for Pavement 
Marking Demonstration Project No. 4 utilizing Title II, 
Section 205 Federal Aid Safety funds. The State will perform 
certain field work, traffic studies, prepare plans and monitor 
the work. City will accomplish the work with City forces and 
pay 100% of the required matching funds. The project is 
limited to a maximum of $250,750. (Local Government ) 


APPROVED 
¢ ee Pg eee 

me ae LLAMA Zu 

DEPUTY STATE HIGHWay ENGINEER. 


29 
SS MS your duly adopted delegation order, you authorized me in 


my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


‘ppROVED 


STATE HIGHWAY ENGINEER 


_pl-2g-20— 
Date - 2306 - 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the following items and report this action for your official 
records: 


1) On November 18, 1977, approved a royalty lease with 
Division of State Lands to remove material from the 
Columbia River for a dredging contract in conjunction 
with I-205 construction. Highway Division will be 
paying 20¢ per cu. yd. for all material removed. 
(Authorized State Highway Engineer to sign lease.) 


On November 22, 1977, approved a consultant agreement 
with Western Professional, Inc., to perform ultra- 
sonic examination of selective welds on the Fremont 
Bridge to confirm the indications reported by the 
consultant Andrew Struzyk. (Panel Point 14 Inspection) 
Contract 7276. Estimated cost not to exceed $3,000. 


Glenn L. Jackson, g 
Oregon Transportafjeh Commission 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


B 
12-15-77 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Young & Morgan Timber 
Co./Sierra Cascade 
Equip., No. 8530 


Hamilton Electric, 
Inc., No. 8525 


Coral Corporation, 
No. 8374 


Castile Landscaping, 
No. 8465 


Roy L. Houck Construc~ 
tion Company, No. 8429 


Columbia West Materials 
& Constructors, Inc., 
No. 8458 


Gibbons and Reed Co., 
No. 8273 


J. C. Compton Co., 
No. 8146 


F. Hodgson & Sons, 
No. 8412 


Ray Kenney Const., Inc. 


& Ray Kenney, 
No. 8142 


Hamilton Electric, 
Inc., No. 8487 


Section and County 


Austin Rock Production, 
Grant County 


Pacific Highway East at 
Chemawa Road, Marion County 


The Dalles-Fifteen Mile 
Creek, Wasco County 


Lebanon Rd. Intchge. - 
Butte Creek, Linn County 


Clem Road-Speece, Gilliam 
County 


W. Fremont Ramp and Conn., 
Multnomah County 


Chemawa Road-Hayesville 
Interchange, Marion County 


Myrtle Creek-Canyonville, 
Douglas County 


Boardman Safety Rest Area, 
Morrow County 


Chas. H. Reynolds Safety 
Rest Area, Union County 


Mt. Hood Hwy. at S.E. 182nd 
Avenue, Multnomah County 


Acceptance 
Date 


November 10, 


November 14, 


November 14, 


November 15, 


November 17, 


November 18, 


November 18, 


November 21, 


November 28, 


November 29, 


November 29, 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


B 
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Contractor and 


Acceptance 
Contract No. 


Section and County Date 
North Santiam Paving 


Lincoln St.-Main St. (Mt. 
Company, No. 8565 


November 30, 1977 
Angel), Marion County 


L. W. Vail Co., Inc., 


Stanfield (S.W. Barbara 
No. 8543 


December 5, 1977 
St.), Umatilla County 


December 6, 1977 


H/ S. Coulter 
State Highway Engineer 


TO: 


SUBJECT: 


_B 
12-15-77 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under authority delegated to me, 
I approved the following items and report them for the official 


records: 


1) 


On October 28, 1977, approved the establishment 
of the following speed zones on the Olds Ferry- 
Ontario Highway (Weiser Spur) in Malheur County: 


45 MPH from M.P. Y12.81 to M.P. Y¥12.96 and 35 

MPH from M.P. Y12.96 to M.P. Y13.66 including a 
20 MPH zone from M.P. Y13.11 to M.P. Y13.01 when 
children are present. (Speed Zone Order 759) 
(Approved by C. T. Keasey on behalf of State 
Highway Engineer) 


On November 9, 1977, established a temporary con- 
struction speed of 35 MPH on the Beaverton-Tigard 
Highway from M.P. 2.68 to M.P. 3.37 in Washington 
County. Speed zone to be in effect only when con- 
struction activities require a lower speed and 

where the appropriate speed signs are in place. 

To be effective only during construction project. 
There is an existing 50 MPH speed zone (Speed 

zone Order 709 adopted Septomber 17, 1975) on 

this section of highway. (Denney Road Interchange) 


On November 16, 1977, established a 45 MPH speed 
zone on the Central Oregon Highway east of Bend, 
Deschutes County, from M.P. 1.19 to M.P. 2.74. 
(Speed Zone Order 760) 


On November 16, 1977, established a 45 MPH speed 

zone on the Kings Valley Highway south of Dallas 

from M.P. 4.50 to M.P. 4.92 in Polk County. Rescinded 
Speed Zone Order 754 dated October 21, 1977. 

(See Speed Zone Order 761) 


On November 18, 1977, established a 50 MPH speed 
zone on the Lower Columbia River Highway in Clatsop 
County from M.P. 81.76 to M.P. 82.26. (Speed Zone 
Order 762) Vic. of Knappa Junction. 
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On November 18, 1977, established a 30 MPH speed 

zone on the Florence-Eugene Highway in Lane County 
from M.P. T41.53 to M.P. T42.34 including a 20 MPH 
speed zone from M.P. T41.98 to M.P. T42.22 when 
children are present. Rescinds Speed Zone Resolution 
No. 406 dated 8-29-63. (See Speed Zone Order No. 
763) Vicinity of Noti. 


On November 18, 1977, approved the installation of 

a no passing zone (painting of a double yellow 
barrier line through Noti) on the Florence-Eugene 
Highway in Lane County. (M.P. T41.53 to M.P. T42.34) 


On November 17, 1977, approved the use of U-turns 

on the Pacific Highway West (ORE99W) at Durham Road, 
near King City, M.P. 11.48, Washington County, and 
authorized the installation of U-Turn Permitted Signs. 


On November 21, 1977, approved a part-time left-turn 
prohibition on the Beaverton-Tualatin Highway at south- 
bound Beaverton-Tigard Highway ramps (M.P. 2.60) in 
Washington County between 7:00 and 9:00 a.m. and between 
3:00 and 6:00 p.m. 


On November 29, 1977, approved speed zones as follows: 
45 MPH - M.P. 8.09 to M.P. 11.03 (two way) 

4O MPH - M.P. 11.53N to M.P. 11.89N (one way northbound) 
40 MPH - M.P. 11.91 to M.P. 1212 (two way) 

Rogue Valley Highway between Medford and Phoenix, 
Jackson County. (See Speed Zone Order No. 764) 

Rescinds Speed Zone Resolution No. 549 dated 11-18-69. 


On November 29, 1977, prohibited parking on the south 
side of the Coos River Highway from Mullen Street (M.P. 
0.06) to Edwards Street (M.P. 0.13) in Coos County. 


On December 5, 1977, approved changing the "STOP" signs 
on the Silver Creek Falls Highway at Brownell Drive, 
M.P. 13.21, Marion County. 


ee. _ Ci. CBE al 
H. S$. Coulter, State Highway Engineer 
Dated this & day of Leeewhe—, 1977 
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Oregon Transportation Commission 


Confirmation Report of Action Taken Under 
Delegated Authority 


According to ORS 487.855(5) and upon advice of Assistant Chief 
Counsel, I approved a mid-block crosswalk on West Central Avenue 
in the vicinity of Mt. Mazama Plywood Company. Crosswalk is 
located at 200 feet east of Pine Street (M.P. 25.20) in Sutherlin, 


Elkton-Sutherlin Highway, Douglas County. (Approved on November 30, 
1977) 


Dated this § day of Leven be », 2977 


H. S.’Coulter, State Highway Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


}) Work on the Muddy Creek Bridge Section of FAS A466 
in Lane County. Bids received October 20, 1977. 
Contract No. 8617 awarded November 7, 1977, to 
Columbia Pacific Construction Co., Lake Oswego, at 
$126,898. 


Work on the E. Main Street-E. Clay Street (Monmouth) 
Section of FAU 6680 (Atwater St. S.) in Polk County. 
Bids received October 20, 1977. Contract No. 8621 
awarded November 7, 1977, to Velam Contracting Corp., 
Salem, at $41,715. 


Work on the N.E. Broadway Street-S.E. Harrison Street 
(Portland) Section of the Pacific Highway East (Grand 
Avenue) in Multnomah County. Bids received October 20, 
1977. Contract No. 8622 awarded November 15, 1977, 

to Cascade Construction Co., Inc., Portland, at 
$349,035.50. 


Traffic signal installation on the Pacific Highway 
East at S.E. River Road in Milwaukie, Clackamas County. 
Bids received November 17, 1977. Contract No. 8634 
awarded November 22, 1977, to Olson Electric Company, 
Inc., Vancouver, Washington, at $40,716. 


Work on the Warrenton-Astoria Highway Junction Section 
of the Oregon Coast Highway in Clatsop County. Bids 
received November 17, 1977. Contract No. 8636 awarded 
November 28, 1977, to Palmberg Paving Co., Inc., 
Seaside, at $121,896. 


Channel Improvement on the South Umpqua River (Winston) 
Overflow Channel Section of the Coos Bay-Roseburg 
Highway in Douglas County. Bids received November 17, 
1977. Contract No. 8638 awarded November 22, 1977, 

to Roseburg Paving, Inc., Roseburg, at $49,532. 


Work on Hines-Diamond Avenue (Burns) Section of the 
Central Oregon Highway in Harney County. Bids 
received November 17, 1977. Contract No. 8640 awarded 
November 22, 1977, to R. L. Coats, Bend, at $771,803. 


Work on the Pacific Highway-McKenzie Highway (Spring- 
field) Section of the Eugene-Springfield Highway in 

Lane County. Bids received November 17, 1977. Contract 
No. 8641 awarded November 22, 1977, to R. A. Hatch 
Company, Bend, at $112,018. 
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Traffic signal installation on the Pacific Highway 
West at Irving Road in Lane County. Bids received 
November 17, 1977. Contract No. 8642 awarded 
November 22, 1977, to Hamilton Electric, Inc., 
Eugene, at $92,739.50. 


Paving on the Rome-Burns Junction Section of the 
I.0O.N. Highway in Malheur County. Bids received 
November 17, 1977. Contract No. 8643 awarded 
November 22, 1977, to J. Cc. Compton Company, 
McMinnville, at $575,960. 


Work on the Tunnel Creek-Whitewater Road Section of 
the North Santiam Highway in Marion County. Bids 
received November 17, 1977. Contract No. 8645 
awarded November 22, 1977, to Garrett and Thomas 
Construction, Dallas, at $86,010. 


Traffic signal installation on the Kings Valley 
Highway at Main Street in Dallas, Polk County. 

Bids received November 17, 1977. Contract No. 8646 
awarded November 22, 1977, to Clarke Electric 
Company, Eugene, at $27,474.50. 


Paving on the Tualatin River-Six Corners Section of 
the Pacific Highway West in Washington County. Bids 
received November 17, 1977. Contract No. 8650 
awarded November 22, 1977, to Cascade Construction 
Company, Inc., Portland, at $684,589.50. 


Work on the N.W. Kittridge Avenue-N.W. 26th Avenue 
Section of FAU 9300 (N.W. Front Avenue) in Portland, 
Multnomah County. Bids received November 17, 1977. 
Contract No. 8648 awarded December a, 1977, to 
Peter Kiewit Sons' Co., Vancouver, Washington, at 
$1,719,115. 


Dated this day of Bece phe 5) fae 


H. S.*Coulter, State Highway Engineer 


December, 1977 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Service contracts with the Southern Pacific Transportation Company 
approved November 3, 1977 (16-12) 
Contract 77-033 RR902 Mill Street Grants Pass 
Contract 77-034 RRI03 Three Lakes Rd. Froman (Linn Co.) 


Sale of 0.28 acre excess property on Warren-Scappoose Section of the 
Columbia River Highway in Columbia County, valued at $20,000 to be used 
in an exchange. Approved November 4, 1977. File 47677 (16-43). 


Sale of 0.65 acre excess Property on the Oro Dell-Union Junction Section 
of the Old Oregon Trail Highway in Union County for a minimum considera- 
tion of $1,300. Approved November 8, 1977. File 43389 (16-43). 


Sale of 17.0 acres excess property on the Stanfield Junction-Pendleton 
Section of the Old Oregon Trail Highway in Umatilla County for a minimum 
consideration of $5,100. Approved November 8, 1977. File 39885, L-5404 
(16-43). 


Signed on November 8, 1977 a Grant of Access to Adeline Arlene Hathaway 
River County previously approved 
File 15921 (16-45). 


Renewed rider to agreement with Oregon-Washington Railroad & Navigation 
Company for the footpath under the Deschutes River Bridge on the Columbia 
River Highway in Sherman County. Approved October 31, 1977. File 35394, 
RR611 (16-12). 


Service Contract with the Southern Pacific Transportation Company for 
Second Street in Albany, Linn County, Contract 77-035, RR905, Approved 
November 16, 1977 (16-12). 


Sale of 0.30 acre excess Property on the Weston-Milton Section of the 
Oregon-Washington Highway in Umatilla County for a minimum consideration 
of $270. Approved November 21, 1977, File 29150, L-3341 (16-43). 


Right of Way Services Agreement with Curry County for acquiring right of 
way for the Old Coast Highway-Boat Basin Road Section of the Lower Harbor 
Road. Approved November 25, 1977. Right of Way Agreement #84 (16-49). 


Service contract with the Oregon-Washington Railroad and Navigation Company 
for grade crossing protection devices at N. Randolph Street in Portland, 
Multnomah County, Contract 76-010. Approved November 2). 1977. RR844 (16-12). 


Dated this day ot Atctmley , 1977. 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), L approved making the following offers in 


accordance with this authority for and on behalf of the Commission: 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER= 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY — MULTNOMAH COUNTY 


R-49193 -— Robert Gene Tebo et al. Parcel 1: 0.14 acre for 
right-of-way purposes; Parcel 2: 1,000 sq. ft. for right-of-way 
for widening N.E. Holman Street. Offer $5,900.00. 


R-49371 - Original Mink Oil, Inc. et al. 0.28 acre for 
right-of -way including its use for a frontage road. Offer 
$60,600.00. 

R-49681 - I. G- Voth et ux. Parcel 1: 0.12 acre for right- 
of-way purposes; Parcel 2: 1.18 acre for right-of-way purposes. 


offer $58,600.00. 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY — MULTNOMAH COUNTY 


R-48344 - Arthur A. Johnson et al. Parcel 1: 6,935 sq- ft. 
for right-of-way including ics use for relocating S.E. Washington; 
Parcel 2: 1,048 sq- ft. fer a permanent slope easement. offer 
$53,000.00. 


R-49185 - Margaret Pinnell. 624 sq- €t. for right-of-way 
including its use for widening N.-E. Glisan. Offer $1,850.00. 


S.E. DIVISION STREET-S .E. FOSTER ROAD UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49355 -— Hubert L. Sparrow et al. 13,288 sq- ft. for right- 
of-way purposes. offer $6,800.00. 


De this 29th day of ovember, 1977. 


. B. BOYD, Rig of Way Engineer 
RE: Report of Offers Tendered - 6 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records: 


On November 8, 1977, approved an agreement with the 
Southern Pacific Transportation Company granting 

the State the right to construct, maintain, and operate 
a pipeline under the tracks and right-of-way of the 
Southern Pacific Transportation Company's Tillamook 
Branch near Barview. (Agreement signed by Warren 
Gaskill, Deputy State Parks Superintendent, in behalf 
of the State Parks Superintendent.) 


On November 16, 1977, approved an electric service 
agreement with the Tillamook People's Utility District 

to furnish electricity to Oceanside Beach State Wayside. 
The State agrees to pay the District for underground 
electric service in accordance with rates, rules, and 
regulations of the District's electric service schedule 
provided that the minimum amount billed shall be not 

less than $3.00 per month during the first five consec- 
utive years following the date the District completes the 
construction and makes the service available to the State. 
The State will furnish certain installations as provided 
in the agreement. 


On November 22, 1977, approved an electric service 
agreement with the Tillamook People's Utility District 

to furnish electricity to Manhattan Beach State Wayside. 
The State agrees to pay the District the lump sum 
construction cost of $1,019.00 and a monthly service fee 

of not less than $3.00 per month during the first five 
consecutive years following the date the District completes 
the construction and makes the service available to the 


State. 
/ vate) this YZ day of December, 1977. 
eg 


=m 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under Delegated 
Authority 


On behalf of the Commission and the State Highway Engineer, and 
under authority delegated to me in Administrative Order No. 9, 

I approved and signed a Petition for and Consent to Annexation 
to the City of John Day a portion of the John Day~Burns Highway 
in Section 26, Township 13 South, Range 31 East, Willamette 
Meridian, Grant County. I report this for the official records. 
(Above item was approved on November 3, 1977.) 


Frank E, Terpin, Locatio 
Dated this 2 day of 
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T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On Nov. 25 , 1977; $ 2 473,989.42 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of Oct. , 1977. 

(List of apporttonments on file im Commisston Files, 
Salem.) 


On Nov. 30 , 197% $ 1,484,393.65 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of Oct. , 1977. 

(List of apporttonnents on file in Commission Files, 
Salen. ) 


Dated this 28th day of Nov. , 19/77 


“VY. E. Skoogs Controller 
Highway Division 


Attachments 
cc: Robert Burco 


H. S. Coulter 
John Earley/Att. 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of 


or 
Defendant Cause of Action Plaintiff Judgment 


ce ELT OD 


Robert L. Marsh Property $199.65 $199.65 
Damage 
L-7393 


Attorney Fees: $125 Court Costs: $17.50 
County: Hood River 
Clifford Edwin Gaidosh Property $269.92 $269.92 


and John A. Link Damage 


L-7395 


Attorney Fees: $135 Court Costs: $58.30 
County: Clatsop 


Samuel Curtis Wilson Property $324.42 $324.42 
Damage 


L-7400 

Attorney Fees: $175 Court Costs: $48.30 

County: Multnomah 

Ronald Stewart Property $274.04 $274.04 
Damage 


L-7402 


Attorney Fees: $90 Court Costs: 
County: Deschutes 
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REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff Cause of Action Plaintiff Judgment 


William J. Stephens Wrongful $50,000 Voluntary 
Death Nonsuit * 


L-7220 

County: Lane 

* Case disposed of without any cost to State or its insurance 
carrier. 


Barbara J. Schmidtke Personal $50,000 Voluntary 
Injury Nonsuit * 


L-7221 

County: Lane 

* Case disposed of without any cost to State or its insurance 
carrier. 


Charlene K. Dawell Personal $187,000 For State 
Injury Defendants 


L-7408 
County: Multnomah 


Walter M. Hulden Suit to Enjoin Award en- Application 
award of high- joined for for restrain- 
way construc- 30 days. ing order 
tion contract. denied. 


Marion 


Defendant 


Jack L. Foster and Oregon 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 


_ 


$25,000 


Mutual Savings Bank 


L-7445 
R-49286 


Section: 
Highway: 


County: 


Approved by: 


Eugene W. and Lavine E. Page 
and Jack L. 


Foster 


L-7446 
R-49285 


Section: 
Highway: 


County: 


N.E. Sandy - N.E. Glisan 
East Portland Freeway 
Multnomah 

Walter L. Barrie 


$18,909 
and Sharon Jd. 


NE. Sandy - N.E. Glisan 
East Portland Freeway 
Multnomah 


Bae: 3: Aes 


State's 
Highest 
Anpraisal 


Amount of 
Settlement 


$28,000 $29,000 


Date: December 7, 1977 


$22,000 $22,000 


Approved by: Walter L. Barrie Date: December 7, 1977 


Lincoln Loan Co. $11,000 $11,000 $11,000 
L-7490 


R-49343 


Glisan Street - Division Street 
East Portland Freeway 
Multnomah 
Jack L. Sollis 


Section: 
Highway: 
County: 
Approved by: 


Date: November 25, 1977 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 
L-7536 Gary Peters v. State of Oregon, Department of Transportation, 
Highway Division, and James Linder: 1S lawsuit arises out of an 
accident that occurred on March 9, 1976, 


in which the plaintiff was 


a passenger in his own vehicle which was being operated by the defen- 
dant James Linder. The accident occurred at the intersection of 


ic signal was malfunctioning, that it was im- 
Properly placed and improperly maintained. The lawsuit is in the 
amount of $46,750 and the matter has been referred to the Attorney 
General's office for the defense of the state. This accident occurred 
in Josephine County. 


L-7537 Walter M. Hulden v. Gilliam County and the State of Oreaon: 
This case involves a suit in equity and an application for a tempor- 
ary restraining order to stop the Highway Division from opening bids 
and awarding a contract on the Rhea County Road project. The Diaintiff 
filed a suit in equity in the Marion County Circuit Court and asked for 
a temporary restraining order. The plaintiff alleaed that his client 
would be irreparably damaged, although a condemnation action had been 
instituted to acquire the property, in that some of the plaintiffs' 
demands were not being met by the Highway Division negotiators which 

perty on behalf of Gilliam County. The 

ber 14 and the hearing was held on Novem- 

The court refused to allow the temporary restrainina order. 

The complaint in equity is still pending and has been referred to the 
Attorney General's office for handling. 


L-7539 Russell R. Boyd v. John D. Burke, State of Oregon, by and 
through the Department of Transportation: This involves an accident 
that occurred on October 30, 1976 on the northbound off-ramp for I-5 
at Highway 20 in Linn County. The plaintiff alleqes that his vehicle 
Was rear-ended by a Highway Division vehicle driven by John D. Burke. 
The plaintiff alleges that the Highway Division driver was neqliaent 
in failing to keep a Proper lookout and failina to maintain proper 
control of his vehicle. The plaintiff is seeking $50,000 in damaqes. 
The matter has been turned over to the Attorney General's office for 
defense of the state. 


accident that occurred September 13, 1976, when a Dickup truck operated 
by the plaintiff was going from the Morrison Bridge to I-5 northbound. 
The plaintiff alleges that she hit a pile of sand and lost control of 
the vehicle and collided with the guardrail. The plaintiff has alleaed 
that the streets were free and dry of any ice or snow and that the 
State was negligent in leaving sand on the roadway. The amount of the 
lawsuit is $312,090 and the matter has been referred to the Attorney 
General for the defense of the State. 


L-7543 Marjorie A. Hall vy. state of Oregon: This lawsuit involves an 


January 24, 1978 
Salem, Oregon 


The Oregon Transportation Commission met at 9 a.m. in the 
Director's Office, Room 135, Transportation Building. Notice of 
this meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Don Streun, Assistant Director of Administration 

Walt Barrie, Chief Counsel 

Jack Sollis, Assistant Chief Counsel 

George Bell, Manager of Intergovernmental and Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Deve lopment 

Harold Grover, Administrator of Motor Vehicles 

H. §. Coulter, State Highway Engineer 

David Talbot, State Parks Superintendent 

C. W. Head, Manager, Commission Services 


Mr. Grover passed out photos of the Motor Vehicles Division 
office in Portland. He reported to the Commission on the proposed 
plan to go before the Emergency Board to discuss the Portland Metro- 
politan Service improvement proposal for four new field offices and 
the remodeling of their offices in Medford and Grants Pass. 

Mr. Grover mentioned that Pacific Northwest Bell did a study of 
their telephone system to improve services at the Salem headquarters. 
(See page 2339.) 


There was discussion about appearing before the Emergency 
Board concerning the mandatory liability insurance program as 
described in Senate Bill 967. (See page 2340.) 


Mr. Burco presented pictures of the December 1977 flood 
damage in Tillamook County. 


Mr. Talbot reported on the Tillamook Head properties. 


on his recent trip to Olympia, Washington, 
to obtain inf f Highways 
concerning their gas tax. ning Oregon's 
gas tax measure which is to be voted on in May © 
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There was brief discussion concerning the Department's 
delegation orders. 


The Commission moved their meeting to the Conference Room 
122 at 10:05 a.m. Others present were Paul Burket, Administrator of 
Aeronautics; Dennis Moore, Administrator of Public Transit; 
E. S. Hunter, Manager of Technical Services; Robert Bothman, 
Administrator of the Metropolitan Branch; and Glen Green, Division 
Administrator, Federal Highway Administration. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: (The agreement 
regarding the construction of two additional ramps on the Nelson 
Point Interchange, Old Oregon Trail in Baker County, was removed 
from the agenda and not considered by the Commission.) 


1) Approved the minutes of the following: 
Executive Session December 6, 1977 


Workshop December 6, 1977 
Formal monthly meeting December 15, 1977 


Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation Resolution 


No. 2669" on file in the Commission's files, Salem.) 


Authorized increases in project authorizations on the 
following contracts: 


a. Contract No. 8464, Burchard Creek-Scott Creek 
Section, Umpqua Highway, Douglas County, in 
the amount of $30,181.13 (6.9% increase). 


Contract No. 8353, West Portland Park and Ride, 
Pacific Highway, Multnomah County, in the 
amount of $150,491.05 (6.7% increase). 


Contract No. 8626, Willamette River Overflow 
(M.P. 30.1) Bridge, Albany-Junction City Highway, 
Lane County, in the amount of $29,295.75 (11.6% 
increase). 


Contract No. 8627, Willamette River Overflow 
(M.P. 30.4) Bridge, Albany-Junction City Highway, 
Lane County, in the amount of $15,414.50 (7.3% 
increase). 


Contract No. 8432, Yachats River Bridge, Oregon 


Coast Highway, Lincoln County, in the amount of 
$98,264 (12.2% increase). 


January 24, 1978 


Adopted resolution designating 0.39 miles of lst Avenue 
in Junction City, Lane County, as the Junction City- 
Eugene Secondary Highway No. 223 and eliminating 0.69 
miles from the secondary system on Birch Street and 
6th Avenue (Junction City-Eugene Highway) to City of 
Junction City. ("Abandonment Resolution No. 569" on 
file in the Commission's files, Salen. ) 


Supplemental agreement with Lane Council of Govern- 
ments for a transportation study in the Eugene- 
Springfield Area. Supplemental agreement covers 

using a balance from their FY 1977 planning funds 
estimated to be $9,205.95 to supplement their FY 1978 
planning activities. No additional State or Federal 
Funds will be required. (Authorized Chief of Operations 
to sign agreement. ) 


Approved using $162,000 of State Construction Funds 
to supplement the High-Hazard Funds for construction 
of the Sisters Junction-East First Street (Bend) 
Project on The Dalles-California Highway, Deschutes 
County. 


Authorized payment of $150 to the National Association 
of State Outdoor Recreation Liaison Officers as 
membership dues for a calendar year. 


Two requests for Safer Off-System Roads Projects as 
follows and authorized State Highway Engineer to 
sign agreements when prepared: 


a. Request from Columbia County to construct a 
structure over Beaver Slough on Collins Road 
(McLean Bridge). Total cost $130,000; Federal 
Funds $111,800; Local Share $18,200. 


Request from Wallowa County to replace an exist- 
ing steel pony truss bridge across Hurricane Creek 
on County Road 590. Total cost $73,000; Federal 
Funds $62,780; Local Share $10,220. 


Four requests for Federal Aid Urban System Projects 
and authorized State Highway Engineer to sign 
agreements when prepared as follows: 


a. Request from City of Bend to signalize Division 
Street and Greenwood Avenue intersection and to 
construct a structure on Division Street over 
Franklin Avenue. Total Cost $165,000; Federal 
Funds $141,900; State's Share $15,050. 


Request from City of Coos Bay to reconstruct a 
0.43 mile segment of 10th Street (Hemlock Avenue- 
8th Terrace). Total Cost $282,208; Federal Funds 
$242,700; State's Share $19,754. 


(Continued on next page) 
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Request from Marion County for widening 0.7 miles 

of 45th Avenue (Satter Drive N.E.-Silverton Rd. N.E.), 
Salem. Total Cost $62,000; Federal Funds $53,320; 
State's Share $4,340. 


Request from Marion County for widening 1.2 miles 
of State Street (Lancaster Drive-Cordon Route in 
Salem). Total Cost $38,000; Federal Funds $32,680; 
State's Share $2,660. 


Cancelled two previously approved FAS-C Projects and 
approved one FAS-C Project as follows: (Authorized 
State Highway Engineer to sign agreement when prepared. ) 


a. Request from Washington County for preliminary 
engineering project to Prepare plans and contract 
documents for a project to realign Glencoe Road and 
West Union Road in North Plains. Total Cost 
$60,000; Federal Funds $51,600; State's Share $4,200. 
The realignment of these two roads necessitates 
cancellation of two projects as follows: 


1. Burlington Northern Railroad Crossing, 
Glencoe Road, Project. 


2. McKay Creek Bridge (West Union Road) Project. 


Adopted resolution formally acknowledging existence of 
the State Special Projects Fund Advisory Committee. 
(This Committee was first appointed in 1974 by the 
State Parks Superintendent for the purpose of 
recommending local government projects for Federal 
Grants under the Land and Water Conservation Program. 
Adoption of this resolution will allow members of the 
Committee to receive reimbursement of expenses incurred 
in the performance of this assignment.) "State Parks 
Resolution No. 41" on file in the Commission's files, 
Salem. 


Agreement with Yamhill County for experimental trans- 
portation services in the amount of $18,510 and 
authorized the Administrator of Public Transit to 
sign agreement. 


Authorization to seek Proposals from consulting firms 
to do project development work on the following 11 
highway construction projects: 


(List of projects continued on next page) 
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SECTION HIGHWAY COUNTY 
Hermiston-Stanfield Intchge. Umatilla-Stanfield Hwy. Umatilla 


Jantzen Beach-Pacific Hwy. E. Pacific Hwy. Multnomah 
O'Xing 


East Portland Freeway-Boring Clackamas Hwy. Clackamas 
Road 


Powell Boulevard-Fariss Road FAU-9867 Multnomah 
(Gresham) 


Cannon Beach Junction Oregon Coast Hwy. Clatsop 
Sutton Lake-Florence Oregon Coast Hwy. Lane 


S.W. 158th Ave.-S.W. Murray FAU-9030 Jenkins Rd. Washington 
Blvd. 


Tualatin-I-5 (Tualatin) FAU-9282 County Rd. Washington 
Sunset Hwy.-Washington Co. Line FAU-9326 S.W. Barnes Rd. Washington 


S.W. Murray Blvd.-S.W. Alice FAU-9088 Allen Blvd. Washington 
Lane 


Nyberg Rd.-Borland Rd. FAU 9274 Washington 
(Tualatin) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
Location Engineer Exhibit 
State Parks Superintendent Exhibit 
Manager of Project Management Exhibit 
Highway Controller Exhibit 
Chief Counsel ; Exhibit 


mato OW Pp 


DIRECTOR'S REPORT 


Mr. Burco called on Mr. Rulien to present an update on 
the Six Year Highway Improvement Program. Mr. Rulien referred to 
the program packet which was recently submitted to the Commission. 
He said Group 1 contains staff recommendations for Program B which 
was a base program that would take care of the Department's most 
pressing needs without voter's approval of the gas tax or regis- 
tration fee increases, He stated that the format shows Program B 
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from the Preliminary Six Year Program used at the 39 Statewide 
meetings, and the recommended changes to the preliminary program are 
shown by lining out projects that have been advanced for contracting 
in fiscal year 1978 or deferred. Mr. Rulien mentioned the additions 
included modifications to the preliminary program. The last group 
of projects are those that have been previously programmed and 
scheduled for contracting during fiscal year 1978 but will not be 
ready to go to contract until fiscal year 1979. He said the 

second part lists by regions and in priority sequence all projects 
under consideration for addition to the base program (Program B). 


Mr. Rulien indicated the Group 1 projects can be 
funded from revenue increases with voter's approval of the gas tax 
and registration fee increases. Group 2 are projects with high 
local interest and support but beyond the capability of existing 
and legislated highway user revenues. 


Mr. Rulien mentioned that of the more than $500,000,000 
worth of projects suggested, only the most critical ones have been 
included in Group 2. 


The last group of projects, he said, provides a final 
accounting of all projects from preliminary Program A that are not 
otherwise shown. After considerable discussion, it was decided 
to proceed with three programs: B, A and At, and if both revenue 
measures pass, support the issue of bonds to finance At and identify 
the programs so everyone will understand. (See page 2341 for 
further discussion. ) 


Mr. Burco said delegations will be commenting on the 
Six Year Program later today and the official program will be 
submitted to the Commission for adoption at their Coos Bay meeting 
on February 22, 1978. (Copy of proposed program on file in the 
Commission's files, Salem.) 


Ms. Lea Jenny, Staff Director, Legislative Interim Task 
Force on Transportation Policy and Funding, stated that this Committee 
is pleased that the Commission will be attending their meeting in 
Eugene on January 27. She mentioned one of the reasons for the 
existence of the Task Force at this time is to provide additional 
exposure to the Commission's financial needs and to stress the 
importance of the ballot measures. Ms. Jenny said the Committee 
reviewed the transportation policy document, discussed funding 
with the State Police, visited State parks and viewed beach 
access. She indicated that two members of the Committee went to 
Olympia, Washington, to take a special look at the variable gas 
tax and two members went to Sacramento, California, to obtain 
first-hand knowledge about the reorganization of the California 
Department of Transportation. The final meeting of the Task Force 
is on February 9, after which a final report will be prepared for 
the 1979 Legislature. She said some of the information and policies 
may end in bill draft form or some may indicate legislative directive. 
Ms. Jenney indicated that the final report should be completed by 
the end of March, 1978. 
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Mr. Burco mentioned that he and Mr. Rulien were in 
Washington, D. C., last week along with Department of Transportation 
officials from other States reviewing the Federal Highway Bill 
proposals. 


Mr. Rulien handed to the Commission a copy of a Highway- 
Transit Legislation Summary of Recommendations and indicated it is 
a good synopsis of the major features of the bill. He reviewed the 
summary which covers Planning, Interstate, Federal Aid Primary, 
Urban Formula Grants, Urban Discretionary Grant, Small Urban and 
Rural Formula Grant, Safety Program, Bridge Program and Authorizations. 
The summary also includes Proposed Authorization Levels and Comparison 
of Actual Interstate (1979) and Non-Interstate (1978) Apportionments 
and Allocations with the Departments of Transportation's’ Proposed 
Apportionments and Allocations. (Copy of summary on file in the 
Commission's files, Salem. ) 


Attention was given to an agreement with Zimmer, Gunsul, 
Frasca Partnership for architectural services and a study for the 
Transportation Building in Salem. Mr. Streun said there is a need 
for the study to develop a plan to make better use of the Transporta- 
tion Building now that the reorganization is complete. Following 
his recommendation, the Commission approved the agreement not to 
exceed $9,800 and authorized the Director to sign it in their behalf. 


Consideration was given to a personal and professional 
services agreement with Molly Harris to install an Army Corps of 
Engineers training information system for the Department of Trans- 
portation. Mr. Streun stated the consultant has great familiarity 
with the Corps program to assist the Department in making this 
conversion. He said the consultant will train data processing 
employees and will establish procedures to generate a current 
Training Personnel File and to maintain a Training History File. 
Mr. Streun said the Department has promised the Federal Highway 
Administration that it will develop a program to report accurately 
and quickly on all people that have been trained in the organization 
in order for reimbursement of Federal Funds for training employees. 
In addition, the Governor's Office has asked for reports on training 
of minorities and women. The Commission approved the agreement as 
recommended by Mr. Streun at a cost not to exceed $3,500 and 
authorized the Director to sign it. 


The Commission considered the appointment of Robert Burco 
as Highway Administrator. Mr. Streun recalled that at the last 
Legislature a bill was introduced that would abolish that position 
and transfer those duties to various other positions in the Depart- 
ment. The bill was included with another larger housekeeping bill 
and it didn't make it through the session. Mr. Streun indicated 
that it is planned to present it again at the next Legislature. He 
said in the statutes there are a number of duties that still remain 
for the Administrator of Highways. The Commission appointed 
Robert Burco as Highway Administrator. 
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Mr. Bell presented a tentative agenda-itinerary for the 
February Commission meet in Coos Bay- He stated the Commission 
will arrive in North Ben und 10 a.m. on February 21. 
The Commission will leave shor ed plane to 
Gold Beach to inspect the Hous tol River 
and on the return flight will end Airport. After 
lunch at Pony Village, Mr- Talbo ssion on beach 
problems. jon will then inspect t pass. 

Mr. Bell £ will arrive in Coos Bay on 4 chartered 

bus at approx He indicated a no-host dinner is 

scheduled wit ls at the Pony Village at 7 p.m. The 

Commission wil at 9 a.m. on February 22 jin Room B-2 

of Southwestern Oregon Commun e in Coos Bay- The Commission 
£ Commerce 

and their Trans The Commission and staff will 

leave Coos Bay at approximately 2 p.m. 


The Commission set the date of March 28, 1978, for their 
monthly meeting in Salen. 


OPERATIONS 


Consideration was given to renaming 4 portion of the 
Coos Bay-Roseburg Highway to indicate the Wildlife Safari at 
Winston in Douglas County- Mr. Coulter mentioned that this matter 
came up in correspondence from the President of the Senate to the 
Director. In California, they have done: some signing 
along the freeway where t cient traffic yolume to show 
signs to a4 private enterprise just to handle traffic. For example, 
"Disneyland - Next 2 Exits" which directs traffic how to get there. 
Other attractions do not have signs because there are no traffic 
problems. 


There was discussion concerning the Travel Information 
Council 10g° signs for gas, food, lodging and camping. Mr. Klaboe 
said there is a sign to the south on private property indicating 
the Wildlife Safari, but ther 


The Commission accepted Mr. Coulter's recommendation 
not to change the name of the Coos Bay-Roseburs Highway as it 
would provide an unfavorable precedent to rename sections of State 
highways for any priyate enterprise: 


The Commission considered the adoption of the beach 
improvement standards as 3 permanent administrative rule. 
Mr. Coulter said ORS 390.655 requires that the Division adopt 
standards to be used in evaluating applications for beach improve~ 
ment permits. After reviewing over 130 permits that have been 
processed since 1967, 4 draft of beach improvement permit evaluation 
criteria was presented to various local units of govern 
interested individuals in March 1977. He mentioned mos 
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suggestions submitted were incorporated into a revised draft and 

a hearing was held on the revised draft on December 8, 1977. The 
major objection to the standards was the use of the term "develop" 
as contained in LCDC's Statewide Planning Goals. Mr. Coulter said 
under the statutes the Division is to grant where appropriate or 
deny applications for improvements seaward of the zone line. He 
stated the Division should be preserving the beaches for use 

by the public. 


Mr. George Diel of Twin Rocks, representing the Oregon 
Shores Conservation Coalition and the Oregon Environmental Council, 
was present. He said they recommend that the Commission send the 
proposed beach improvement standards back to staff for rewriting 
because of deficiencies in both substance and language. He outlined 
the deficiencies. (Copy of Mr. Diel's detailed report on file in 
the Commission's files, Salem.) He said they would be willing to 
participate on an advisory task force to assist the Division in 
rewriting the standards to correct deficiencies so that it will 
serve more adequately the balanced public interest in Oregon's 
public beaches. 


Mr. Neal Coenen, representing the Department of Land 
Conservation and Development, stated that his Department is 
requesting the Commiss ction on the rule so their 
agency may have time to act on the request from the Oregon Shores 
Conservation Coalition and the Oregon Environmental Council to take 
up the issue involving the definition of "development." 


The Commission deferred action on the proposed beach 
improvement standards. 


The Commission presented to Mr. Loren Weber, Resident 
Highway Engineer, and his crew a plaque for their accumulation of 
more than 428,000 man-hours without 4 disabling injury. Mr. Coulter 
said this covers an ll-year period, a record that no other crew 
has achieved. Mr. Weber introduced the members of his crew: 


Fred Lucht 

Pete Fidler 

Dan Read 

Murray Colwell 

Harlan Naegeli 

Phil Fields 

Gordon Cannan (not present) 


Mr. Grover announced that there are automated driver 
testing machines on display in Room 120 for the Commission to view. 
He said they are looking into the possibility of buying these 
machines which would replace the written part of the driver's 
license exam. 
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The Chairman recessed the meeting at 11:50 a.m. for 
lunch. (The Commission had lunch with Governor Straub. ) 


The meeting reconvened at 1:30 p.m. 


Mr. Coulter reported on the proposed Klamath Falls Port 
of Entry. He recalled that in April and May, 1976, letters were 
received from the Executive Department indicating a desirability 
of construction of the Port of Entry. The 1977 Legislature approved 
a PUC budget item of $760,000 to provide funding of the project. 
The Commission at their April 19, 1977, meeting approved proceeding 
with the design of the project as recommended by the Public Utility 
Commissioner. Mr. Coulter said he is bringing this matter to the 
Commission's attention due to the Department's funding problems. 
The estimated cost of the project is $723,000, excluding right-of- 
way costs. The necessary right-of-way taking (8 acres) had been 
originally programmed at $40,000. He said there are some unantici- 
pated right-of-way problems. Recent appraisals amount to $75,000, 
a part of which represents damages not originally anticipated to 
property which contains an asphalt plant facility. The owner of 
this facility is asking $450,000. Mr. Coulter handed to the 
Commission a report of some alternate sites that had been looked 
at and some of the options available to the Commission. (Copy of 
report dated 1-12-78 from Director of Permits to State Highway 
Engineer on file in the Commission's files, Salem.) (Report was 
given to the Commission for their information only and no decision 
was made by the Commission. ) 


Mr. Coulter mentioned that $830,000 has been spent to 
date on the flood damage repairs as a result of last month's 
storms. None of the major expensive slide repair work has been 
done yet. In response to Chairman Jackson's inquiry, he stated 
the total cost to repair the storm-damaged highways is estimated 
at $4 million and it could exceed that amount due to some major 
slide movements since this information was compiled for the 
Federal Highway Administration. 


Consideration was given to the adoption of a resolution 
creating an Aviation Advisory Committee. Mr. Burket pointed out 
that the Committee would advise him on policy matters relating to 
aeronautical activities. He said the Committee would also help 
improve communications between individual members of the aviation 
community and the State. Upon his favorable recommendation, the 
Commission adopted "Aeronautics Resolution No. 14" which is on 
file in the Commission's files, Salem. 
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PUBLIC COMMENTS 


Mr. David Reinhard, Planning Engineer, City of Eugene, 
appeared before the Commission requesting improvement of Highway 99W 
(Pacific Highway West) from Barger Avenue to the central business 
district of Eugene, including the 6th and 7th Streets Couplet. He 
showed slides of these sections pointing out the pavement breakup, 
high crown, poor drainage, bicycle traffic and the traffic volume. 


Mr. Reinhard asked that the letter sent to the Depart- 
ment from the Mayor of Eugene pertaining to the Six Year Program be 
entered into the Commission's records. 


He mentioned the east-west corridor and an unbuilt 
freeway are very similar to the situations in Portland and Salen, 
but without the benefit of the interstate transfer. He referred 
to the Six Year Program report covering the high-priority bond 
projects in Region 3 and others. He felt there was an error in 
the Program in terms of how the priorities were ordered. 


Mr. Reinhard asked that the staff and Commission delay 
the process a month if necessary in order to be sure that the 
program as presented at this time and as finally adopted really 
constitutes priorities and carries over programs that were true 
priorities of the local jurisdictions in the past. 


Mr. Rujien commented that he does have a current 
listing of the City's priorities and will look at the preliminary 
program and at the question of bonding priorities. 


Mr. Del Robertson, Construction Coordinator with 
Josephine County, came before the Commission regarding the Third 
Bridge Project in Grants Pass (Foothill Boulevard-Rogue River 
Highway Section of Redwood Highway Spur). He said that he is also 
representing the local community and the Third Bridge Citizen's 
Advisory Committee. Mr. Robertson referred to Page 30 of the 
Preliminary Six Year Program. He said the proposed project is to 
link I-5 with the Redwood Highway Interchange. Interstate 5 bounds 
the City of Grants Pass on the north and northeast. The Rogue River 
bounds the southerly city limits. The business district and 
emergency services within the community are all generally north of 
the river. He stated 55% of the County's population which utilizes 
those services are south of the river, and the Redwood, Jacksonville 
and Rogue River Highways all enter the Grants Pass urban area 
south of the river. He mentioned the two existing bridges carry 
traffic volumes 45 to 50 percent in excess of design capacity. 


Mr. Robertson said they are concerned about the funding 
and the placement of the project on the Six Year Program. He 
mentioned that they have placed $250,000 in a bridge reserve fund 
to be used as needed, and it is the intention of the local community 
to budget additional dollars this spring for local participation as 
needed. 
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Mr. Robertson re 
was held last fall in Grants 


called, at the p 
Pass, the local 


preliminary engineering design, right-of-way 


relocation be placed on the 


Mr. Klaboe state 
with the Federal Government 


of preliminary engineering and the env 


reliminary hearing that 
suggestion was that 
acquisition and 


Six Year Program as 4 phase of the 
project in Program B, as well as Program A. 


d that it can be 


done by programming 


in stages. The Division has done a lot 


jronmental impact statement 


already. He said the next step is a corridor hearing which is just 
about ready. There was discussion concerning the funding. 


Mrs. Paula Bentley, Councilwoman 


appeared before the Commissi 
vard Project. Mrs. Bentley 


on concerning th 
stated that the 


last year covered this intersection. In 197 


installed a traffic light a 
had only 10,000 cars going t 
has 11,000 vehicles a day. 


half a mile away 
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She mentioned wh 


from the City of Gresham, 
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Six Year Program hearing 
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en the Six Year Plan came 
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o where 190th in 
t properly requi 
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a four-lane facility or a st 
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displayed on the wall 
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res the taking of some 

adway bed. She said 
railroad is not needed. 


s now recommending a project that is 


Bentley said to 


do the job properly 


requires the purchase of some right of way for a two-lane facility, 
at grade, estimated cost of $2 million, which fits into the trans- 


portation plan for the whole 


region. The Ch 


airman told Mrs. Bentley 


that the staff will again review the project. 


Mr. Michael Palanuk, Superintendent of the Pleasant Hill 
the Commission requesting additional 

signing on Highway 58 (Willamette Highway, L 
school district to help reduce the number of 


Public Schools, came before 


to the Commission a report e 
Recommendations". (Copy of 
files, Salem.) 


ntitled “Highway 


ane County) in their 
accidents. He handed 
58 Improvement 


report on file in the Commission's 


Mr. Palanuk stated last year there were 61 accidents on 


this highway, two of which w 


ere fatalities. 


He indicated concern 


for the safety of the school children and he pointed out that there 
are 7,000 vehicles a day traveling through the area. There are 
22 intersections in a4 10-mile stretch, and this section is where 


most of the accidents occur. 
of speed, left turns and int 


Mr. Palanuk refe 


eliminate accidents. 
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Mr. Palanuk said it is the combination 


ersections. 


rred to the Six Year Plan stating that 
in the reconstruction of Highway 58 (Goshen- 
consideration be given to the installation of refuge lanes to help 
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Dexter Section) that 


Mr. Coulter mentioned that he would look into the signing 
and the enforcement of the existing speed laws. Chairman Jackson 
said the staff would review his recommendations to see what can be 
done. 


Mr. John McIntyre, Director of Public Works, Clackamas 
County; Mr. Stan Skoko, Clackamas County Commissioner and 
Mr. Dave Baldwin, District Manager of Southern Pacific Railroad 
Company, appeared before the Commission concerning the placement of 
Highway 212 (Clackamas-Boring Highway) on the Six Year Program. 
Mr. McIntyre reviewed the history of the highway and indicated 
approximately a month ago Clackamas County sent a check to the 
Highway Division for over $20,000 as match money from the Mt. Hood 
Freeway funds to complete the preliminary engineering for this 
highway and to complete the environmental assessment. He said 
the County is hoping the Division will follow up and see that the 
facility is constructed. He suggested moving Map Index Project 
Nos. 183, 184 and 185 as shown on the proposed Six Year Plan to 
fund Highway 212. Mr. Klaboe indicated that it cannot be done, as 
they are forest highway funds. 


Mr. Baldwin stated that his company has a vital concern 
in the Highway 212 project. He pointed out that the project has 
had funding on two separate occasions and the rules have been 
changed, and as a result the funding has been lost. He mentioned 
substantial developments are still going on in the Clackamas area. 
He mentioned the Sweetheart Cup warehouse, the Fred Meyer project, 
and that Safeway Stores are constructing a regional office building. 
Mr. Baldwin said there are two projects on the drawing board now 
that involve Southern Pacific. He stated that Highway 212 is the 
main access to the rapidly growing residential areas in Carver, 
Damascus and Boring, and is heavily used as access to Mt. Hood and 
Central Oregon. He stated the widening of this highway between 
I-205 and the Carver cut-off would be the most justifiable use of 
the Mt. Hood Freeway funds, in view of the significant impact on 
Highway 212 resulting from the absence of the Mt. Hood Freeway. 

He asked that the State make this their number one priority project. 


Mr. Skoko commented on the traffic congestion on the 
highway, and said the County has done a substantial amount of work 
on this highway. He referred to a letter from the Highway Division, 
Region 1 Office, dated March 25, 1975, which stated a field survey 
is being completed for four-laning this section of highway and that 
a public hearing will probably be held by the end of 1975, and if 
favorable reaction is received the selected design will be submitted 
to the Transportation Commission and the Federal Highway Administra- 
tion for approval. He mentioned that nothing has been done and 
there are still traffic problems on this highway. 
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Mr. Burco stated this is another example of the problems 
in the Federal program and the Federal funding levels. First of all, 
the change in the categories that this highway has gone through over 
two or three years, which is one of the key elements. The highway is 
now on the State Primary System. He said the primary and urban 
systems are the most underfunded categories in the Federal Aid Program. 


Commissioner Walsh commented on Programs B and A and 
some additional projects as a result of the 39 Statewide meetings 
that should be added to Program A. He said this program is an 
absolute necessit ependent upon the passage of two revenue 
measures in May and November of this year. Mr. Walsh stated it is 
going to take a lot of effort from the Commission, the count ies, 
and every citizen in the State to raise $200 to $250 million over 
the next six years to do these projects. If the measures do not 
pass, the Department has some very serious problems. 


The Chairman said without additional funds, the project 
cannot be done unless a revision is successful of CRAG's determina- 
tion as to the use of the withdrawal funds. 


Mr. John Crockett, Director of Public Works, Washington 
County, came before the Commission concerning the serious problems 


that exist at Highway 217 and the Sunset Highway 26 Interchange. 

He mentioned the regional hospital, both freeways, and a county 
road that carries an excess of 15,000 vehicles a day- The Chairman 
said the Commission and staff are aware of the situation at this 
interchange, and are trying to work out a solution to solve the 
problem. 


Members of the 20 Miracle Miles Chamber of Commerce 
consisting of Henry Wolf, Charles Lurcott and Frederick Friedli 
from Lincoln City appeared before the Commission regarding the 
improvement of Highway 18 (Salmon River Highway) in Polk anc 
Lincoln Counties. Mr. Wolf requested that the Commission ir clude 
Highway 18 and related Highway 101 improvements in Program h. 
He referred to their November 1977 letter to Mr. John Sheldrake 
pointing out the volume of traffic and the accidents that have 
occurred on this highway. (Copy of letter to Mr. Sheldrake and 
copy of letter dated 1-23-78 to Mr. Jackson on file in the 
Commission's files, Salem. ) 


Mr. Wolf said that the 1976 average daily traffic was 
8,067 on Highway 18, and it is the most heavily traveled east-west 
coast highway in the State. Projecting to 1982, he said, tre 
average daily traffic would be approximately 13,000 vehicles. He 
indicated that the Highway 18 Committee is in favor of the gas 
tax proposals. 
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Mr. Friedli, Lincoln City Councilman, said they don't 
get much money from the gas tax because of their low population, 
however, they do get visitors and vehicle miles. 


Chairman Jackson thanked the gentlemen for their state~ 
ments and said projects can happen if the two ballot measures pass 
later this year. 


Attention was given to an agreement with the Army Corps 
of Engineers for development of recreational facilities at Fort 
Stevens State Park in Clatsop County. Mr. Talbot said the proposed 
cost-sharing agreement would continue the clean-up and restoration 
of these batteries that was initiated with a CETA grant in 1975. 

It would provide an access road, parking area, restroom facilities, 
bicycle and pedestrian trails, visitor interpretation and a visitor's 
information center. The estimated cost for the proposed development 
is approximately $2 million. He said the agreement provides for a 
50-50 cost-sharing agreement between the State and the Corps of 
Engineers. Mr. Talbot pointed out that the 1977-79 legislatively- 
approved budget includes development money for the park. State 
funds in the amount of $150,000 plus $100,000 credit for work 
already done would be matched with $250,000 of the Corps money to 
provide a $400,000 project to accomplish Phase l. Following his 
favorable recommendation, the Commission approved the agreement. 


Mr. Talbot recalled that in June 1977, the Commission 
had authorized the Parks Branch to apply to the Economic Development 
Administration for Title I Funds for construction work at various 
project sites. He said authority to apply for the funds was also 
given by the Emergency Board, and EDA subsequently approved seven 
parks projects totaling $1,240,000. Bids were obtained and the 
estimated costs on three of the following projects were in excess 
of the amounts approved by the Emergency Board and the EDA as 
follows: 

Approved Estimated 


Project Project Cost Cost 


Wolf Creek Tavern $600 ,000 $810,000 
Manhattan Beach 175,000 229,405 
Cape Meares 45,000 50,800 


He said the costs over the approved EDA grant costs total $270,205. 
Of this amount $74,291 relates to project inspection costs which 
were determined by EDA not to be reimbursable under the approved 
grants. Non-reimbursable project inspection costs on the remaining 
four projects total $29,938. He continued that the funds required 
to cover the excess project costs, including non-reimbursable 

costs total $300,143. He said that the Parks Branch is currently 
discussing with EDA the possibility of using funds surplus to other 
DOT EDA-approved projects. If successful, these surplus funds 
could be used to cover $150,332 of these costs. The remaining 
$149,810 of non-reimbursable project costs would have to be funded 
from the Parks' construction budget. 
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The Commission considered a request for staff to appear 
before the Emergency Board on behalf of the Willamette Valley Rail 
Study Committee for release of $138,630. These funds would be used 
for committee expenses, staffing (including establishment of a 
limited duration Administrative Assistant 2 position) and for con- 
Sulting help. Mr. Moore Stated that Senate Bill 999 created the 
nine-member Committee and appropriated $150,000 to the Emergency 
Board for release to the Public Transit Division to carry out 
Committee directives relating to this Study. The Commit tee approved 
a draft work Program and budget at their January 10, 1978, meeting 
for the remainder of the biennium. Following Mr. Moore's favorable 
recommendation, the Commission approved the request. 


The Commission author 
Emergency Board to d 
Vehicles Division offices in the Portland Metropolitan 
Area, Grants Pass and Medford. 


January 24, 1978 


Attention was given to a request to appear before the 
March 1978 Emergency Board regarding the mandatory liability auto~ 
mobile insurance program. The request is for an increase in 
expenditure of $650,735 and additional positions for implementing, 
Senate Bill 967. Mr. Grover outlined the requirements of the 
Division in the bill as follows: 


1) To have evidence of motor vehicle liability 
insurance or other evidence that financial responsi- 
bility has been established for a motor vehicle 
prior to initially registering that motor vehicle 
or issuing or transferring 4 certificate of title 
for that motor vehicle. 


To have a certificate stating that a vehicle has 
coverage that complies with the Financial Responsi- 
bility Law, signed by the owner, prior to renewal 
of the registration of that motor vehicle. 


To verify insurance coverage on a’~ motor vehicles 
involved in accidents. 


To verify the insurance coverage stated on the 
certificates on 4 random sample basis. 


To notify the owner of a motor vehicle if his 
insurance coverage is not verified. (If the owner 
cannot verify coverage, the owner becomes subject 
to the Financial Responsibility Law and must main- 
tain proof of financial responsibility with the 
Division for a period of three years.) 


6) To suspend an owner's right to operate 4 motor 
vehicle if the owner does not furnish proof of 
financial responsibility. 


The Commission gave their approval for Mr. Grover to appear before 
the March 1978 Emergency Board. 


Mr. Grover reported that his Division has been working 
with the banking industry (U. S- Bancorp) exploring ways to introduce 
business procedures and techniques in the cash management program. 

He said they have been looking at 4 lock box concept of handling 
fuels tax money that is collected. Mr. Grover mentioned that they 
have been looking at a computer model to help the Division determine 
better locations of its field offices. 


January 24, 1978 


There was further discussion pertaining to the Six Year 
Highway Program. The Commission agreed to the principles and method 
by which the program was presented and discussed earlier in the day 
which contains Programs B, A and A+ as follows: 


Program B: Based upon current revenue sources 


Program A: Based upon current revenue plus revenue 
from the two-cent gas tax and $10 vehicle 
registration increases. 


Program At: Based upon sale of bonds or other additional 
revenue above that from current sources and 
the gas tax and vehicle registration fee 
increases. 


It was agreed by the Commission, if both revenue measures pass, to 


support the issuance of bonds. (See pages 2328 and 2329 for previous 
discussion. ) 


The Chairman adjourned the meeting at 3:30 p.m. 


Commissioner 


O vA Hea 


Commission Services 


January 24, 1978 


Ls an 
OF 1-24-78 


y | omy 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No cae Proyoet Wolf. Creek Inn Nee (Contract No. 8633). ‘cecibaiin anaes 


FLA. Proy no, O7-51-23766 _ 


Type of Work. Building Restoration_ 


Josephi ne ee Highway— 


3 


No. of Bidders ___-_- 


At. 'C’ 528,003.00 __ 


Low Bid S— 


County 


_.. Low Bidder-— 


J. B. Steel, Inc., Medford 


Engineer's Recommendation: Two of the three bids that were submitted were very close 

on all three alternatives. It would appear that there was good competition 

and that the bids fairly establish a reasonable cost for the project. This 
contract is Phase 1 of two phases for the total project. Award of Alternate a Mi 
will permit a subsequent contract for Phase 2. Award to low bidder. 


No. 2 Project Pacific Hwy. East at SE River Rd. (Milwaukie) 
; : (Contract No. 8634 
Type of Work ~o ares f c Signal oe S ae fA. Prop: No. APB io) 


Clackamas 


CASING cociteccscnineimennonnie 


Pacific East 


wan PUTER recccmaan 


No. of Bidders 4 _ Low Bidder BOT son Electric Company, : Yancouy r, WA 


Low Bid $40, 71. OU 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


No.3 Project __Sandy West City Limits-Alder Creek 


Typeel Work et Me TOG PANT oe i, NO 


County Clack alliaS Highway pe. Tee Hood sean 


No. of Bidders_____ESSSSSs< Wet Bidder - 


Low Bid S 


Engineer's Recommendation: PROJECT WITHDRAWN 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_(/- 22-77 


4 Warrenton/Astoria Hwy. Jct. Fer eee 


(Contract No, Oe 


~F AL Prop. No 


a) ayect 


oP De 


Type of Work 0.2 ) Mile G-P-Sign-Sigs a 


County eh ats ts a ee Highway PRES regon . Coas LSD 


) 


No, of Bidders ——_ 4 -. Low Bidder__Pal berg Paving. Company, Seaside __ 
Low Bid s12 Lo 96, OY 


Engineer's Recommendauion: Award to low bidder subject to concurrence of 
I HWA. i 


5 


oo ee ee eens 


Oregon Coast Hwy. at Cemetery Rd. (Millington) _ 


Project —___ 
Type of Work 0.24 Mile Grade-Pave-Barriers _£.a. proj no, —HHS-2-2(2) _ 


Qregon Coast. 


en " > apace ipinaesaarstlih ans aodeh accents PRIVEE gcc’ 
Low Bidder JOhnson_Rock Products, Inc., North Bend_ 
Low Bid S—— 


Engineer's Recommenuations Reject al] bids, 


6 


ING: <cntiaiiiedeiis oncninasgun t TECE 


5. Umpqua River (Winston) Overflow Channel 


i - m (Contract No. BOPP? 
Type of Work. _VU + Sk I le Channe]_ Improvement. moog ak PIOK, Mol .. “-1]4 


2 ee 
County __Doug] aS : 1 Hwhway_Coos Bay-Roseburg __ 


No. of Biduers Low Bidder Roseburg Paving, Inc...Roseburg 


eS eee 


Low Bid S$ 49, 532. OO... 


Engineer's Recommendations /\ward to'low bidder subject to concurrence of 
FHWA, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


patE_[/- 2 


ee 
c _ 1-24-78 


Rhea Road Relocation Unit, 
ae Me _John_Day. Highway-Heppner Highway Section __ ...-— 
— (Contract No. 8639) 
Type of Work - 7 ] t 80 Miles Grade. & Oiling- Saal A, Rte), Ne RS-B452(1) — 


County —— as Gi UW i at. pPnnes Highway--RNea_Cou n ty “ Road _ 


io, of Bidders —__-.0 “Low Bidder Jarl _Construction,—Inc-s The—DalJes——— 
Low Bid S— 331 1 f99 ‘ O10) 


Engineer's Recommendation Award to low bidder subject to concurrence of 
Gilliam County and the sum of $26,700.00 is 
deposited by County. 


No. B Project —- Hines-Diamond Ave. (Burns) ____.._____ 
| ; ah (Contract No. 8640 ) 
roe dt Work «ees Mile G-PeSion=Bigners. ar proj. No. Fo2l24(1) 


——————ee 


County... Harney __. Highway __ Central. Oregon. 


——— 


| 


No. of Bidders —___-— D ___ Low Bidder —— es Ls Coats, Bend. ee, 


——— ne 


Low Bid $—2L1.803.00 


Engineer's Recommendations Award to low bidder subject to concurrence of 
Ld 
HWA. 


No. 9 prower Pacific Hwy.=McKenzie Huy. (Springfieldy —~——— 


: apn (Contract No. 8641) 
Type ot Work 0 0] Miles_Guardrail & Signing———F.A. Pray No ROS-28(1) 


County ae re é Highway___Eugene -Spri ng field 


| 


No. of Bidders __» -_- Low Bidder a A. Ha Ea Bend ND 
Low Bid $ 112,018.00 — 


Engineer's Recommendations Award to low bidder subject to concurrence of 
FHWA, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pare c/o R2- 77 


ek ae 


ae ee Pacific Hwy. West at Irving Road Ba 
: _ €Contract No. 8642) 
Type of Work 2 Tra f - c Si gna] FAL Proj. No TQF-3(1) 


County ee FT’ Te ome Cs Highway ___ _Pac i fi c_Wes ae 


No. of Bidders __¢_____ Low Bidder__ Hamilton Electric, Inc. » Eugene 


Low Bid ee é 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


ie Rome-Burns Jct. 
PDE ©’ Cnsvuntceunavaedtimetareels 


ig (Contract No. 8643) 
Type of Work We 206 Miles Pavi ng _ nnn rarenieieicacinsnnnineoes FWA, PO. Mid, FeG7{(2) 


Caunty a Theu 2 er Highway —__L a O.N feds LER one Poor 


No. of Bidders 2____ Low bidder J. C. Compton Co., McMinnville 


Low Bid s_»/5, 960, 00 


Engineer's Recommendations: Award to low bidder Subject to concurrence of 
FHWA. 


12 snake River (Adrian) Bridge 
No, eats OVINE ett ee ee Mien, eaistatiectclbiaas 
(Contract N 
Type of Work._EXPansion Bearing Repairs sss, Proj. No, _» tate 


County __ Malheur ee. Highway__ SUCCOr Creek (Parma_Spur) 
No. of Bidders____4.__ Low Bidder_Waconda West Construction,—Salem 
Low Bid $_9 1, 865, 00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE (/- 22-7 


rr ———— 


Tunnel Cr.-Whitewater Rd, 


Projoct co oes 
; ; : - (Contract No. 8645) 
Type ot Work ..0-17 Mile Grading & Paving ey mu na TQF-47(4) | 


OUI Ma r On, Highway Nort h _San t 1 Uy eae + 
No. of Bidders 3 ... Low Bidder_Ga rrett & Thomas. Cons truction, Dal ] Lee 


Low Bid $256. Q10. OU 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA, 


No. fe ae Project __ Ki ngs Vall ey Hwy -_ a t Main pt. 3 ( Dal] as ie 
(Contract No. 8646) 
Type of Work ____ Tra f ric. 5! gna ] LA. Proj. No —IQF=63(1) _ 


OK Po] k herioesintseincaeapesiaiindaigildiats tse Highway ___ K] ngs ~ Va l ] Cy. 
No. of Bidders___© Low tidder Clarke Electric Company, Lugene _ 


Low bid $27,474.50 _ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA, 


15 


AE EN ati Newbury and Vermont Streets Viaducts  _ 
(Contract No, 


Type of Work.._Cap Replacement =” Boe ate Ne. 5 


Multnomah _Pacific West _ 
Low Bidder Waconda West Constr., Salem 

No. of Bidders____9 = 2nd Low Bidder. Ross_ Bros. Constr.,_Inc., Salem 

Low Bid $138,800.00 

end Low Bid_$186, 116.00 


County | 


Engineer's Recommendation Award to second low bidder due to errors in 
low bidder's proposal. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT ~ha-7 


A 
1-24-78 


16 


MD, cidiasicwne 


N.W. Kittridge Ave.-N.W. 26th Ave. (Portland) —__ 
Rreeerees No. 8648) 
type of Work 1238 Miles Grade-Pave-Signals Fa. pry, no. —X=M- -9300(3) 


Project 


County A Le, el ae Highway — FAU _9300_ (NW . Fron t_Ave.) _ 
No, of Bidders _-__ : Ce Low Bidder-_Peter Ki ewi t_Sons Co > Vancouver, WA _ 
towew $1.219,115.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Portland and FHWA and the sum of $125,200.00 is de- 
posited by City. 


No. 17 Project___.Murray Blvd. at Butner_ Road 
(Contract No. 


vieraiwa co eeertic Signal f FA. Pro, No, HHS- 895087 (1) __ 
FAU_9067 _ 


f nat 
County _ Washing ton esane Highway —— 


No. of Bidders 4 8 _ Low Bidder — Olson Electric_ Com pany, Inc,, Vancguver,. WA 


Low Bid $-24 930,00. 


Engineer's Recommendations: Award to low bidder subject to the concurrence of 
FHWA and Washington County and the sum of $2,900.00 
is deposited by the County. 


Chairman Jackson did not award - action was 
deferred. (See page 2348) 
peel. valaen: River-Six Corners Section 
é (Contract No. OM 
Type of erage PE Miles Payins _ EM, Dee ss be te ee -9 3 3 


a 


County Wash} NYG in, OL EY ne eee Paci fi Cc West eee 


No. of Bidders 5 tow Bidder Cascade Construction Co, Inc., Portland 


Low Bid $ 684, 589, 50 ‘ 


Engineer's Recommendations: Award to low bidder subject to the concurrence of 
FHWA. 
On November 22, 1977, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received November 17, 1977, except Job No. 17, Murray Blvd. 
at Butner Road, and authorized the State Highway Engineer to 
sign the contracts when conditions for the awards have been 


met. 
Dated this tL Daay LZ 1977 


Glenn L. Jackson, 


Oregon Transp atat Jommission 
2347 - 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under Delegated 
Authority 


On December 6, 1977, I approved the award of the contract to 
the second low bidder, Hamilton Electric, Inc., in the amount 
of $29,446.80 for the Murray Boulevard at Butner Road, Job 

No. 17, Washington County, on which bids were received 
November 17, 1977. (Legal Counsel advised State Highway Engi- 
neer that low bidder, Olson Electric Company, Inc., who bid 
$24,930, made a patent error and ail elements necessary to 
allow them to withdraw their bid bond were present.) 


Authorization was given to State Highway Engineer to award con- 
tract to Hamilton Electric, Inc., subject to concurrence by 
the Federal Highway Administration and Washington County and 
when the County deposits $3,700. (Deposit amount was later 
changed to $3,860). 


Project will be issued Contract No. 8649. (See page 2347) 


OE, 


Glenn L., Jackson 
Oregon Transpo Commission 


TO: 


SUBJECT: 


Oregon Transportation Commission 


Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 


records: 


On November 29, 1977, approved an agreement 
with Travel Information Council which provides 
the basis on which the Highway Division will 
provide accounting services for the Travel 
Information Council. Estimated amount for the 
biennium is $6,000. Agreement effective 7-1-77. 


pated this/ 2 day of Rec , 1977 


—— ee 2 
igen eee eee 


} 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisitions 


Number Name 


49471 ___—~&Rice, Robert Lee & Juanita Ms ___% ___"s = 
49691 “Keffer, Julia White __ 1,550.00 _ 


2 Transactions ‘%S ~ 9,687.50 


Supplemental agreement with Chem-Pure West, Inc., covering 
the sewage treatment facilities in Manzanita Safety Rest 
Area on the Pacific Highway, Josephine County. Supp lemental 
disposes all outstanding bills incurred by both parties and 
makes certain changes in the sewage disposal facility. 
(Structures ) (Contract No. 7883) 


Revised agreement with State of Washington pertaining to 

the development of contract plans and construction of a 
bridge across the Columbia River in the vicinity of Portland, 
Oregon, and Vancouver, Washington, (Interstate 205 Bridge). 
(Agreements dated 10-21-69 and 5-29-74 shall be null and 
void on the date the revised agreement becomes effective.) 
(Structures) 


Agreement with City of Reedsport for installation of traffic 
signals on the Oregon Coast Highway at 22nd Street, Douglas 
County. State will design, install and maintain the signal 
equipment utilizing Federal Aid Title II Safety Funds. The 
City has agreed to pay all costs of electrical energy con- 
sumed. (Local Government Unit) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve all actions listed above and report 


this action for your official records. 


OVED yy this / 3 day of ARMS , 1977 


Mia 


ae a Cran nweeneunnre= 
DEPUTY STATE HIGHWAY ENGINEER | A 
Date ee P Reah A 2 ae Glenn L. 
a aot Oregon Transpor bn Commission 


PROVED 


STATE HIGHWAY ENGINEER 


Date ae a bike of 


A 


»} Or 1-24-78 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 
ELE RE NVER VDELEGALED AUTHORITY 


“Tee Prot. Skipanon River (Warrenton) Bridge Diving <5 abet. 
(Contract No. 8651) 


Typu of Work GPs Pave, Str.s Sign_& J] lum. ea. proj. No, RS-134(2) 


County Clatsop. ighway___Warrrenton-Astoria 


No. of Bidders 5 Low Bidder_ROSS Bros. Construction_Inc., Salem __ 


Low Bid $ _1,271,9 2 7.5 0 


Engineer's Recommendation: The three low bidders were within a 5% range. The 
main differences in the proposals and engineer's estimate was 
the items of driving piles and added cost due to stage construction. 
It is doubtful that a lower bid would be received and recommend it 
to be awarded to the low bidder. 


No.___@ __ Project__Shore Acres State Park ee 
(Contract No. 8652) 
Type of Work 2. 2a let Build i 1. EES RR Rae eee sy Proj. No. EDA 07-51]-2 6] 3 


ES > SE a oe oe Highway___Cape_Arago eo 
No. of Bidders -4__ Low Bidder Baughman_& Son, _Inc., Coos Bay_ 


Low Bid ¢80,199.75 


Engineer's Recommendations: Award to low bidder. 


No.3 proiect OFegon Coast Hwy. @ Shopping Center Ave. (MP 358.6) 
(Contract No. 8653) 
Type of Work Tra ffic Sign a ] pattie daa ncnic ata cicieichieialaihion ins FLERE _IQF-2 -1(3) 


County ee Highway _Oregon 4!) SMS ~ Sa 


No. of Bidders_____j___ Low Bidder_Hamilton Electric Inc., Fugene__. 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate ZA-/G-77 


ee, _ N. Oakland Intchge.-Sutherlin Intchge. 
(Contract No. 865 4) 
Type of Work 3+21_mi. G-P-Barr.-Str.-Sign. EA. Proj. No. LF 25= -3(111)137 


Projoct 


County __ Doug i as sieht tenet ee 


ee ee 


No. of Bidders ) ae Low Bidder _S. D. Spencer & S on , Vancouver _ WA_ 


Low Bid 532374 2 976.38 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


No. 5 __ project Grant Co. Line- -Cal] Meadows Rd. 
(Contract No. 8655) 


Type of Work 9. 92 mi. Paving A. Pr. = | eee 


County ____ Harney _—___ Highway aie ohn_Day-Bu 6 ee SS 


No. of Bidders ____ hk See Low Bidder =. : _L. Coats, Bend nee enna amet 


Low Bid ¢__506,774 00 


Engineer's Recommendations: Award to low bi dder. 


Rogue Valley Hwy. @ Mountain Ave. Ashland) 
Fede 


6 canis PUPEES 


Type of Work— 
Dichter Robson... Highway _FAU_3875_ (Mount ain Ave.) 


No. of Bidders 2 _ Low Bidder _ Sims Electric of Medf ord, Inc. 
tints Bi 0.2 teddl. oe... 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


No,——-Z... Projet .Redwood_Hwy..@ Fairgrounds Rd. (Grants Pass)... 


; , (Contract No. 8657) , 
Type of Work Tate cs I Bie ee rer F.A, Proj. No. _TQF-12(3)__' 


County pee al ae Oo) Highway.____R@ dwood a 


No. of Bidders __3____ Low Bidder_Hamilton_Electric,—Inc.,..Eugene ——_____. 


Low Bid $94,503.20 _ 


Engineer's Recommendation: In reviewing the engineer's estimate the item 
reflecting labor costs had not been adjusted to the current 
wage rates. This project 7s recommended to be awarded to 
the low bidder subject to concurrence of FHWA. 


No.8 __ Project__GOShen-Divide Hwy. at 6th St. (Cottage Grove) __ 


(Contract No. 8658) 
Type of Work ___Yaffic Signals ss FA. Pro. No. —_LQF-60(1) 


County a a Highway —— Goshen-Divide. 


No. of Bidders 4 Low Bidder __ Hansen Electric Company, Coos Bay —s_ 


Low Bid $_—492990.00 _ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


bib canna Project___Oregon Coast Hwy. at Clear_Lake_Rd.__ 
(Contract No. 8659) 


Tons ot Work... 60 1, Grade & Pave ss A, Pi oe 


ee Highway___Oregon Coast 


No. of Bidders 3. Low Bidder_JOWnson Rock Products, Inc,., North Bend 
tow sie s 06,851.50 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


wo .10 _ projoct..7th Ave. West @ Monroe St.. (Eugene) 
(Contract No. 8660). 


Type of Work... raffic_Signal_ Installation_ we fA. Pray. Noy _TQM- 1049(2)_ 


County Ty, | gee ano Highwoy.__Pacifi CS Fic cect 


No. of Bidders 4 ____ tow Bidder __Hami.]-ton—E] ectric—Inc.,—-Eugene—-——_———— 


Low Bid s__24 a 27 A ae 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHW 


1] _Beverly Beach State Park 
(Contract “No. 8661) 


Type of Work __ Sanitary Sewerage system _______-rF.a Pro). No, EDA_O7- -51-26830 


No. Project 


County Pu ee ncol Bn ean TTY 


No. of Bidders Y Low Bidder __Cordel Corp. bis Al bany 


Low Bid $116 $.725,00 _. 


Engineer's Recommendations: Award to.low bidder subject to receiving a 
Minority Business Enterprise certification. 


(The Minority Business Enterprise certification 
was received - this statement was in error. 
Contract was awarded on December 19, 1977.) 


12 _ project Deer Park Drive SE-Silver Cr. Falls.tntchge.— 
(Contract No. 8662) 
2 63 mi. Paws | $A, Pre}, 00; ent 
Geant’... Marion Highway..__North Santiam _.__. 
No, of Bidders 5 Low Bidder___Salem Road & Driveway _Co., Salem 
Low Bid $307,808. 40_ 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


yey Pe be 


Ste |: eae ee Marine Dr.-N.E..Holman St. 


(Contract No, 8663) 
Type of Work erading———___....__. decid bitsiomntivlieiiiinnssinsbaceis Phi TONG aie 1-205-7(23)316 


County —___Multnomah__Highway_East Portla nd_Freeway 
No, of Bidders _ As. Low B idder__OSberg Cons tructi On Co a3. Seattle,. WAL 


Low Bid $_823,755.25 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


No,__14__ project McKay Creek (Hornecker Road) Brid ge_ 
(Contract No. 8664) 


Type of Work _Structure Cavers) : F.A. Proj. No. _0S-3400(1) 


County Washington | Highway — County Road Ba, 2. Eee 


No. of Bidders _10__ Low Bidder Columbia_Pacific_Construc tion, Lake Oswego 


Low Bid $154,085.00 


Engineer's Recommendations: There were ten bidders on this project. Four 
of them had bids within an 8% spread. Because of extra pile 
driving expense on this small project, the acceptance of this 
project for award is recommended subject to concurrence of 


Washington County and the sum of $38,900.00 is deposited by 
County. 


eee | Project Sunset Hwy. © Murray Blyd._Intchge. Woreseiies 
(Contract No. 8665) 


saentins oR, PEO. INO ESB R a 


County___ Washj ng eae eS bal Sia. 


No. of Bidders § Low Bidder__Hamilton_Electric_Inc., Fugene—___ 
Low Bid $__30,848.80 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pats 4A-/F — 77 


ae | .. Projyoct BO 17th Ave.. - [-5 -Intchge. (Eugene) sess sista 
? (Contract No. 8666) 
Type of Work 0.36. m1 a Grade, Pave & Structure __ F.A. Proy. No, M-] ] 85(] ) 


L a ne Highwoy....cre_| 185 é (G 1 enwood Blyd,) _ 


County 


No. of Bidders | er eo Bidder_Wildish Construction Co. 5 Eugene sctbensecicibintoeeetas 


Low Bid 5_622,9] 9 9 L icuimes 


Engineer's Recommendation: The three low bidders were within a 5% range on 
this project. Our engineer's estimate was low on rippable sandstone 
which should have been higher. With a revised estimate the low bid 
is within 6.9%. Award to low bidder subject to concurrence of FHWA 
and Lane County and the sum of $412,200.00 is deposited by County. 


On December 19, 1977, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received December 14, 1977, and authorized him to sign the 
_contracts when conditions for the awards have been met. 


Dated thisQ4 day of Rew : 1977 
WY Vom, LA 


Glenn L. Jacks hairman 
Oregon Transportatfion Commission 


‘a _# 


1-24-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acauisitions 


Number Name Consideration 


Watrous, Jerry H. __ $__ 16,150.00 
Knapp, Ruth E. & Ellinger, Royal 

Ete Beck, Robert S. & Dana Le 

age? ae 

1-172.07_ 


1-177.09W 


22-10.00W 
210-12.77 Fairview Mennonite Church 
236-2.42W__-Rychard, Donald R- & Venita R. Mma 
237-2.98E ryn 
360-23.48 Mizer, Duane & Delores ae 

LZ Transactions 31,620.00 


(2) Grant of access to Don V. Foxx, 35' wide, unrestricted as to use, 
to Station 2037+78 on the Biddle Road-Camp: White Section of the 
Crater Lake Highway in Jackson County for a consideration of 
$2,000.00. File 37601. 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this~— 


—— 


Glenn L,. Jackson, 
Oregon Transpo a Commission 
APPROWVED 3 
Ae 
ee AP SE 
DEPUTY STATE HIGHWAY ENGINEER 
Date.....2= the Bee 3 


Le a A AE a ee a Ome me 


APPROVED 


oll 
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a i 9 be Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisitions 


Number Name Consideration 
SEMDeT Same eee + Seracion 


44363 Blakely, Jean C. 
Stolz, Eugene & Katherine 4,400.00 
48289 Andrews, Leslie E. & Alta C. J00.00 | 
48798 Austin, Chester & Bernice A. a 80,000.00 
49211 Hochstetler, Dale S. & Rebecca J. 6,530.00 ses 


49670 Irvine, Albert R. & Agnes C. 100.00 


49672 ss Wolf, Albert J. & Lenore J. 250.00 


49674 Addison, Thaone P. & Bessie P. 65,000.00 
49680 Derrick, Robert & Susan 625.00 
49681 58,600.00 


49904 f ¥ it a 


49987 Fopiano Ranch, Inc. 50.00 eg 


11 Transactions $ 298,880.00 


+ 


Agreement with Pacific Power and Light Company to provide easements 
for relocation of power lines within the right of way of the Grants 
Pass-New Hope Road Section of the Jacksonville Highway in Joséphine 
County. 


Agreements with the following ski areas for the State of Oregon 
to provide snow removal services on the ski area access roads 
and/or parking lots: 


Owner Ski Area County 
Freemont Highlanders Ski Club Warner Canyon Lake 
Cooper Spur Ski Area Cooper Spur Hood River 
Snowbunny Lodge Snowbunny Lodge Clackamas 
Mt. Bachelor, Inc. Mt. Bachelor Deschutes 
R.L.K. and Company Timberline Lodge Clackamas 
Hoodoo Ski Bowl Developers Hoodoo Ski Bowl Linn 
Anthony Lakes Corporation Anthony Lakes Baker 
Willamette Pass Ski Bowl Willamette Pass Lane 


ROWED 


/ 


== OL GHWAY ENGINEER 

DE ry ¢ : 
APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
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Agreement with City of Hillsboro for installation of traffic 
signal equipment on the Tualatin Valley Highway at 17th Street 
in Washington County. The State will design, install and 
maintain the signals utilizing State forces and stockpiled 
equipment. The City has agreed to pay all costs attributable 
to the project and upon completion, pay all costs of electrical 
energy consumed in operation. (Local Government Unit) 


Agreement with Washington County and City of Tualatin for in- 
stallation of traffic signals on Nyberg Road, a County Road, 

at 80th Avenue, a City Street. The State has agreed to design 
and install the signals at City expense. Upon completion, the 
County will perform maintenance and pay all costs of electrical 
energy. The City has agreed to pay 100 percent of the cost for 
design and installation. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, an. acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the previous 
page (five items totaling) and report this action for your 
official records. 


Dated thisA Oday of 


A 


1-24-78 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


TO: Oregon Transportation Commission 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approved the 
following actions and report this action for your official records: 


1) On December 21, 1977, approved the following 
guidelines and working agreements in keeping 
with the Oregon Action Plan and FHA rules 
and regulations, and authorized the Assistant 
Director for Operations to sign agreements: 


a) League of Oregon Cities covering the 
Special City Allotment Program. 


b) League of Oregon Cities and Association 
of Oregon Counties covering the Federal 
Aid Urban System Program. 


c) Association of Oregon Counties covering 
Federal Aid Secondary-County Program. 


d) Association of Oregon Counties and League 
of Oregon Cities covering Federal Aid Safer 
Off-System Roads Program. 


On December 21, 1977, authorized the Assistant 
Director for Operations to spend whatever funds 
are necessary to repair the highways damaged 

by the recent heavy rains in Oregon, particularly 
in Tillamook County, retroactive to the beginning 
of the recent storm. 


I also authorized the hiring of private contractors 
to work for the Department concerning emergency 
repair work. 


On December 23, 1977, approved an agreement with 
Lincoln County to allow them to obtain rock in 

Iron Mountain Rock Quarry. Agreement allows 

County joint use of the quarry to drill and shoot 
rock and to crush rock. County will pay State 

25¢ per cu. yd. for materials used. State has right 
to remove any materials loosened or crushed by 
County upon payment of actual cost to County. 


/ 


Dated thiso’7 day of Oty , 19 


VUE 


Oregon Transportation\Cpmmission 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisitions 
Number Name Consideration 


48920 Division of State Lands $ 3,330.00 


49533 Woodrow Reddy & Ethel Bee Reddy 2,150.00 
49911 Davis Land & Livestock Company 50.00 
49915 M. J. Vilsmeyer 60.00 


49919 Robert E. & Marilyn B. Mayhall 25.00 
5 Transactions $ 5,615.00 


Agreement with Ski Ashland, Inc., wherein the State will 
provide snow removal service on the access road and park- 
ing lot at Mt. Ashland Ski Area in Jackson County. 
(Maintenance) 


Supplemental agreement with Travel Information Council 
and Travel InfoCentres of Oregon, Inc., for a telephone 
reservation system in the information plazas located 

in rest areas throughout the State. Agreement approves 
tre fee to be charged, the format to be used for the 
information system displays and the authorization for 
Travel InfoCentres, Inc., to institute the program. 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority, and acting in accordance therewith for 

the Commission, I approve all actions listed above and report 
this action for your official records. 


Al , 
Dated this 1% day of ACU 


L 


Ate i++ 9 STATE HIGHWAY ENGWEER 


Date__42-2 £- 77 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed below and report this action for your official 
records: 


1) Agreement with Douglas County for construction 
of the Comstock-Anlauf Interchange Section of 
the Pacific Highway (I-5). State will design, 
construct and maintain the facility utilizing 
Federal Aid Interstate Funds. County has agreed 
to cooperate in the adjustment of utilities and 
to accept all jurisdiction of certain frontage 
roads. 


Agreement with Lane County for installation of 
traffic signals on the Springfield Highway 

(2nd and 3rd Streets) at "Q" Street. State will 
design, install and maintain the signal equipment 
utilizing Title II, Section 209 Federal Aid Safety 
Funds. County has agreed to provide the required 
10 percent match money and will pay all costs of 
electrical energy consumed in the operation of the 
signals. 


Glenn L. Jacks 
Oregon Transportatyon Commission 


AP?. RO’'VED 


A / 
ahs of, ver ad a" > LAH Lig a 
DEPUTY STATE HIGHWAY ENGINEER 


Date.....2- 7-72 


ee ee ee ee ee 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records: 


1) On December 28, 1977, approved an agreement 
with Warren Whiting Advertising to prepare 
additional public service information graphic 
displays for the State's Travel InfoCentre 
gazebos in rest areas and waysides. Cost not 
to exceed $5,000 during this biennium. I 
authorized the Director of Transportation to 
sign the agreement. 


Dated this ot 


Oregon Transpo 


SS: 
INUITES OF 1-24-78 
SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49290 Schilling, W.C. and Zella V. $ 550.00 
49486 _Zachor, Harrv J. and Elizabeth P. 350.00 


49661 Lockwood, Fred B. 1,600.00 


49664 Canady, Frank T7D% 


49676 Longview Fibre Company 
49918 Shirley E. Jones; Theodore Robert 
Hawk; Herbert Rolland Hawk 


1C-174.59 Hilton, Gerald W. 


1-184.49W —=s~P. J. Nelson, Inc. 
1-184.49 City of Creswell 


oe —— 


_Hona ld, ] {ee ee eee ie 

Tant, Kirby J. and Lola 

231-23.87W Martin Bros. Signs, Inc. 1,690.00 
234-19.07E Wyman, Mrs Viola E. 150.00 


234-19.12E Wyman, Mrs. Viola E. 60.00 
281-2.03 Schull, Harold and Madeline 100.00 


300-83.46 (2) Dlettell, Mary M. 300.00 
300-83.46 (2) Honald, Inc. 4,820.00 
442.0.47 Honald, Inc. 2,315.00 
4 SR's Honald, Inc. 1,500.00 

19 Transactions 19 ,8 35.00 


Supplemental agreement with Lane County for a time extension to 
December 31, 1978, for the acquisition of 15 parcels of land in 
Alton Baker Park under the Willamette River Greenway Program. 
The County has acquired 3 of the 15 parcels and needs more time 
to acquire the rest. (Parks Branch) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


APPROVED Dated this /® day a 1978 


c ie 
Kakkar ti. _.------- 
“DEPUT WAY ENGINEER 
DEPUTY STATE HIGH 5 BEE area 
Oregon Transportation Commission 


STATE HIGHWAY ENGINEER - 2364 - 


Date_ Pin eek 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE _AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 
Period From 10-11-77 Thru _ 12-30-77 
Amount 
Claims Pending at Beginning of Period $ 92,156.69 


i a 


Claims Pending at End of Period $79,179.23 


AL 


nL E.R 


Money Collected During Period 
Installment Payments ¢ 3,183.25 
Compromise Payments 4 50.00 
Payments in Full ¢ 48,042.35 


ID 


$ 51,275.60 


Claims Abandoned During Period $¢ 2,235.40 


Fe an ilies eal eee em 


Damage Cases (Actions Fi led) $29,489.37 


Uncollected Judgments ~ $ = 


— 


*Referred to Department of Revenue for collection. 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On December 7, 1977, established a 25 MPH speed 
zone on the Halfway-Cornucopia Highway in Baker 
County from M.P. 10.70 to M.P. 11.04, north city 

limits of Halfway. (Speed Zone Order No. 765) 


On December 9, 1977, established a 40 MPH speed 
zone on the Jefferson Highway, north of City of 
Jefferson, Marion County, from M.P. 4.78 to 
M.P. 5.28. Rescinds Speed Zone Resolution No. 
247 dated 3-28-57. (Speed Zone Order No. 766) 


1977, approved a traffic pattern 
purn-Estacada Highway at 
on from M.P. 16.39 to M.P. 
This would involve 


Road. 

at that point. 

westbound traffic to stop and make a left turn. 
The eastbound traffic would continue to use the 
current alignment for 4 free right-hand turn. 
This would involve stopping through highway 
traffic. 


On January 10, 1978, prohibited parking of unattended 
vehicles on the Santiam Highway between Tombstone 
Summit and Summit Trail in Linn and Jefferson Counties 
as follows: 


From M.P. 63.67 2,. 63.76 South Side 
From M.P. 75.70 to M.f. 75.85 South Side 
From M.P. 76.96 to M.f. 77.06 South Side 
From M.P. 80.15 to M.f. 80.80 South Side 
From M.P. 82.09 to M.t. South Side 
From M.P. 82.09 to M.f. ; North Side 


On January ll, 1978, established a "NO PARKING" zone on 
the southwest side of the Rogue Valley Highway from 
M.P. 9.96 to M.-P. 10.04 north of the city limits of 
Phoenix, Jackson County. 


Dated ¢his SZ day of au a 1978 
Cy | 


tate Highway Engineer 


- 2366 - 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Work on the Rhea Road Relocation Unit of the John 
Day Highway-Heppner Highway Section of FAS B452 in 
Gilliam County. Bids received November 17, 1977. 
Contract No. 8639 awarded December 12, 1977, to 
Jarl Construction, Inc., The Dalles, at $331,799. 


Traffic signal installation on Murray Blvd. at Butner 
Road in Washington County. Bids received November 17, 
1977. Contract No. 8649 awarded December 12, 1977, 

to Hamilton Electric, Inc., Eugene, at $29,446.80. 


Traffic signal installation on the Oregon Coast Highway 
at Shopping Center Avenue (MP 358.6) in Curry County. 
Bids received December 14, 1977. Contract No. 8653 
awarded December 19, 1977, to Hamilton Electric, Inc., 
Eugene, at $35,109.80. 


Work on the N. Oakland Interchange-Sutherlin Interchange 
Section of the Pacific Highway in Douglas County. Bids 
received December 14, 1977. Contract No. 8654 awarded 
December 19, 1977, to S. D. Spencer & Son, Vancouver, 
Washington, at $3 374,976.38. 


Work on the Rogue Valley Highway at Mountain Avenue 
Section in Ashland, Jackson County. Bids received 
December 14, 1977. Contract No. 8656 awarded 
December 19, 1977, to Sims Electric of Medford, Inc., 
Medford, at $72,397.50. 


Traffic signal installation on the Goshen-Divide 
Highway at 6th Street in Cottage Grove, Lane County. 
Bids received December 14, 1977. Contract No. 8658 
awarded December 19, 1977, to Hansen Electric Co., 
Coos Bay, at $49,990. 


Traffic signal installation on the Redwood Highway at 
Fairgrounds Road in Grants Pass, Josephine County. 
Bids received December 14, 1977. Contract No. 8657 
awarded December 19, 1977, to Hamilton Electric, Inc., 
Eugene, at $54,503.20. 


Traffic signal installation on 7th Avenue at Monroe 
Street in Eugene, Lane County. Bids received 

December 14, 1977. Contract No. 8660 awarded 
December 19, 1977, to Hamilton Electric, Inc., Eugene, 
at $24,275. 


BL 
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Grading on the N.E. Marine Drive-N.E. Holman Street 
Section of the East Portland Freeway in Multnomah 
County. Bids received December 14, 1977. Contract 
No. 8663 awarded December 19, 1977, to Osberg 
Construction Co., Seattle, Washington, at $823,755.25. 


The McKay Creek (Hornecker ) Road Bridge in Washington 
County. Bids received December 14, 1977. Contract 
No. 8664 awarded December 27, 1977, to Columbia 
Pacific Construction Co., Lake Oswego, at $154,085. 


Traffic signal installation on the Sunset Highway 
at Murray Blvd. Interchange in Washington County. 
Bids received December 14, 1977. Contract No. 8665 
awarded December 19, 1977, to Hamilton Electric, 
Inc., Eugene, at $30,848.80. 


Work on the E. 17th Avenue-I-5 Interchange Section 
of FAU 1185 (Glenwood Blvd.) in Eugene, Lane County. 
Bids received December 14, 1977. Contract No. 8666 
_ awarded December 19, 1977, to Wildish Construction CO. 
Eugene, at $622,919.91. 


DATED this 12th day of January, 1978. 


H. S. Coulter 
State Highway Engineer 


January 12, 1978 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and Count Date 
ee NO. ee  SOUNTY eet Bee 


Pacific Northwest Butte Creek-Halsey Intch., December 7, 1977 
Landscaping, Linn County 
No. 8474 


Stukel Rock and Bly Rock Production, December 8, 1977 
Paving, Inc., Klamath County 
No. 8500 


M. C. Lininger & White City-Linn Road, December 9, 1977 
Sons, Inc., Jackson County 
No. 8344 


Morse Bros., Inc., Scio (N. Beech St.), December 9, 1977 
No. 8517 Linn County 


Hi Lo Roads, ine.:; Olney Cutoff Rd. JG sa December 15, 1977 
No. 8399 Clatsop County 


B & H Equip. OO. 4 Middle Unit, Richmond Jct.- December 19, 1977 
Inc., No. 8491 Girds Cr. Rd., Wheeler Co. 


Morse Bros., TAG.« Gold Fish Farm Rd.- December 19, 1977 
No. 8441 Lebanon, Linn County 


R. L. Coats, Guano Valley (M.P. 50.22 ~— December 20, 1977 
No. 8483 M.P. 56.92), Lake County 


Holst Const. Co., Sodom Ditch Bridge, December 21, 1977 
No. 8518 Linn County 


Baker Redi-Mix, Inc., Auburn Ave.-Baker/Unity January 3, 1978 
No. 8579 Hwy. (Baker), Baker County 


— 
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Contractor and Acceptance 
Contract No. Section and County ___Date 


S. D. Spencer Winchester Intchge.- January 5, 1978 
Son, No. 8251 Garden Valley Blvd., 
Douglas County 


S. D. Spencer Anlauf Interchange- January 6, 1978 
Son, No. 8184 Elkhead Road Interchange, 
Douglas County 


C. G. Gredvig, Rockaway (N. 3rd Ave.), January 13, 1978 
No. 8593 Tillamook County 


January 13, 1978" 
H. “7S. Coulter 
State Highway Engineer 
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TO: Oregon Transportation Commission 

SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 

A consultant agreement with Molly Harris for professional 

services involved in a review of the proposed equipment 

and storeroom management system as submitted by Cresap, 

McCormick & Paget, consultant to the Federal Highway Adminis- 

tration, in light of existing State of Oregon practices and 

compare it with the storeroom management study consultant 

prepared for the State during 1975. The cost will be $500 

to be paid to the consultant covering a three-day period 


from December 28 through 31, 1977. 


Pursuant to authority delegated to me, I approved on December 30, 
1977, the above consultant agreement and report this action 
for the Transportation Commission's records. 


Dated this.» © oa £§ Lee sores a rr. 
=» —2A Za. 
C. T. Keasey, Acting ate Highway Engineer 
on behalf of H. S¢% Coulter, State 
Highway Engineer 


i 
| 1-24-78 
WEIGHT RESTRICTIONS FOR ROCKY CREEK BRIDGE 


A. What this rule does: 

This rule prohibits motor vehicles weighing in excess of 6,000 
pounds to use the Rocky Creek Bridge located at M.P. F130.03 on the 
Oregon Coast Highway in Lincoln County. 


B. Statutory Authority and Procedure: 
yes to the Departme ation the authority 
ehicles W i gment of the De- 
partment ar tect any section 0 i m being 
unduly damaged. ty has been specifically delegated to the 
State Highway Engineer. 


This rule has been adopted in accordance with the Administrative 
Procedure Act. Public notice of rulemaking was given by the Department 
of Transportation in the Secretary of State's Bulletin on September LP 
1977. A hearing was held on the rule on October 12, 1977, and the rule 
was adopted by the State Highway Engineer on December 30, 1977. A certi- 
fied copy of the rule was filed with the Secretary of State on 

December 30, 1977. 


c. Weight Restriction: 


1. It has been determined by the staff of the Oregon Department of 
Transportation that severe cracking and spalling of the concrete due to 
corrosion of the reinforcing steel has deteriorated the structure of the 
Rocky Creek Bridge beyond economic repair. Further, the Department has 
determined that weight restriction of 6,000 pounds is necessary to protect 
the bridge from being unduly damaged and to insure the safety of the 
traveling public. : 

2. Vehicles weighing in excess of 6,000 pounds shall not use the Rocky 
Creek Bridge on the Oregon Coast Highway , (frontage road) in Lincoln 
County at M.P. F130.03. 


3, The Highway Division shall immediately post this weight restriction 
in a conspicious manner at both ends of the Rocky Creek Bridge and at such 
other places as may be necessary to inform the users of the Oregon Coast 
Highway of these restrictions. 


4. This rule shall become effective December 30, 1977. 


The Oregon Transportation Commission by 4 duly adopted de kgation order, 
authorized the State Highway Engineer to act in its behalf in approving 
this rule. 


APPROVED AS TO FORM: State of Oregon, by and through its 
Department of Transportation, 
Highway Division 
istant Attorney 
General 


January 1978 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegatio . 16) from the Oregon 
Transportation Commission, subdelegate Right of Way Engineer 
(Administration order No- 18), L report that L have taken the following 
actions for your official records: 


(1) Sale of 5530 square fe property on the West Linn-Pacific 
Highway Section of the and Freeway jin Clackamas County for 
a minimum consideration of $4 00. Approved April 4, 1977. File 

40795 (16-43) - 


Sale of 4.49 acres excess property on the Goshen-Divide Section of 
the Pacific Highway in Lane County for 4 minimum consideration of 
$7,500.00. Approved December 1, 1977- File 20491 (16-43) + 


Sale of 3.35 acres exce 

Section of the Coos Bay-Roseburs 
minimum consideration of $18, 200-00. 
Files 3102 and 3103 (16-43) - 


in Clatsop County - 


Terminati ate Crossing Agreement with the Southern Pacific 
Transport n the “Lorence- Eugene Highway jin Lane County - 
File 28803 RR520 (16-12) - 


Service Contract with the oregon-Washington Railroad and Navigation 
Company for grade crossing protection devices at N.E. 158th street 
near Hemlock in Multnomah County- Contract 77-036 approved December 
16, 1977- RRIO7 (16-12) - 


Sale of 50,000 square feet of excess property on the Harbor Drive- 
Barbur Blvd. Section of the Pacific Highway in Multnomah County for 
a minimum consideration of $6,000 .00- Approved October 29, 1976. 
Files 91003 and 24828 (16-43) - 


Right of Way Services Agreement with the city of LaGrande in con- 
nection with the acquisition of dnd street Viaduct Project, 
Union County- Approved December . Right of Way Agreement 
85 (16-49) - 


acres excess property on the Clatskani 

Highway in Columbia County f 
siderat 6 00. Approved December 29, 19 
and 20326 (1 
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Report of January 1978 (cont.) 


Sale of 1.47 acres excess property on the Hermiston-Hinkle Section 
of the Hermiston Highway in Umatilla County for a minimum con- 
sideration of $2,000.00. Approved December 23, 1977. File 3758 
(16-43). ’ 


Signed on January 4, 1978, a Grant of Access to D.V. Foxx on the 
Biddle Road-Camp White Section of the Crater Lake Highway in Jackson 
County. Approved by Mr. Jackson December 9, 1977. File 37601 
(16-45). 


Sale of 2.05 acres excess property on the Salem Bypass Section of 
the Pacific Highway in Marion County for a minimum consideration 
of $3,800.00. Approved January 3, 1978. Files 19753 and 40003 
(16-43). 


Sale of 0.02 acre excess property on the Ava Avenue-S.E. Burnside 
Road Section of the Mt. Hood Highway in Multnomah County for a 
minimum consideration of $1,000.00. Approved January Ss, i97é. 
File 44804 (16-43). 


Sale of 4.0 acres excess property on the Pleasant Valley-Green 
Timber Road Section of the Oregon Coast Highway in Tillamook 
County for a minimum consideration of $2,000.00. Approved 
January 6, 1978. File 46842 (16-43). 


Sale of 2.987 acres excess property on the West Salem-Brunks 
Corner Section of the Willamina-Salem Highway in Polk County for a 
minimum consideration of $16,500.00. Approved January 9, 1978. 
File 1293 (16-43). 


Sale of 4,500 square feet of excess property on the Russell Street- 
Curry Street Section of the Pacific Highway in Multnomah County 


for a minimum consideration of $13,500.00. Approved September 
12, 1977. Files 28250 and 28251 (16-43). 


Dated this L7 day Guay. 1978 


Way Manager 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Detegated Authority 


Under delegated authority from the Oregon Transportation 


Commission authorizing the making of formal offers to purchase 


real property in preparation for condemnation (Delegation Order 


No. 16, Sub. 46), I approved making the following offers in 


accordance with this authority for and on behalf of the Commission: 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49184 - George M. Welby et al. 11,035 sq. ft. for right- 
of-way purposes. Offer $22,100.00. 


R-49189 - Clara A. Wenger. 125 sq. ft. for right-of-way 
purposes including its use for widening N.E. Glisan. Offer 
$250.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-47275 - Ella K. Carlson. 724 sq. ft. for right-of-way 
purposes including its use for widening N.E. Glisan Street. 
Offer $6,000.00. 


R-47276 - Lester L. Magley et al. 844 sq. ft. for right-of- 
way purposes including its use for widening N.E. Glisan Street. 
Offer $2,350.00. 


R-47277 - Norman D. Pickett et al. 1,200 sq. ft. for right- 
of-way purposes including its use for widening N.E. Glisan Street. 
Offer $2,900.00. 


R-49208 - Robert I. Green et al. Parcel 1: 860 sq. ft. for 
right-of-way purposes including its use for widening 99th Avenue; 
Parcel 2: 258 sq. ft. for a permanent slope easement for widen- 
ing 99th Avenue. Offer $4,700.00. 


R-49209 - Peter 0. Swimm et al. Parcel 1: 896 sq. ft. for 
right-of-way purposes; Parcel 2: 150 sq. ft. for a permanent 
easement for widening 99th Avenue. Offer $13,100.00. 
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N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY (cont. ) 


R-49210 - Charles R. French et al. Parcel 1: 600 sq. ft. 
for right-of-way purposes; Parcel 2: 180 sq. ft. for a permanent 
slope easement. Offer $5,100.00. 


R-49212 - Mary 0. Hill. Parcel i: 824 sq. ft. for right- 
of-way purposes; Parcel 2: 216 sq. ft. for a permanent slope 
easement. Offer $6,000.00. 


R-49213 - Juanita W. Wadsworth. Parcel 1: 750 sq. ft. for 
right-of-way purposes; Parcel 2: 225 sq. ft. for a permanent 
slope easement. Offer $2,150.00. 


R-49221 - James W. Walker et al. Parcel 1: 1,573 sq. ft.; 
Parcel 2: 518 sq. ft.; Parcel 3: 113 sq. ft. for right-of-way 
purposes including the use for widening 99th Avenue and N.E. 
Glisan Street; Parcel 4: 377 sq. ft. for a permanent slope ease- 
ment. Offer $5,450.00. 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MT. HOOD HIGHWAY - 
MULTNOMAH COUNTY 


R-49545 - Capital Exchange Corporation et al. 1,300 sq. Tt. 
for right-of-way purposes. Offer $48,250.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 


R-48800 - Armando Romiti et al. Parcel 1: 1.5 acre for 
right-of-way purposes; Parcel 2: 0.48 acre for right-of-way 
purposes and widening W. Lane; Parcel 3: 2,700 sq. ft. for a 
construction permit for a road approach. Revised Offer 
$100,000.00. 


R-49495 - Carl D. Larson et al. Parcel 1: 0.27 acre for 
right-of-way purposes; Parcel 2: 0.32 acre for right-of-way 
purposes including its use for widening Bennett Road. Offer 
$4,000.00. 


Dated this 16th day of January, 1978. 


Right ”/ ay Engineer 
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TO: Oregon Transportation Commission 


SUBJECT : Report of Confirmation of Action Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
for the Transportation Commission's records: 


On January 10, 1978, 1! approved and executed a 
Consent to Annexation to the City of Monroe a 
portion of the Pacific Highway West in Section 33, 
Township 14 South, Range 5 West, Willamette Meridian, 
Benton County. 


rank E. Terpin 
Location Engineer 


E 
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TO: Oregon Transportation Commission 


SUBJECT : Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following agreementsand report this action for your official 
records : 


On December 5, 1977, approved the extension of 
a lease agreement with Duane Wiggins to operate 
the Wallowa Lake State Park marina concession 
for a five-year period ending December 31, 1982. 


On December 16, 1977, executed release of ease- 
ment to relinquish an easement to construct a 
bridge across McVay Creek, Curry County, on the 
property of Karl Clinkinbeard adjacent to the 
south boundary line of McVay Rock State Wayside. 
This access is not needed because of a county 
road which provides public road frontage for 
the park property. 


Dated this 11th day of January, 1978 
yal ; ’ 
; ’ 


} é : if f/f 4 ke 7 
F 4 


State Parks Superintendent 


SUBJECT: 


OREGON TRANSPORTATION COMMISSION 


Confirmation Report 0 


f Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I approved the following actions 


and report this for the 


Transportation Commission's records: 


CONSENT FOR STREET OR COUNTY ROAD VACATIONS 


Applicant 


City 


City 


City 


City 


City 


City 


City 


of Tigard 


of Portland 


of Portland 


of Portland 


of Portland 


of Portland 


of Portland 


Clackamas County 


City 


City 


of Portland 


of Portland 


We) 6 Se 


Description 


Vacation of two unimproved city 
streets in Tigard. 


Vacation of a certain portion 
of S.W. 29th Avenue 


Vacation of a walkway between 
S.W. 48th Place and Lowell Court 


Vacation of certain portions of 
N. Montana Ave., N. Revere St. & 
the Alley in Blocks 5&9 


Vacation of the alley in Block v5 
Bartons addition 


Vacation for a certain portion of 
N.W. Ball Ave. 


Vacation of certain portions of 


S.E. 7th Ave. and S.E. Taggart St. 


Vacation of the dead end portion 
of S.W. Jean Rd. fronting on Lot 
26, Rosewood 


Vacation of certain portions of 
N. Cecelia St. & N. Berkeley Ave. 


Vacation of a certain portion of 
S.E. Henderson Street 


aft - 
Dated this 137 fay of DEC. 


Approved 
10/4/77 
10/7/77 


10/17/77 


10/21/77 
10/28/77 
11/4/77 


11/18/77 


11/22/77 
12/13/77 
12/13/77 


» 1977 


TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On December 23, 1977, $2,507,526.61 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of November » 19.72 

(List of apporttonments on file in Comnisston Files, 
Satem.) 


On December 30, 1977, $1,504,515.96 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of November, 1977. 
(List of apporttonments on file in Comnisston Files, 
Satem. ) 


Dated this 19thday of December , 19 77 


Attachments 


cc: Robert Burco 
H. S. Coulter 
John Earley/Att. 
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REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant trial at_trial demand Verdict 


Wm. Dodge $1,100 None $3,500 $1,100 
(Default) 


L-7476 

R-48795 

Section: Warren-Scappoose 

Highway: Columbia River 

County: Columbia 

Approved by: Walter L. Barrie Date: December 9, 1977 


A. N. Meidl $ 700 None $2,500 $ 900 


(Default) 


L-7382 
R-48976 
. Section: Roberts Mountain-Myrtle Creek 
Highway: Pacific 
County: Douglas 
Approved by: Walter L. Barrie Date: December 9, 1977 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Defendant ae ae Cause of Action Plaintiff Judgment 
Ervin L. and Tort'- Damage to $17,204.22 $3,365.73 
Leslie 8. Owen highway by cattle 
L-7377 drive. 


Attorney Fees: None Court Costs: $122.50 
County: Umatilla 


_H 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 


Defendant. _Offer Appraisal Settlement 


Lincoln Loan Co. $18,500 $18,500 $20,000 


L-7529 

R-49344 

Section: Columbia River-Pacific Highway 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Walter L. Barrie Date: January 9, 1978 


R & F Corporation $ 5,625 


L-7468 

R-45790 

Section: S.E. Division Street-S.E. Foster Road 

Highway: Columbia River-Pacific 

County: Multnomah 

Approved by: Jack L. Sollis Date: December 21, 1977 


* Settled by Right of Way Section 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


pees Demand of 
Plaintiff Defendant __ Cause of Action Plaintiff 


Nn ce 


State of Oregon Michael Collins Property Damage $433.82 


L-7403 
County: Multnomah 
Disposed of by: Amount of claim paid in full. 


1-24-78 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 
nae DEPARIMENT OF TRANSPORTATION 


L-7553 Mary Young v. Highway Division, et al: This lawsuit arises 
out of an scctaant that occurred on December 19, 1975 on I-5 near 

MP 220 approximately 3.6 miles north of the intersection of State 
_ Highway No. 228 and I-5 and approximately 13 miles south of Albany. 
The plaintiff alleges that the highway in the vicinity of the acci- 
dent was icy and that there was a bump in the highway which caused 
her to lose control of her vehicle and collide with a guardrail and 
then was subsequently struck by several other vehicles. The plain- 
tiff has named the drivers of the other vehicles as well as several 
Highway Division employees as party defendants. The plaintiff alleges 
that she suffered personal injuries in the amount of $52,262.74 and 
that her vehicle was damaged in the amount of $1,800. The case has 
been referred to the Attorney General's office for the defense of the 
State and the state employees. 


L-7554 Edith I. Kaplan v. Robert J. Wilson, et al: This case arises 
out of an accident which occurred within the limits of a construction 
project (Contract No. 8413) and involved a collision between the ve- 
hicle driven by the plaintiff and the vehicle driven by Robert J. Wilson, 
one of the defendants. The plaintiff alleges that the State and the 
contractor (Peter Kiewit & Sons) were negligent in failing to post ade- 
quate signs and notices along S.W. First Avenue, S.W. Front Avenue and 
the southbound ramp of the Steel Bridge, warning northbound traffic 
that the ramp was restricted to one-way traffic southbound. The law- 
suit is in the amount of $104,232.73. The matter has been referred to 
the Attorney General for the defense of the State. 


- 2383 - 


February 21, 1978 
North Bend, Oregon 


The Oregon Transportation Commission made an aerial 
inspection of the North Bend Airport Extension and viewed an Air 
Oregon plane. There was a sack lunch at the Coast Guard Station 
in North Bend and a briefing on the North Bend Airport Extension 
issue. The Commission then viewed the section of the proposed 
Coquille Bypass in Coos County. A no-host dinner was held at 
Pony Village Motor Lodge, North Bend, with officials from the cities 
of Coos Bay and North Bend, county officials, legislators and other 
interested persons in the area. 


February 22, 1978 
Coos Bay, Oregon 


The Oregon Transportation Commission met at 9 a.m. in 
Room B-2 at the Southwestern Oregon Community College in Coos Bay. 
Notice of this meeting was made by press release to the newspapers 
of the general and local circulation throughout the State. Present 
were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Don Streun, Assistant Director of Administration 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

George Bell, Manager of Intergovernmental and Public Affairs 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

Dennis Moore, Administrator of Public Transit 

Warren Gaskill, Deputy Parks Superintendent 

Jack Sollis, Assistant Chief Counsel 

Alfred Shirley, Region II! Engineer 

Bill Hayden, Manager of Policy Deve lopment Section 

Cc. W. Head, Manager, Commission Services 


(There were approximately 80 persons in attendance. ) 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of January 24, 1978. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation Resolution 
No. 2670" on file in the Commission's files, Salem. ) 
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3) Surveys on the following highways: 


a. Martin Creek-Comstock Section, Pacific Highway, 
Lane and Douglas Counties. A portion of the 
Goshen-Divide Highway and its connections to 
the Pacific Highway are being relocated. , 
("Highway Corridor & Design Resolution No. 426" 
on file in the Commission's files, Salem.) 


North Unit, Condon-Thirtymile Creek Section, 
John Day Highway, Gilliam County. This survey 
supersedes the northerly part of the former 
Condon-Thirtymile Creek survey approved by the 
Commission May 4, 1971, as "Highway Corridor & 
Design Resolution No. 394". ("Highway Corridor 
Design Resolution No. 394A" on file in the 
Commission's files, Salem. ) 


Authorized the payment of $5,050.39 to the American 
Association of State Highway and Transportation 
Officials as 1978 membership dues. 


Preliminary engineering and contracting of the 
Spring Creek Hill Section of The Dalles-California 
Highway in Klamath County at a cost of $300,000. 
This project is for corrective work to reduce the 
danger from falling rock. Undertaking this work at 
this time will permit removal of this project from 
Program A of the Preliminary Six Year Program. 


Three requests for Safer Off-System Roads Projects 
and authorized State Highway Engineer to sign 
agreements when prepared as follows: 


a. Request from City of Gresham to place an 
asphaltic concrete overlay on a 0.23 mile 
segment of N.E. Fifth Street (Kelly Avenue- 
Cleveland Avenue Section) in Multnomah County. 
Total Cost $17,340. Federal Funds $14,910. 
Local Share $2,430. 


Request from City of Gresham to reconstruct a 

0.30 mile segment of N.E. Second Street (Main Street- 
N.E. Elliott Avenue Section) in Multnomah County. 
Total Cost $57,600. Federal Funds $49,540. Local 
Share $8,060. 


Request from Sherman County to reconstruct a 

1.6 mile section of Curt Tom Road (China Hollow 
Creek Road-Power Line Section). Total Cost $187,625. 
Federal Funds $161,360. Local Share $26,265. 


7) Overlay project on the South Ashland Interchange- 
California State Line Project on the Pacific Highway 
in Jackson County. Estimated cost is $1,260,000 with 
Federal participation of $1,160,000 and State matching 
funds of $100,000. (Granted authorization to sign 
project agreement with the Federal Highway Administra- 
tion.) 


8) Personal services agreement with Day-Henry Associates 
in systems analysis and design to aid managers in 
Motor Vehicles Division, General Services and Data 
Processing. Cost $3,600. (Authorized Director to 
sign agreement. ) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem. ) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
State Parks Superintendent Exhibit C 
Highway Controller Exhibit D 
Chief Counsel Exhibit E 


DIRECTOR'S REPORT 


Mr. Rulien presented to the Commission a draft of the 
recommended Six Year Highway Improvement Program for their consid- 
eration. He stated the final copy of the Program is expected from 
the printers around March 6 and will be in three colors. The non- 
interstate projects will be presented by region with one map per 
region. The B Level (basic program) will show on an index map in 
black the projects that can be funded from existing revenue sources. 
The additional projects to bring the Program up to A Level will be 
shown in green and is based upon current revenue plus revenue from 
the two-cent gas tax and the $10 vehicle registration increases. 

The At Level will be shown in red and is based upon the sale of 
bonds or other additional revenue. He commented on various portions 
of the Program (introduction pages 1 through 6). Mr. Rulien referred 
to the interstate program and the interstate transfer projects. The 
Commission took the following action by adopting the revised Six Year 
Highway Program for Fiscal Years 1979 through 1984: 


1) Approved the "Basic" program projects for contracting 
in the scheduled fiscal years and authorized all 
development work necessary to prepare the projects 
for contracting. 


(continued on next page) 
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2) Confirmed their intent to approve all the projects in 
the "Additional Revenue" program, if the voters 
support the user tax increases at the polls in May and 
November 1978. 


(Copy of program on file in the Commission's files, Salem.) 


Mr. Burco stated that copies of the final report may be 
obtained at the Department's Regional and District Offices through- 
out the State and at the Transportation Building headquarters in 
Salem. 


Mr. Bell reported on his recent trip to Washington D.C. 
where he testified before Congressman Ullman's House Ways and Means 
Committee regarding Oregon's view on the continuation of the Highway 
Trust Fund. Copies of the proposed 1978 Federal Highway Act were 
previously mailed to the Commission. (Copy on file in the 
Commission's files, Salem.) He said Mr. Brock Adams, Secretary of 
Transportation, detailed the proposed bill before the Committee. 

The administration bill contemplates no change in revenue and 
contemplates completion of the interstate as a high priority. 


Mr. Bell mentioned that Congressman James Howard, Chairman 
of the Subcommittee on Surface Transportation, asked for a two-cent 
increase in the Federal gas tax to raise a special fund of $2 billion 
to be put into a national bridge replacement program. He said there 
did not appear to be much support for Congressman Howard's proposal. 


Mr. Bell stated he presented Oregon's position to the 
Committee, urging flexibility in Federal funding so the Department 
can meet its emphasis in repairing the primary and secondary systems 
in the State. He said Oregon was the only State to offer testimony 
that day on the Highway Trust Fund. (Copy of Mr. Bell's testimony 
on file in the Commission's files, Salem.) 


Mr. Bell handed to the Commission a list of proposed 
bills that the Department will present to the 1979 Legislature. 
He mentioned the Executive Department requested that a rough concept 
form be presented to them by April 15. (List of proposed bills on 
file in the Commission's files, Salem.) 


Mr. Streun presented a 1978-81 Budget Development Calendar. 
He indicated that this is a decision and policy making schedule. 
The outline shows the sequence for basic decision making to meet 
the September 1, 1978, budget submission deadline to the Executive 
Department. Mr. Streun stated it is the staff's intent to specify 
the issues or decisions which should have the Commission's review. 
He suggested that two to three hours be reserved for presentation 


of the budget to the Commission at its March 28 meeting. At each 
following Commission meeting, staff will request the decision 
necessary to proceed to the next phase ol budget. (Copy of budget 
calendar on file in the Commission's files, salem. ) 
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Mr. Hayden briefed the Commission concerning the update 
of the 1977 Policy Document for the Department. He recalled that 
the present policy document was approved by the Commission on 
January 18, 1977. Mr. Hayden mentioned that economic development, 
tourism, Motor Vehicles Division, Parks and interstate transfer 
project match items will be included in the update. The document 
will be reviewed by local governments, the League of Oregon Cities 
and Association of Oregon Counties. He indicated the major share 
of the work will be done this summer and fall, and the final document 
will be presented to the Commission for approval prior to the 1979 


Legislature. 


The Commission confirmed the date of March 28, 1978, for 
their monthly meeting in Salem and tentatively set April 18 for 
the following meeting. (April meeting was later changed to the 


25th.) 


Mr. Burco said plans are being made for the members of 
the Transit districts to have lunch with the Commission on March 28. 
(The luncheon was later changed to the April 25th meeting.) He 
said two to three hours will be set aside in the afternoon for 
the Commission to review the 1979-81 budget. 


OPERATIONS 


Attention was given to an agreement with Coos County 
covering construction, financing and maintenance of a bike path 
from Coos Bay to Charleston (Pigeon Point-South Slough Bridge 
Section of the Cape Arago Bikeway). Mr. Klaboe said the estimated 
cost is $120,000; the State and County to share the cost 50-50 with 
the County receiving credit for $45,000 for costs incurred through 
construction of the Coos Bay S.C.L.-Pigeon Point Section. The 
Commission approved the project as recommended by Mr. Klaboe. 


The Commission considered eight requests for Federal Aid 
Urban System Projects. Mr. Coulter mentioned the projects have 
been investigated and are eligible for funding under the FAUS Program. 
Following his recommendation, the Commission approved the following 
projects and authorized him to sign the agreements when prepared: 


1) City of Baker for paving 0.4 mile of Grace Avenue 
and Bridge Street (Elm Street-Mt. Hope Cemetery 
Section), Baker County. Total Cost $70,000; 
Federal Funds $54,600; State's Share $7,700. 


2) City of Bend for constructing a 48-foot curbed 
section on South 9th St. and Baer Rd. (Glenwood Dr.- 
South City Limits Section), Deschutes County. Total 
Cost $175,000; Federal Funds $150,500; State's 


Share $12,250. 
(continued on next page) 


- 2388 - February 22, 1978 


City of Dallas for reconstruction of 0.71 mile on 
Hankel Street (Main St.-LaCreole Dr.), Polk County. 
Total Cost $452,400; Federal Funds $172,000; 
State's Share $14,000. 


City of Medford for a traffic study to determine 

the feasibility of rerouting southbound traffic 

through the Central Business District (Central Ave.- 
Front St. Section), Jackson County. Total Cost $5,000; 
Federal Funds $4,300; State's Share $350. 


City of Newberg to widen 0.5 mile of Springbrook St. 
(Middlebrook St.-Pacific Highway West Section), 
Yamhill County. Total Cost $285,000; Federal Funds 
$245,100; State's Share $19,950. 


City of Salem to realign 35th Avenue to connect 

with 34th Avenue at Silverton Road, Marion County. 
Total Cost $193,000; Federal Funds $165,980; State's 
Share $13,510. 


City of Salem to widen 0.23 mile of 34th Avenue 
(N.E. Stortz Ave.-Silverton Rd. Section), Marion 
County. Total Cost $12,000; Federal Funds $10,320; 
State's Share $840. 


Marion County to signalize four intersections and 
channelize two intersections on North River Road 
(Dearborn Avenue-Glynbrook Street Section). Total 
Cost $340,000; Federal Funds $292,400; State's Share 
$23,800. 


Consideration was given to annexation to the City of 
Portland of three parcels of surplus property comprising of five to 
six acres of land on the Mt. Hood Freeway Corridor lying between 
82nd and 86th Streets and between Powell and Lafayette. Mr. Coulter 
stated the annexation would permit providing sewer into this property 
and it would then be disposed of under a proposal of the Portland 
Development Commission. Following Mr. Coulter's recommendation, 
the Commission approved the annexation. (Petition for Annexation 
to the City of Portland signed by the Right of Way Mamager.) 


The Commission considered the appointment of Mrs. Orcilia 
Forbes of Portland to the State Parks and Recreation Advisory Committee, 
replacing Bob Frazier, deceased. Mr. Gaskill pointed out that five 
candidates were considered for the "at large" position by the Advisory 
Committee. He said Mrs. Forbes' name had been approved by the 
Governor's Office. The Commission approved the appointment of 
Mrs. Forbes for a 4-year term effective February 22, 1978. 


February 22, 


Attention was given to an amendment to an August 1968 
agreement with the Department of Fish and Wildlife covering an 
easement to the Lakeside Water District to withdraw water from 
Eel Lake adjacent to Tugman State Park in Coos County. Mr. Gaskill 
stated the District is requesting that certain water use limitation 
be deleted with the District to install water level control and fish 
passage facilities. The easement involves about one acre of land. 
Upon his favorable recommendation, the Commission approved the 
amendment. (See page 2560 for further information.) 


The Commission considered adopting as a permanent rule an 
amendment to the State Parks regulations involving the reservation 
fee. Mr. Gaskill said during the 1977 camping season a little over 
79,000 reservations were made at the 15 overnight parks utilizing 
the reservation system which was a 12.3% increase over 1976 and a 
22.3% increase over 1975. In 1977 there were 11.7% no-shows. He 
said a Parks Branch Committee reviewed the 1977 campsite reservation 
system and considered five possible alternatives to correct problems 
in the system. The State Parks and Recreation Advisory Committee in 
December 1977, reviewed the proposals and recommended that the 
existing rules be amended. Mr. Gaskill stated that "State Parks 
Resolutions Nos. 39 and 39b" should be amended as follows: 


Advance Campsite Reservation Fee 


1) The State Parks Superintendent is authorized to 
designate the manner of securing all reservations 
and the contents of any special permits required. 


There shall be a deposit for advance reservations 
which will apply toward the nightly camping and 


reservation fees on arrival at the park. 


Non-refundable Reservation Fee $2.00 
Camping Fee Deposit 3.00 


Deposit $5.00 


The $5.00 fee must accompany a letter of request. 

If telephone reservations are permitted, the deposit 
must arrive at the park no less than two (2) days 
prior to the date reserved. 


All camping reservations must be claimed by 6 p.m. 
unless prior arrangements have been made with the 
park for a later arrival. 


Cash refunds will not be given for cancellations. If 
notification of cancellation is received by the 
appropriate State park within five (5) days of the 
initial reservation date, a $3.00 credit will be 
issued which could be applied against future camping 
fees. This credit must be used within the calendar 
year in which it is issued. 
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Mr. Gaskill said adoption of the amendments will: 


1) Reduce the number of incidents when persons making 
reservations fail to claim them or make late 
cancellations. 


Allow occupancy of all unoccupied campsites after 
6 p.m. unless prior arrangements have been made for 
a later arrival. 


Discourage parties from making reservations for the 
same night at several parks without a penalty. 


Eliminate the problems associated with overloaded 
telephone lines at the beginning of the reservation 
season. 


A hearing was held concerning the proposed changes on February 15, 
1978, and no objections were received. The Wally Byam Caravan Club 
testified and requested that the reservation fee of $2 be applied 

to the campsite fee. The Commission amended "State Parks Resolutions 
Nos. 39 and 39b''and adopted the above changes as a permanent rule 

as "State Parks Resolution No. 39F."" (Rule filed with the Secretary 
of State on February 23, 1978, and published in the Administrative 
Rule Bulletin on March 15, 1978.) 


Mr. Burket reported on the following aviation items that 
were discussed yesterday with the Commission: 


He mentioned the North Bend Airport briefing by Manager 
Joe Laurance concerning the airport runway fill permit and the 
extension that is scheduled. Mr. Burket commented on the State- 
issued fill permit that was ruled invalid by the State Appeals Court 
in December 1977 and it is petitioned now to the Supreme Court for 
review. He mentioned that the Corps of Engineers' dredge, which is 
now working in the ship channel, is scheduled to be at the airport 
site and placing the spoils material there between March 1 and 15 and 
if the permit matter isn't straightened out at that time it will 
create a serious problem. He said if the runway is not extended, 
Hughes Airwest will not be able to use their DC-9 aircraft. Mr. Burket 
introduced Mr. Juan Sparhawk, Seattle Regional Public Affairs Director 
for Hughes Airwest Airlines. 


He commented on the Air Oregon's Navajo airplane that was 
at the airport for review. Mr. Burket stated that Air Oregon has 
17 airplanes of all different varieties and serves 23 points in the 
State, including Portland. 


February 22, 1978 


The Commission considered an agreement with the City of 
Woodburn for experimental Mr. Moore pointed out the 
project will last 16 mont 8,899 and is designed 
to evaluate the public's acceptance of ac t system. He 
said the State will contribute General Funds up to 50% of the 
operating costs. Following Mr. Moore's recommendation, the Commission 
approved the agreement and authorized him to sign it. 


Mr. Moore reported on the Reedsport Bus Project (Tri River 
Trolley) and the 21-passenger Argosy bus that the Commission inspected 
this morning. The bus operates in Reedsport, Winchester Bay and 
Gardiner on 4 five-day week and is now offering commuter services 

for people traveling to and from work and is carrying 45-60 passengers 
a day. Mr. Moore said it is a Federally-funded experimental bus 
project and is sponsored by the Federal Highway Administration. it 

is a $40,000 grant of which $21,000 was for the purchase of the bus. 


Mr. Moore gave 4 brief update on what the Department is 
doing in the Coos Bay-North Bend area on planning. During the past 
two years, he said, a planner has been assigned to help develop part 
of the comprehensive plan in the area and has been working very 
closely with the Council of Governments. An alternative analysis is 
just about completed and will soon be published. He said other parts 
to this project are intercity and intracity rural transit needs. 


Mr. Moore commented on the Commission's lunch with the 
transit officials on March 28, 1978, in Salem. Two items to discuss 
informally with them would be transit funding and transit legislation. 
(Luncheon date changed to April 25, 1978.) 


Mr. Moore mentioned the meeting that was held in the 
Director's Office last week with staff, officers from Greyhound and 
Continental Trailways, and a representative from the Port of Portland. 
There was discussion concerning the intercity bus industry. He said 
the industry has said repeatedly that they lose money on every coastal 
trip and they would like to drop the routes. Mr. Moore stated this 
group discussed the intermodal terminal in Portland. He said the 
Department has set aside in the Emergency Fund $300,000 of State 
General Funds which could be released by the Emergency Board for 
intercity activities. Mr. Moore felt that there is 4 good reason 
to go to the Emergency Board to ask for release of some of the 
funds for 4 variety of projects. One project could be to contract 
with the Port of Portland and the City of Portland to do a compre- 
hensive study of the terminal alternatives in Portland. 


Mr. Moore said that Pacific Trailways, Oregon's largest 
home-based intercity carrier out of Bend, has petitioned a third 
time to drop service through John Day from Redmond to Vale. He 
mentioned that Polk County is contracting for services with Hamman 
Stage Lines to transport people into Salem from Dallas, Monmouth 
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and Independence. He said they are doing a good job but are running 
low on money. Mr. Moore said there needs to be something done 
regarding marketing and public relations. The Department's survey 
indicated little sympathy on the part of the public in doing any- 
thing with the intercity carriers. He mentioned carriers are going 
broke and many of the communities are dependent upon Greyhound, 
Trailways, Hamman and Red Ball Stages. The Department has asked 

the carriers to help the State come up with a marketing strategy to 
inform the public of what is going on and perhaps persuade the people 
to use it more. Mr. Moore felt there needs to be something done 

on the coast to improve Greyhound services and the Greyhound people 
have pledged some help to the Department. He said he would be coming 
back to the Commission with a package of program proposals to present 
to the E-Board. 


Mr. Grover requested approval to present a request to the 
April Emergency Board for an increase in the Federal Fund expenditure 
limitation of $6,069 to cover additional expenses of the Division's 
participation in the Fatal Accident Reporting System. He said the 
reasons are due to a new and more costly method consisting of using 
a computer terminal that is tied directly to the Federal Government's 
computer to enter the statistics; no provisions in the budget for 
merit salary increases; underfunding the 1977-79 salary adjustments; 
and an estimate of out-of-state travel expenses was not adequate. 
Mr. Grover mentioned the additional expeditures would be 100% reimbursed 
by the Federal Government. The Commission gave their approval to 
Mr. Grover's request. 


The Commission unanimously adopted the following 
resolution which was read by Mr. Sollis: 


RESOLUTION 


WHEREAS, Highway revenues are declining and there 
is a critical need to utilize highway revenues to 
operate and maintain existing highways; and 


NOW, THEREFORE, BE IT RESOLVED BY THIS Oregon 
Transportation Commission as follows: 


"No Highway Trust Funds shall be used 
in construction of Park and Ride 


Stations or any other function not 
directly related to or benefiting 
highway users." 


This resolution shall be entered in the minutes 

and records of the Oregon Transportation Commission 
this 22nd day of February, 1978, as Miscellaneous 
Resolution No. 261. 
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PUBLIC COMMENTS 


A delegation representing the East-West Highway Committee 
appeared before the Commission concerning the improvement of 
Highway 42 (Coos Bay~Roseburg Highway). Mr. Andy Nasburg, Co-chairman 
of the Committee, thanked the Commission for coming to Coos Bay for 
their monthly meeting. He mentioned that the Commission and the 
Department have become much more aware that the development and 
diversification of the economy of southwestern Oregon is heavily 
dependent upon the improvement of the freight transportation links. 
He said the question as to how primary highway projects are prior- 
itized on a State-wide basis in their minds remains unanswered. 

The Chairman stated that the question of priorities involves many 
factors and cannot be submitted to specific guidelines. 


Mr. Larry Lillebo, Treasurer of the Port of Coos Bay, 
read a letter on behalf of Mr. Steve Felkins of the Port, pointing 
out that the Port of Coos Bay is the largest port in the State in 
the handling of Oregon products. In 1977, over five million tons 
of Oregon products moved into the out-of-state and export trade by 
terminals located in the Port. The letter stated that the Depart- 
ment is assisting the Port in a study which will document in 
detail the current cargo origins and transportation routes used to 
move the cargo to the Port's terminals. The total cargo moving 
over Highways 42 and 38 is greater than that passing over any- 
other two-lane system in the United States. The letter mentioned 
that is was their understanding that the distribution of highway 
monies for roadway improvement is based on formulas of registra- 
tion and income by county units. The Port feels that a strong 
additional factor must be assigned which acknowledges that certain 
routes are vital to the State's economy as a whole, such as the 
coastal routes utilized in placing Oregon products on the world 
market. 


Mr. Bob Pierce of Coquille mentioned that there are five 
sections of Highway 42 remaining far below standards for safe 
travel. He referred to the China Marsh-Coquille Reroute Section, 

a four-mile stretch of old two-lane road in the middle of a four- 
lane located nine miles south of Coquille. He commented on the 

need of a reroute of Highway 42 around the business district of 
Coquille. The four-mile section through Coquille is the biggest 
bottleneck in the entire highway. He called attention to the heavy 
truck traffic and the several 90° curves which make it virtually 
impossible for a truck to pass through the city legally. Mr. Pierce 
said that the City of Coquille asks that the Coquille reroute be 
included in the Six Year Plan. 


Mr. Larry Dalrymple of Coquille stated that the amendment 
to the Six Year Plan (extension of Adams Street) if it is constructed 
as four lanes addresses only the problem of the 90° curves. He felt 
that it did not address the problem of passing both schools, the 
heavy pedestrian traffic, and access on and off Highway 42. 
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Chairman Jackson stated an alternate bypass would cost 
between 8 and 10 million dollars, and the Department does not have 
the money. He said the Commission and staff looked at the Coquille 
problem yesterday and it is doubtful that the environment in the 
corridor is going to change to the extent that the State should 
tie up money at this time for right of way. 


There was discussion concerning the $500,000 item in 
the Six Year Plan (A+ Program) for the 90° turn correction scheduled 
for 1982. 


Mr. Bob Pittam of North Bend read the following resolution 
adopted by the East-West Highway Committee: 


WHEREAS, East-West Highway improvement needs have 
recognized State and Regional significance’; and 


WHEREAS, an integral part of bringing Highway 42 
to reasonable standards is the Coquille Re-Route; and 


WHEREAS, the improvement of Highway 42 needs to be 
addressed on a long-term problem solving basis; 


NOW THEREFORE BE IT RESOLVED, that the proposed 
Adams extension project does not meet criteria for 
problem-solving or for long-term effectiveness; and 


BE IT FURTHER RESOLVED, that the allocation for that 
proposed project be designated for Coquille Re-route 
project planning, corridor design studies, engineer- 
ing studies, and right-of-way acquisition. 


Mr. Tony Kuhn, Executive Director of the Coos-Curry- 
Douglas Economic Development District, stated that the District is 
charged with developing economic opportunities in southwest Oregon 
to address the chronic and persistent unemployment problems. He 
said they are concerned with the condition of Highway 42 and if 
the State of Oregon is ever going to use transportation policy as 
a tool for economic development, the Department of Transportation 
has to begin to identify and wrestle with the fact that the highway 
transportation system has a tremendous impact on economic deve lop- 
ment of the State. He said a modern improved highway transportation 
system can stimulate an areas’ development and promote the economic 
activity of a region. He also said an inadequate system can 
restrict the flow of commerce and economic development of an area. 


He stated southwestern Oregon has been curbed by an 
inadequate highway system, specifically between the Port of Coos Bay 
and Interstate 5 and Roseburg, via Highway 42. He recommended 
short-term improvement of Highway 42 by constructing passing lanes 
similar to what was accomplished on Highway 38, and that it be 
included in the Highway 42 Six Year Preliminary Program. 


February 22, 1978 


Mr. Kuhn also recommended that the Department should not 
make any changes in the new Six Year Plan as have occurred in 
previous Six Year Plans without having very specific explanations 
to the local constituency as to the reasons for those changes unless 
they be other than purely financial constraints or environmental 
delays. 


He suggested that the Department try to persuade through 
some legislation in Congress to get some additional interstate 
freeway designated for Oregon to link up I-5 to the coastal ports. 


Mr. Burco mentioned that he does not see any problem with 
Mr. Kuhn's earlier recommendations, but he does have serious reserva- 
tions about adding on to the interstate system. He indicated the 
present bills in Congress are to radically curtail the interstate 
system by diminishing some of the mileages on future interstate 
transfers. There will be no additional mileages transferred to 
other states. Mr. Burco thought it would be unwise on the State's 
part to utilize the limited resources it has and credibility in 
Congress in lobbying contrary to what he judges to be the best 
interest of the State. 


A delegation from Powers came before the Commission 
concerning improvement of the Powers Highway. Mr. Clyde Ellis read 
a letter on behalf of the senior citizens calling attention to the 
dangerous condition of the highway and asked that funds be made 
available for improvement. 


Mr. Tim Adsit, Superintendent of the Powers School District, 
handed to the Chairman a copy of an address made by the Powers 
Housewives in Salem on May 16, 1972, and stated the problems mentioned 
in the address still exist. He also submitted several letters from 
students at the high school, all pointing out the deficiencies of 
the Powers Highway. Mr. Adsit stated that he is concerned about 
the safety of the school children riding the school buses on the 
highway. 


Mr. Jeff Allred, President of the Powers High School 
Student Body, expressed the attitude and feelings of the students 
of the poor conditions of the highway. He urged improvement of the 
road before there is a fatality or before Powers gets cut off by 
a slide or washout. 


The Chairman called on Mr. Klaboe to comment on the 
$2,100,000 that is listed for improvement of the Powers Highway in 
the Six Year Plan. Mr. Klaboe said there are three improvement 
projects: the Rowland Creek, Baker Creek and the Powers Wayside 
on the Six Year Program. 
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Mrs. Frances McKenzie commented on these three sections 
and other sections that need to be improved. She mentioned that 
Mr. George Baldwin, former Director, met with their group and others 
in 1972 and at that time promised five major highway improvements 
within the next four years. She said it is now six years later and 
they are still waiting. In response to Commissioner Walsh's inquiry, 
Mrs. McKenzie indicated that their group was not aware of the Six 
Year Meeting that was held last November in Coos Bay. She read a 
letter from the Powers Housewives for Highway 42. (Copy on file in 
the Commission's files, Salem.) The letter indicated that the 
Environmental Impact Statement stated that the average daily traffic 
is from 800 to 1,000 vehicles and in the 16-mile stretch from Powers 
to Broadbent there are 141 curves with only one pull-off. The letter 
mentioned the 7-9 year delay in the Powers Highway improvement 
projects and asked that they be placed back on schedule. 


Mrs. Willna Wiwatowski read a letter from Mr. Rick Brown, 
President of the Powers Chamber of Commerce. Mr. Brown pointed out 
that the Chamber strongly supports any replacement or repairs to 
the highway. Attention was called to the various recreation 
vehicles and logging trucks that use Highway 42 and the Powers 
Highway. The letter mentioned the annual White Cedar Days which 
creates a heavy traffic volume on the two highways. 


Mr. E. L. McAdams read a letter from Richard and Shirley 
Worthen, Emergency Medical Technicians. The letter said there are 


approximately 250 senior citizens living in Powers that have to 
travel this narrow, crooked and rough highway to see their doctors. 
He commented on the need for a better highway to transport emergency 
cases by ambulance to the hospital. 


Chairman Jackson stated that since the people of Powers 
did not have an opportunity to voice their views at the Coos Bay 
meeting on the Six Year Highway Improvement Program last fall, 
that the staff will contact them within a few days to prioritize 
the projects on the Powers Highway. 


eee LO 


Mr. Lee Winetrout, Councilman of Myrtle Creek, appeared 
before the Commission regarding access to Interstate 5. He referred 
to the old, dangerous, narrow, deteriorating bridge that was 
constructed in 1922. Mr. Winetrout said the bridge is a problem 
to the local and prospective industry and has an average daily 
traffic of 5,150 vehicles. He mentioned the proposed solution was 
to replace the bridge over the South Umpqua River with a new 
structure at an estimated cost of $3,400,000 but there is a problem 
of money. He felt a more workable solution would be to redeck the 
existing bridge. Mr. Winetrout handed to the Commission a Highway 
Bridge Engineer's Preliminary Fstimate Sheet ($364,000) for redeck- 
ing the bridge. 
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Mr. Klaboe said the Department asked for interstate funds 
for the Myrtle Creek Bridge replacement as a part of the Interstate 5 
Interchange but was turned down. He mentioned there is some Federal 
legislation pending which would include reconstruction of bridges. 
If there is a change in Federal Legislation that provides for a 
special bridge replacement fund to be used for the replacement or 
reconstruction, the project will be considered. 


a 


A delegation from Lincoln City appeared before the 
Commission concerning the Salmon River Highway. Present were 
Leo McLachlin, Fred Friedli, Charles Lurcott and Henry Wolf. 
Mr. Wolf stated that they have presented statistics over the last 
two years to the Department pointing out the need for the improve- 
ment of Highway 18 and that they are in attendance today to remind 
the Commission that the highway is still heavily traveled. He 
showed a picture of a sign which read "Caution: Highway 18 - 
4 Miles Ahead". The Chairman said there are five projects in the 
Program that will improve this highway. 


The Chairman adjourned the meeting at 11:40 a.m. 


Chairman 


Commissioner 


Commissioner 


ommissioner 


OW Heck 


Commission Services 
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EXHIBIT A 
an, 


MINUTES OF .2-22-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


49526 Rawls, Noel B- and Eleanor R-; 
Johnson, Earl 2,300.00 
1 Transaction 2,300.00 


Agreement with City of Warrenton for construction of the 
Skipanon River (Warrenton) Bridge Section of the 
Warrenton-Astoria Highway, Clatsop County. City has agreed 
to accept jurisdiction of certain reconstructed streets and 
connections following completion of the project. (Local 
Government Unit) 


Agreement with Lane County for the State to relinquish a 
portion of the Junction City-Eugene Secondary Highway No. 

223 (OREQOW in Junction City to NCL Eugene) to Lane County 

in exchange for the Belt Line Road (1-5 northeasterly of 
Eugene to West llth Avenue, westerly of Eugene) , including a 
portion of West 11th Avenue lying between Belt Line Road and 
Oak Hill. Included in the exchange would be that the 
respective entities would at time of transfer be responsible 
for the maintenance of the facilities passing to their juris- 
diction, consisting of 11.62 miles to Lane County and 12.9 miles 
to the State of Oregon. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated chi we o > day of 


S, 


STATE HIGHWAY ENGINEER 


pate 1 2— 72 
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ros Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


47275 Carlson, Ella K. $ 6,000.00 


49189 Wenger, Clara Ann 250.00 
49312 Neuenschwander, Ernest & Altha 1,725.00 


49637 Powell Door Properties, Inc. 925.00 
1-172.07E Betz, Leonard B. & Ruth G. 100.00 
1C-174.485S Church of the Nazarene 100.00 
1C-174.48S Crowell, Terry L. & Donna L. 50.00 _ 
54-6.46 Donrey Outdoor Advertising Co. 2,085.00 
231-23.87W Culver, Jack, Jr. & Mildred 360.00 
244-0.23N Church of Christ 250.00 
1 S/R Donrey Outdoor Advertising Co. 300.00 


11 Transactions $ 12,145.00 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transporta- 
tion Commission. Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed above and 
report this action for your official records. 


VAS 


Glenn Gb. wac 


APPROVED 


STATE HIGHWAY ENGINEER 


Date_ “+ 29-75 


wins AVNDIN DYES 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis~- 
sion, lI approved the action listed below and report this 

for your official records: 


1) On January 11, 1978, approved an agreement 

with the Federal Railroad Administration for 

a $17,516 planning grant. This is an amendment 
to an existing planning grant increasing the 
total amount of the grant to $204,476. I also 
authorized the Director of Transportation to 
sign the agreement. (Approval was given to 
L.W. Rulien by telephone.) 


pated this day of , 1978 
Ly pope 


eKsof , Chairman 
Oregon Transpe tation Commission 


2-22-78 
Oregol Wate bet eat ion Comission 


Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48800 Romiti, Armando $ 110,850.00 


49989 O'Day, Melvin and Thelma E. 450.00 
2 Transactions S$ 111,300.06 


Agreement with City of Pendleton for installation of traffic 
signal equipment at the intersection of S.W. 20th Street and 
S. W. Court Place, both city streets, in Umatilla County. 
The State will design and install the traffic signals with 
all costs of the project to be paid by the City. The City 
will also maintain the signals and pay all power costs. 
(Local Government Unit) 


Agreement with City of Burns covering installation of traffic 
control signal equipment on the Central Oregon Highway at 
Eagan Street, including interconnection with traffic signals 
at Broadway Avenue, and install a school crossing sign with 
flashing beacons and floodlights at the Burns High School, 

in Harney County. State will design, install and maintain 
the signals utilizing Federal Aid and State Bond Funds. City 
has agreed to pay all costs of electrical energy consumed in 
operation of the signal equipment. (Local Government Unit) 


Agreement with Clackamas County concerning a revision of the 
traffic pattern at the Meadowbrook Junction on the Woodburn- 
Estacada Highway. County has agreed to relinquish jurisdiction 
of a portion of County road right of way so that the Highway 
Division will own and maintain the entire intersection complex. 
(Local Government Unit) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this action 


_for your official records. a 
this 7” day bie 2 1978 


A aigaWiAY ENGINEER : 


rR C " tion Commission 
a La CANAL Zu. 


Chairman 


hen = 


“DEPUTY STATE HIGHWAY ENGINEER 


EXHIBIT. A 
MINUTES OF .2-22-7¢ 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly ado 
in my official ¢ 


beh 


Pursuant 
dance therewith for 


the Commission, 
them for the off 


1) 


On January 23, 1978, approved a personal 
Services agreement with John B. Woods, 
Jr., to conduct a forest management study 
for the Parks Branch, at a cost not to 
exceed $6,000. Period January 26, 1978, 
through September 30, 1978, 


On January 23, 1978 
services agreement 
four- 


Transitway Project, 

and insertion in the 

Gresham Outlook, at a Cost not to exceed 
$18,000. (Multnomah County) 


Dated this 


“Glenn L. Jack hairman 
Oregon Transportation Commission 
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MINUTES OF _?-22-78 


TO? Oregon Transportation Commission 


SUBJECT : Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On January 17, 1978, established the following 
speed zones on the Clackamas-Boring Highway in 
the communities of Damascus and Boring in 
Clackamas County: 


From M.P. 2.48 to M.P. 3.02 40 MPH 
From M.P. 6.67 to M.P. 7.42 35 MPH 
including a 20 MPH speed zone 
from M.P. 6.87 to M.P. 6.91 
when children are present. 
(Speed Zone Order No. 767) 


On January 19, 1978, established a "No Parking 
Zone" on the Pacific Highway East from 100 feet 
north of the north edge of Boardman Avenue 
(M.P. 9.49) to Boardman Avenue (M.P. 9.51) 
north of Gladstone in Clackamas County. 


On January 20, 1978, established a "No Parking 
Zone" on both sides of the Mt. Hood Highway 
between M.P. 63.89 and M.P. 63.99 and on both 
sides of the highway access (within the highway 
right of way) of Clark's Creek (Mt. Hood 
Meadows) Ski Road at M.P. 63.95, Hood River Co. 


On January 23, 1978, established a "No Parking 
Zone" within the Oregon State Highway Division 
stockpile area and on both sides of the access 
road located on the Mt. Hood Highway No. 26 at 
M.P. 64.99, south of Hood River in Hood River 
County. 


On January 23, 1978, established the following 
speed zones on the Nehalem Highway in the vicinity 
of the Astoria south city limits, Clatsop County: 


From M.P. 1.04 to M.P. 1.12 40 MPH 
except for a 20 MPH speed zone 
from M.P. 0.77 to M.P. 1.07 
when children are present. 
From M.P. 1.80 to M.P. 2.01 45 MPH 
From M.P. 2.04 to M.P. 2.33 45 MPH 
From M.P. 2.51 to M.P. 2.63 45 MPH 
From M.P. 2.77 to M.P. 3.23 45 MPH 


Rescinds Speed Zone Resolution #228 dated 7-12-56. 
(Speed Zone Order No. 768) 


- 2404 - 


On January 25, 1978, established a one-half hour 
parking limit on the Mt. Hood Highway in the 
easterly 125 feet of the parking lot (in front of 
the restrooms), M.P. 54.10, Clackamas County, 

east end of Government Camp. This would allow 
access to the restrooms and Sno Park permits would 
be required in the remainder of the area. 


On January 25, 1978, established a 35 MPH speed 
zone on the Wallowa Lake Highway in the vicinity 
of Island City, Union County, from M.P. 2.62 to 
M.P. 2.90. See Speed Zone Order No. 769. 


On January 25, 1978, established a 35 MPH speed 
zone from M.P. 1.17 to M.P. 1.22 and 40 MPH speed 
zone from M.P. 1.22 to M.P. 3.42 on the Hood River 
Highway just south of Hood River in Hood River 
County. Rescinds Speed Zone Resolution No. 138 
dated 2-24-54 and Speed Zone Resolution No. 114 
dated 8-6-53. See Speed Zone Order No. 770. 


On February 2, 1978, approved a negotiated agreement 
with Walter B. Nichols for mowing the right of way 
outside the travel lanes along Interstate 5 in Linn 
County south of the Santiam Junction. (M.P. 203.5 to 
M.P. 233) 


On January 27, 1978, established a 45 MPH speed 


zone from M.P. 9.28 to M.P. 9.55 on the Albany-Lyons 
Highway just south of Scio in Linn County. 


On January 2/7, 1978, established the following 
speed zones on the Mt. Hood Highway from the 
east city limits of Portland to the west city 
limits of Gresham in Multnomah County: 


From M.P. 5.19 to M.P. 7.90 35 MPH 
except for a 20 MPH speed zone 
in the following areas when 
children are present: 

From M.P. 5.38 to M.-P. 5.44 
From M.P. 6.90 to M.P. 6.96 
From M.P. 7.18 to M.P. 7.24 

From M.P. 7.90 to M.-P. 9.96 
except for a 20 MPH speed zone 
from M.P. 8.40 to M.P. 8.52 
when children are present. 


Rescinds Speed Zone Resolution No. 554 dated 2-3-70. 
(Speed Zone Order No. 772) 


FYH'R™ e 
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On January 27, 1978, established the following 
speed zones on the Oswego Highway No. 3 between 
Portland and Lake Oswego in Clackamas County: 


From M.P. 3.58 to M.P. 5.62 45 MPH 
From M.P. 5.62 to M.P. 5.79 35 MPH 


Rescinds Speed Limit Resolution #77 dated 12-20-51. 
(Speed Zone Order No. 773) 


On February 2, 1978, approved and signed a 
Consent to a petition for the vacation of 
certain undeveloped roads in the Buena Vista 
Subdivision alongside the West Side Bypass 
of The Dalles-California Highway in Klamath 
County. 


pated this _/3_ day of Febovnove , 1978 
= Chee 


State Highway Engineer 


EXHIBIT ___>— 
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TO: Oregon Transportation Commission 


SUBJECT : Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Paving on the Sandy W.C.L.-Alder Creek Section of the 
Mt. Hood Highway in Clackamas County. Bids received 
January 26, 1978. Contract No. 8667 awarded 
January 30, 1978, to Babler Bros., Inc., Portland, 
at $1,225,534.50. 


Traffic signal installation on the Coos River 
Highway Junction Section of the Oregon Coast Highway 
in Coos County. Bids received January 26, 1978. 
Contract No. 8670 awarded January 30, 1978, to 

Sims Electric, Inc-, Roseburg, at $26,964. 


Work on the Oregon Coast Highway at Cemetery Road 
(Millington) in Coos County. Bids received 
January 26, 1978. Contract No. 8671 awarded 
January 30, 1978, to L. S. Matusek, Inc-, Portland, 
at $112,413.50. 


Traffic signal installation on the Oregon Coast 
Highway at llth Street in Bandon, Coos County. 
Bids received January 26, 1978. Contract No. 8672 
awarded January 30, 1978, to Hansen Electric Co-; 
Coos Bay, at $32,892. 


Traffic signal installation on Chetco Avenue at 
Center Street in Brookings, Curry County. Bids 
received January 26, 1978. Contract No. 8673 
awarded January 30, 1978, to Sims Electric, Inc.;, 
Roseburg, at $28,038. 


Paving on the Lincoln County Line-Heceta Head 
Section of the Oregon Coast Highway in Lincoln and 
Lane Counties. Bids received January 26, 1978. 
Contract No. 8675 awarded January 30, 1978, to 

J. C. Compton Co-, McMinnville, at $1,165 ,439.25- 


Work on the 9th Street-3rd Street Section of 
Commercial Avenue in Nyssa, Malheur County. Bids 
received January 26, 1978. Contract No. 8676 
awarded January 30, 1978, to Ontario Asphalt Paving 
Co., Ontario, at $68,017. 


Work on the Brownell Ditch-Hermiston Ditch Section 
of FAS B571 in Umatilla County. Bids received 
January 26, 1978. Contract No. 8679 awarded 
February 8, 1978, to Douglas S. Coats Construction, 
Bend, at $117,626. 
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9) Traffic signal installation on the Beaverton- 
Tigard Highway at Greenburg Road in Washington 
County. Bids received January 26, 1978. Contract 
No. 8682 awarded January 30, 1978, to Hamilton 
Electric, Inc., Eugene, at $69,451.64. t 


10) Work on the Pudding River Bridge Section of FAS A585 
in Marion County. Bids received January 26, 1978. 
Contract No. 8677 awarded February 9, 1978, to 
Wilber Peterson & Sons, Inc., Pleasant Hill, at 
$258,169.70. 


DATED this 13th day of February, 1978. 


oe, hai 


H.’ S. Coulter 
State Highway Engineer 


February 13, 1978 


EXHIBIT ——_>- 
MINUTES OF -2°22°7° 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, 


accepted the following: 


Contractor and 
Contract No. 


Cascade Construction 
Co., No. 8591 


Ronco Painting, 
No. 8496 


Cody Logging & 
Const. Co., No. 8507 
Columbia West Materials 
& Constructors, 

No. 8354 


Columbia West-Matls. & 
Constructors, 
No. 8495 


Inc. 5 


Kimball Construction, 
Inc., and Alvin L. 
Lindley, No. 8254 


R. 
No. 


L. Coats, 
8513 


Cushing Bros.-, Inc. , 
No. 8546 


Morse Bros: 5 Ine «5 
No. 8226 


R. C. Parsons and 
Sons Const. , 
No. 8532 


Inc., 


Section and County 


Johnson Creek-Ochoco St. 
(Portland/Milwaukie) , 
Multnomah and Clackamas 
Counties 


South Slough (Charleston) 
Bridge, Coos County 


Tygh Valley, Wasco County 


N. Oswego Ave.-N. Burr 
Ave. (Portland) , 
Multnomah County 


Millard Rd .-Scappoose/ 
Vernonia Rd., Columbia 
County 


Five Corners-Lakeview and 
Hunters Lodge Road- 
Lakeview, Lake County 


Frenchglen Hwy .-Diamond 
Maint. Station, Harney 
County 


Main Street-Cedar Street 
(Philomath) , Benton 
County 


Celilo-Rufus, Wasco and 
Sherman Counties 


Elmira-Veneta Bikeway, 
Lane County 


Acceptance 
Date 


January 17, 1978 


January 17, 1978 


January 18, 1978 


January 18, 1978 


January 19, 1978 


January 25, 1978 


January 30, 1978 


January 30, 1978 


January 30, 1978 


February 1, 1978 


EXHIBIT B 
MINUTES OF 2-22-78 


Contractor and 


Acceptance 
Contract No. Section and County Date 


Tice Electric Co., 10th St. @ Pacific Hwy. E. February 8, 1978 
No. 8425 & Main St. (Oregon City), 
Clackamas County 


Rogue River Paving Linn Road-Sams Valley Hwy., February 10, 1978 
Co., Inc., No. 8548 Jackson County 


Olson Electric Co., The Dalles-Calif. Hwy. @ February 10, 1978 
No. 8471 E. lst St. (Bend), 
Deschutes County 


Tice Electric Co., Pacific Hwy. W. @ February 10, 1978 
No. 8598 McDonald Lane (McMinnville), 
Yamhill County 


Ross Bros. Const., Inc., Tualatin River (Weis) February 10, 1978 
No. 8469 Bridge, Clackamas County 


February 13, 1978 
S. Coulter 
State Highway Engineer 


EXHIBIT c 
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TO: Oregon Transportation Commission 


SUBJECT: Action of State Park Superintendent Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records: 


On January 12, 1978, executed an easement deed 
granting an easement to the U. S. Forest Service 
to construct, operate and maintain a road across 

a portion of Joaquin Miller Forest Wayside in 

Lane County. The Forest Service will be improving 
an existing road which provides for parking and 
access to beach dunes areas under management of 
the federal agency. 


ed this 19th day of January, 1978 


avid Talbo 
State Parks Superintendent 


- 2411 - 


ROBERT W STRAUB 
GOVERNOR 


EXHIBIT ———— 
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Department of Transportation 


PARKS AND RECREATION BRANCH 


525 TRADE STREET S-E.. SALEM, OREGON 97310 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity, or my designate» to exercise certain 
authority on behalf of the Oregon Transportation Commission. 
Pursuant to that authority >» and acting in accordance there- 
with for the Commission > the attached list indicates those 
State Grant-in-Aid projects which have been approved for 
funding by Gary Scott, my official designate. 


ed this 9th day of February >» 1978 


avi G. Talbot 
tate Parks Supcrintendent 


» $42 © 
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GRANT-IN-AID PROJECTS APPROVED FOR FUNDING 


Sponsor 


Port of Brookings 

Klamath Falls 

Klamath Falls 

Depoe Bay 

Wood Village - Multnomah County 


River Road Park & Recreation 
District - Lane County 


City of Corvallis 

City of Dallas 

Coos County Parks Department 
City of Myrtle Creek 

City of Gladstone 


Marion County Regional Park 
Agency (City of Salem) 


Jefferson County 
Washington County 
Multnomah County 
City of Metolius 


Marion County Regional Park 
Agency 


Project 


Sporthaven Trailer Park 
Recreation Park Irrigation 
Fairview Park Irrigation 
Depoe Bay Pilings 

City Park, Phase IV 

Swim Pool Boiler 


Park and Pool Improvement 
Neighborhood Park Development 
Bastendorf Beach Restrooms 
Tennis Court Lights 

Meldrum Bar Soccer Field 
Clark Creek Park 


Jefferson Youth Park Development 
Metzger Park Playground 

Oxbow Park 

Metolius City Park Restroom 
Brown Island, Phase III 


Date of 


Agreement 


11/28/77 
1/6/78 
1/6/78 

12/6/77 
1/16/78 

12/8/77 


1/17/78 
1/17/78 
1/19/78 
1/19/78 
1/19/78 
1/20/78 


1/31/78 
1/25/78 
1/17/78 
2/2/78 
12/15/77 


Amount of 


Funding 


$1,477.50 
1,810.00 
2,320.00 
7,325.00 
4,500.00 
13,000.00 


3,000.00 
6,305.00 
10,615.00 
6,000.00 
5,000.00 
6,745.00 


4,095.00 
2,750.00 
25,830.00 
1,365.00 
3,210.00 


EXHIBIT 
MINUTES OF 2-22-78 


T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On January 27_» 2 388,533.48 Was distributed to 
the counties as of motor vehicle revenues 
(20 percent) for t € December, 1977. 

(List of apporttionments on file um Commission Files, 


Salem.) 


On January 3! _» 19 77, $ 1,433,120.09 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of December, 1977. 
(List of apporttonments on file tn Comnission Files; 
Satem. ) 


pated this _}8thday of January » 1978 


WEL 
V. £. Skoog 
Highway, Division 


Attachments 


cc: Robert Burco 
H. S. Coujter 
John Earley/Att. 


A A. seeeteRet eS me 


EXHIBIT ; 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant. __._9ffer ss Anpraisal Settlement 
Kenneth Florer $21, 350 $43,400 $6,100 * 
L-7439 
R-405 39 


Section: Grants Pass-New Hope Road 
Highway: Jacksonville 
County: Josephine 


Approved by: Jack L. Sollis Date: February 9, 1978 


*Plus deeding land owned by State to defendants - land valued at ‘ 
$21,400. 

N. A. Thoreson $ 8,100 $ 8,100 $8,100 

L-7447 

R-49420 


Section: Columbia River-Sandy Blvd. 
Highway: East Portland Freeway 
County: Multnomah 


Approved by: Walter L. Barrie Date: February 15, 1978 


R. G. Clark $ 3,900 $ 3,900 $5,000 


L~7531 

R-49358 

Section: Columbia River-Pacific Highway 
Highway: East Portland Freeway 

County: Multnomah 


Approved by: Walter L. Barrie Date: January 30, 1978 


Loyd Black $ 500 


L-7470 

R-48854 

Section: Comstock-Anlauf 
Highway: Pacific 

County: Douglas 


* Settled by Right of Way Section 


EXHIBIT __>—- 
MINUTES OF _2-22-78 


CASES FILED BY AND AGAINST THE DEPA 


REPORT OF RIMENT_ OF TRANS PORTATLON 


L-7562 Skipanon Waterway Association, et al. V- Department of Trans- 
portation and the Oregon Transportation Commission: This is a com 
plaint for a Declaratory Judgment in which the plaintiff is attempting 
to stop the Department of Transportation from building a fixed span 
bridge over the Skipanon River. The plaintiffs are alleging that the 
Port of Astoria instructed the defendants to defer construction of 
the bridge until an economic study is made and an investigation of 
alternative routes considered. Plaintiff has asked for a Declaratory 
Judgment concerning the authority of the defendants to proceed with 
the construction of the bridge, for determination that the Port of 
Astoria has full control over the bridge and that a fixed bridge over 
the Skipanon River is an impediment to navigation. The matter has 
been referred to the Attorney General's office for the defense of the 
state. 


L-7563 Robert N. Blanc v. Department of Transportation, et al.: 

This case arises out of an accident that occurred on May 20, 1977, in 
which the plaintiff was the driver of a tractor-trailer unit that was 
pulled off to the side of Oregon State Highway 97,. approximately 22 
miles south of Bend. The plaintiff's vehicle was pulled off to the 
side of the highway by a State Police officer and pulled too far over 
on the bank and rolled down the embankment causing injuries to the 
plaintiff and damages to the vehicle. The plaintiff has named the 
State Police officer and the Oregon State Police, as well as the De~ 
partment of Transportation, as 4 party defendant. The plaintiff is 
seeking a total of $53,677.46 for personal injury and property damage. 
The case has been referred to the Attorney General's 6ffice for the 
defense of the state. 


March 16, 1978 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone conference meeting at 9:05 a.m. in Room 129 of the Transportation 
Building in Salem, Oregon. Notice of this meeting was made by press 
release to the newspapers of the general and local circulation 
throughout the State. The following persons were on the telephone 
at the locations given: 


Glenn L. Jackson, Chairman, Portland 

Peter J. Brix, Member, Portland 

Tom Walsh, Member, Portland 

B. Gordon Coleman, Member, Eugene 

Jack Sollis, Assistant Chief Counsel, Salem 

E. S. Hunter, Manager of Technical Services, Salem 
C. W. Head, Manager, Commission Services, Salem 


Mr. Sollis said this meeting was called to consider the 
adoption of a permanent rule designating certain signs as official 
traffic control devices to be used in winter recreation parking 
areas. He said the adoption of this rule is for the enforcement 
and control of parking in winter recreation areas as designated by 
the Commission. He stated the rule was adopted as a temporary 
rule by the Commission on November 15, 1977. Public notice of the 
adoption of the permanent rule was given on February 15, 1978. 

Mr. Sollis mentioned that a public hearing was held in Salem on 
March 6, 1978, and there was no one in attendance. 


Following Mr. Sollis' recommendation, the Commission 
adopted as a permanent rule the following signs as official traffic 
control devices to be used in connection with the winter recreation 
parking areas: 


1) "NO PARKING FOR UNATTENDED VEHICLES" 


2) "ENTERING WINTER RECREATION AREA PARKING PERMITS 
REQUIRED BEYOND THIS POINT" 


3) "SNO-PARK PARKING PERMIT REQUIRED" 


"ENTERING WINTER RECREATION AREA PARKING PERMITS 
REQUIRED IN SNO-PARK" 


5) "SNO-PARK AHEAD 1/4 MILE" 


(See "Administrative Rule File No. 97A" for sign drawings on file 
in Commission's files, Salem.) 


March 16, 1978 


(Certified copy of the rule was filed with the Secretary 
of State on March 16, 1978, and will be published in the Administra- 
tive Rules Bulletin on April 1, 1978.) 


The telephone meeting was concluded at 9:10 a.m. 


hairman 


Commissioner 
Commissioner 


Commissioner 


P Py i eck. 


Commission Services 


March 16, 1978 


March 28, 1978 
Salem, Oregon 


The Oregon Transportation Commission met at 8:50 a.m. in 
the Director's Office, Room 135, Transportation Building. Notice 
of this meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

George Bell, Manager of Intergovernmental and Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Harold Grover, Administrator of Motor Vehicles 

Paul Burket, Administrator of Aeronautics 

H. S. Coulter, State Highway Engineer 

David G. Talbot, State Parks Superintendent 

Robert Booth, Chairman, Travel Advisory Committee 

Jim Hunter, Executive Assistant to Director 

Walt Barrie, Chief Counsel 

Fran Neavoll, Commission Services 

C. W. Head, Manager, Commission Services 


Mr. Klaboe reported that the Environmental Impact Statement 
is completed on the I-82 "J" route in Umatilla County which the 
Commission chose in 1973. He mentioned that the County and 
County Planning Commission have raised some questions and are now 
asking for another hearing including an Alternate "Cc" route. He 
handed to the Commission charts showing the effect of the request. 
Following Mr. Klaboe's recommendation, the Commission gave their 
approval to make a reconnaissance-t ype investigation on the 
Alternate "C" line and to report back to the Commission in the 
Fall of 1978 on whether or not another hearing is feasible. 


Robert Booth, Chairman, Travel Advisory Committee, 

read sections of a report made by Lynn Frank, Budget and Management 
Division, Executive Department. The report recommended the appoint- 
ment of a study committee representing the industry, State and the 
general public for the Purpose of reviewing the tourism progran, 
make recommendations and to report back to the Commission by June 20, 

He said this would include developing a written policy and a 
plan to implement the policy, as well as a financing plan. Mr. Booth 
named approximately 12 individuals that are being considered for 
this 90-day Study committee. The Commission gave the Travel Advisory 
Committee approval to appoint this study committee. 


March 28, 1978 


Mr. Booth mentioned that the Pacific Northwest Regional 
Commission has eliminated the Transportation Commission and the 
Travel Information Division from the planning process for the 
tourist program. He indicated a need for some working cooperation 
with the Task Force. The Commission gave their approval to ask 
the Governor for assistance if necessary. 


Mr. Talbot displayed an aerial map of the Nehalem Bay 
State Airport in Tillamook County. He stated that their 25-year 
lease to the Board of Aeronautics expires in 1983 and the City 
Manager of Manzanita wants to develop some hangers and renegotiate 
the lease. Mr. Talbot Suggested that the Commission view the airport 
site in June of this year when they are in the area for their Astoria 
Commission meeting. He said Senator Isham and Representative Hanneman 
will be attending the formal meeting this morning to discuss this 
matter. 


Mr. Coulter handed to the Commission a report pertaining 
to conflict of interest. Mr. Coulter mentioned that there have been 


the Division's purchasing practices 
no favored treatment given any firm. (Copy of Mr. Coulter's 
detailed report on file in the Commission's files, Salem.) 


Mr. Burco said his policy pertaining to the conflict 


interest will be presented at the formal meeting this morning. 


The Commission moved their meeting to the Conference Room 
122 at 10:05 a.m. Others Present were: Don Streun, Assistant 


Director of Administration; E. S. Hunter, Manager of Technical Services; 


Dennis Moore, Administrator of Public Transit; Robert Bothman, 
Administrator, Metropolitan Branch; J. B. Boyd, Right of Way Manager}; 
and Glen Green, Federal Highway Administration. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of February 22, 1978, and 
the telephone meeting of March 16, 1978. 


2) Adopted resolution declaring necessity of certain real 
Property for public Purposes and authorizing condema- 
tion. ("Real Property Condemnation Resolution No. 2671" 
on file in the Commission's files, Salem. ) 


March 28, 1978 


3) Authorized increase in project authorization on the 
following contract: 


a. Contract No. 8655, Grant County Line-Call 
Meadows Road Section, John Day-Burns 
Highway, Harney County, in the amount of 
$133,147.51. 


Surveys: 


a. Brogan Hill-Brogan Section, John Day Highway, 
Malheur County. ("Highway Corridor & Design 
Resolution No. 427" on file in the Commission's 
files, Salem.) 


Remote Section, Coos Bay-Roseburg Highway, 

Coos County. ("Highway Corridor & Design 
Resolution No. 427" on file in the Commission's 
files, Salem.) 


Monitor Road Junction Section, Hillsboro- 
Silverton Highway, Marion County. ("Highway 
Corridor & Design Resolution No. 427" on file 
in the Commission's files, Salem.) 


Little Nestucca River-Neskowin Section, Oregon 
Coast Highway, Tillamook County. ("Highway 
Corridor & Design Resolution No. 428" on file 
in the Commission's files, Salem.) 


Supplemental Agreement No. 1 with the Columbia Region 
Association of Governments covering the transfer of 
funds for a transportation study in the Portland- 
Vancouver Area and authorized Assistant Director for 
Operations to sign agreement. 


Federal Aid Urban System Projects and authorized the 
State Highway Engineer to sign agreements when 
Prepared as follows: 


a. Request from City of Grants Pass for a preliminary 
engineering project to prepare contract documents 
for a future project to interconnect traffic 
Signals on 6th and 7th Streets. Total cost 
$40,000; Federal Funds $34,400; State's Share 
$2,800. 


Request from City of Salem to upgrade the exist- 
ing signal at the Center Street and Lancaster 
Drive Intersection. Total cost $50,000; Federal 
Funds $43,000; State's Share $3,500. 
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March 28, 1978 


Request from Wasco County to acquire right of 
Way and construct a 0.47 mile Segment of West 
Snipes Street (Mosier-The Dalles Hi ghway-West 
10th Street Section). Total cost $236,000; 

Federal Funds $202,960; State's Share $16,620. 


Ounty. ("Abandonment Resolution 
On file in the Commission's files, Salen. ) 


Adopted resolution designating the Belt Line Road 
and a portion of West lith Street as the Belt Line 
Highway, State Primary Highway No. 69. ("Primary 
Highway Designation Resolution No. 54" on file in 
the Commission's files, Salem. ) 


as follows: (Granted authority te Highway 


Engineer to Sign the agreements when Prepared, ) 


a. Request from City of Canby to cancel a Previously 
approved Project on N. Juniper Street and N.E. 3rd 
Avenue. City is unable to provide the required 
matching funds. 


Request from City of Central Point to reconstruct 
a three-block Segment of East Pine Street (3rd 
Street-6th Street Section), Total cost $102,000; 
Federal Funds $64,500; Local Share $37,500. 


mile segment of Hilfic ad easterly of Sunny- 
Side Road. Total cost $58,000; Federal Funds 
$49,880; Local Share $8,120. 


and other Similar devices in Ecola State Park for the 
Safety of the Public. ("State Parks Resolution No. 39G" 
on file in the Commission's files, Salem. Rule was 
filed with the Secretary of State on March 30, 1978, 

and will be Published in the Administrative Rule 
Bulletin on April 15, 1978.) 


One new interstate project and a change in the 
scheduled program year for a primary project on 
the Six Year Program as follows: 


a. Construction of a full interchange at Nelson 
Point (20 miles southeast of Baker) on the 
Old Oregon Trail in Baker County. Estimated 
cost is $750,000 with Federal participation of 
$691,800 and local match of $58,200. 


Queen Avenue-Corvallis-Lebanon Highway on the 
Albany-Junction City Highway in Linn County, 

involving 4.9 miles of widening was shown in 

the Six Year Program as 1984, Project 

to be constructed in 1982 in order to provide 
for anticipated traffic projections. 


Two requests for FAS-C Projects as follows and 
authorized the State Highway Engineer to sign agree- 
ments when prepared: 


a. Request from Crook County to overlay an 8.4 mile 
segment of the Ochoco Ranger Station Road and to 
replace a structure over Ochoco Creek. Total 
cost $462,000; Federal Funds $397,320; State's 
Share $32,340. 


Request from Lake County to realign two sections 
of Buck Creek Road. Total cost $219,000; Federal 
Funds $188,340; State's Share $15,330. 


Adopted as a permanent rule the Attorney General's 
Model Rules of Procedure under the Administrative 
Procedures Act as amended and effective November 23 
1977. (Rules were changed to reflect revisions made 
by the 1977 Legislature.) (See "Administrative Rule 
File No. 99" for booklet of Model Rules. Filed with 
the Secretary of State on March 29, 1978, and will be 
published April 15, 1978, in the Administrative Rule 
Bulletin.) 


Supplemental agreement with State Marine Board, 
Department of Fish and Wildlife, Confederated Tribes 

of the Warm Springs Reservation of Oregon, and 

Bureau of Land Management covering cooperative planning 
and management of recreational uses along the Deschutes 
Scenic Waterway, extending from Pelton Re-regulating Dam 
to the Columbia River (excluding the City of Maupin). 
(Authorized Chairman to sign agreement.) 
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Trust Agreement with Bonneville Power Administration 
covering relocation of a section of their Santiam- 
Chemawa transmission line to accommodate the construction 
of the new Chemawa Indian School. Cost of relocating 

the transmission line is estimated at $142,000 which 
will be reimbursed by the State and FHA. FAI funds 

for the work are estimated at $131,000 with the State 
providing approximately $11,000. (Authorized State 
Highway Engineer to sign agreement.) 


Grant Agreement Amendment No. 2 with the Federal 
Railroad Administration for a $63,465 planning grant 
for fiscal year 1978 and granted authority to go to 
the Emergency Board for an increase in expenditure 
limitation of $63,465 in Federal Funds. (Authorized 
Director to sign agreement.) State General Funds 
will be matched in the amount of $7,052. 


Adopted a resolution accepting a Grant Offer from the 
Federal Aviation Administration for financial assist- 
ance in the amount of $79,200 for an Airport Develop- 
ment Aid Program Project at the Lebanon State Airport. 
Total cost of the project is $88,000 and is for 
acquisition of additional property adjacent to the 
airport. ("Aeronautics Miscellaneous Resolution File 
No. 15"' on file in the Commission's files, Salen.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
Highway Controller Exhibit 
Location Engineer Exhibit 
Chief Counsel Exhibit 


Mr. Bell mentioned that Mr. Coulter had sent to the 
Commission letters dated March 20, 1978, for their information on 
the following projects: 


1) Correction of a fill slide on the Old Oregon Trail 
approximately two miles west of the Hilgard Inter- 
change, west of La Grande, Union County, location 
survey. 


Mt. Hood and Hood River Highways flood repair, 
Hood River County, location survey. 


Second Street Overcrossing of I-8JUN in Hood River, 
Lor 


Hood River County, lo: survey. 


March 28, 


DIRECTOR'S REPORT 


The Commission considered a personal and professional 
services agreement with William 0. Bates for services in audio-visual 
technology for the Highway Division. Mr. Streun said the consultant 
would assist the Division in using its equipment to produce training 
programs to develop bridge inspection, roadway asphalt recycling, 
truck clutch and brake adjustment and accident avoidance programs. 

The cost for twelve months would not exceed $12,000. There was 
considerable discussion concerning the need of hiring consultants, 

doing the training with Department personnel and the possibility 

of an alternate program. Commissioner Coleman moved that this item 

be deferred until the next meeting and to come back with an alternate 
plan. Motion failed for lack of a second. Commissioner Walsh moved 

to veto the approval of the agreement. It was seconded by Commissioner 
Brix. Commissioner Coleman voted for the veto and Commissioner Hollern 
voted against the veto. Chairman Jackson abstained from voting. Motion 
carried not to hire the consultant. 


Mr. Bell presented to the Commission an updated list of 
proposed bills that the Department will present to the 1979 Legislature. 
(Listing of proposed bills on file in the Commission's files, Salem.) 

He said the only major revision proposed is to change the status of 
Parks from a Branch to a Division. He stated these legislative 
changes for the next session must be submitted to the Executive 
Department by April 15, 1978. He asked that if the Commission had 
any questions or comments to advise him prior to the 15th of April. 


Mr. Bell reported that since the last Commission meeting 
he and Mr. Klaboe have been talking to various counties, cities, 
chambers and the news media around the State explaining the Six Year 
Program that was adopted by the Commission last month. He handed 
to the Commission copies of a brochure (Measure 5 Fact Sheet) which 
explains the inter-relationship of the revenue measures and the 
Highway Fund. (Brochure on file in the Commission's files, Salem.) 
Mr. Bell indicated that the response so far has been excellent. The 
Chairman recessed the meeting for ten minutes to view the Ballot 
Measure 5 Slide Presentation. Mr. Bell said each Highway District 
Engineer has copies of these slides along with a supply of fact 
sheets. The Commission complimented Mr. Bell on the excellent 
slide presentation. 


The Chairman inquired if there would be any legal restrictions 
if the Commission arranged for slide presentations. Mr. Barrie 
thought it would be proper as the Commissioners are not employees of 
the Department. He said the Commissioners can campaign on behalf 
of the bill. 
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Mr. Burco said that during the noon hour they would be 
presenting to the Commission some alternative program assumptions 
under Program B and under the assumption of the gas tax passage. He 
said next month they would be presenting to the Commission the con- 
ceptual zero-base budgets for each of the Divisions. 


Mr. Burco mentioned that the Department has been in 
discussion with the Executive Department concerning a review of 
the tourism program and funding issues affecting General Funds and 
Highway Funds, particularly looking at funding of the State Police 
and some of the services in the Motor Vehicles Division and the 
Traffic Safety Commission. Mr. Burco indicated that the Executive 
Department has agreed to conduct such studies and to participate 
with the Department in a really hard scrutiny of some of the 
diversions of the Highway Fund. He mentioned another item that was 
discussed pertaining to some long-range economies that would come 
from moving the Computer Center from Motor Vehicles Office into a 
new State building in the Capitol Mall. Mr. Burco called on 
Mr. Harry Anderson of the Information Systems Branch to report on 
this proposal. 


Mr. Anderson said the Executive Department had asked that 
ODOT's Computer Center be combined with theirs. He said there was 
concern for losing control of the Computer Center's equipment and 
personnel and the risk of monies leaving the Highway Trust Fund for 
other uses. He said the Executive Department came back with the 
Proposal to co-occupy the new State building with the Executive 
Department. The main reason the Executive Department asked the 
Division to move its Computer Center into the new building is to 
get the heat from the computer to use along with theirs to heat the 
building thereby saving energy. He commented on the cost and savings 
involved in moving which would about break even. He mentioned that 
in the long run there would be a savings to the Department and some 
eventual savings to the Highway Fund. It would also be an advantage 
to have the Motor Vehicles personnel in one area instead of three 
different locations. The estimated cost to move the center would be 
$29,000. 


Mr. Burco said he had looked the proposal over and had been 
in several meetings with Mr. Grover and the Executive Department and 
he felt the long-range gains outweigh the short-term costs and the 
move to the new building would be economically feasible. 


Mr. Grover stated that he has been satisfied with the 
discussions and is in favor with the move providing they can guarantee 
at least the present level of service. 


The Commission approved the move of the Computer Center. 
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Mr. Burco commented on the recent newspaper articles 
dealing with employee travel and allegations of improper actions in 
bid awards concerning purchase of equipment. He said that he asked 
the Purchasing Division, Department of General Services, for a 
thorough report. Mr. Burco read the report as follows: 


Review of Highway Division purchases in conjuction 
with Trail Equipment Company. After complete review 
based on our file information regarding the four 
transactions in question between the Highway 
Department and Trail Equipment Company, we conclude 
that all purchases made through this Division are 

in compliance with State Purchasing Laws and 

General Services Policies regarding purchasing. 


Mr. Burco mentioned that he reviewed the Department's conflict of 
interest policy statement and has tightened it with respect to 
acceptance of gifts. The Present policy states that employees are 
to avoid potential conflicts of interest and acceptance of gifts; 
meals, travel and lodging should normally be paid for by the employee 
through his expense allowance. He said there is added under that 
policy an eighth point which basically says meals, traveling and 
lodging should not be accepted unless the employee is participating 
in an event in an official capacity, such as a luncheon speaker and 
the Director has approved the participation if expenses exceed $50. 
Mr. Burco felt this was an appropriate response to some of the 
questions. He said that he can find no evidence of wrong-doing. 

He pointed out that the organization has been and is cleanly run. 


The Commission confirmed the date of Tuesday, April Y be 
1978, for the next meeting and lunch with the Boards of Directors 
of the Transit Districts. They set Wednesday, May 24, 1978, for 
the following meeting. 


Mr. Burco mentioned that April and May are going to be the 
busy months for debates on the Federal legislation of the Howard 
Transportation Bill and that he would make a report to the 
Commission next month on this legislation. 


OPERATIONS 


Consideration was given to adopting as a permanent admin- 
istrative rule regulations for business identification Signs. Mr. Boyd 
said a hearing was held 1978, and there were two 

A letter was received from the 
Art Jensen testified orally. 
mony and the communication 


timony of Jack Sollis in which 
ve been revised> The Commission 
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adopted the regulations for business identification signs as a 
permanent rule as recommended by Mr. Boyd. (Copy of rule filed 
with Secretary of State on March 30, 1978, and will be published 
in the Administrative Rule Bulletin on April 15, 1978. See 
“Administrative Rule No. 95B" on file in the Ccmmission's files, 
Salem, for regulations.) 


Mr. Bothman reported on the Basin/Going and Greeley/I-5 
Projects in the City of Portland (Swan Island Access) by way of a 
display map. He said a public hearing was held on March 15, 1978. 
He briefed the Commission on the studies which have been going 
on since the early 1960's to date. Several projects were talked 
about concerning access but no solution was reached. He said 
the problem is still there today with all the industry on 
the Island and with the increase of traffic volume. Mr. Bothman 
stated the Department is moving towards a resolution at the City 
Council level probably next month and to the Transportation 
Commission in two or three months. He handed copies to the 
Commission of the Draft Environmental Impact Statement Volume 1 
Summary of the Swan Island Transportation Access. (Copy of report 
on file in the Department's Library.) 


Representative Paul Hanneman and Senator Del Isham 
appeared before the Commission concerning the Nehalem Bay State 
Airport in Tillamook County. Mr. Hanneman introduced the following 
individuals from Manzanita: Paula Edwards, Council Member; Howard Wilson, 
City Manager; Irving Carr, Planning Commission; Colin Handforth, City 
Engineer and Glen Easom, CAC Member of Nehalem. He said they became 
concerned when they heard that the airport lease is going to expire 
in 1983. He mentioned that Mr. Wilson has photocopies of the log 
of the airport and copies of support letters from the pilots who 
use the facility. Mr. Hanneman stated the highway situation is not 
good in that section of the coast and the pilots who do use the 
airport appreciate not having to use the road system. He thanked 
the Department for some of the recent efforts that have been made 
with limited funds to help some of the highway problems. 


Senator Isham said to his knowledge no improvements have 
been made at the airport since it was constructed 20 years ago. He 
mentioned that local citizens would like to take it upon themselves 
to make some improvements with donated material and labor which 
cannot be done if the lease expires in 1983. He asked for an 
extension of the lease from the State Parks Branch to the Aeronautics 
Division or some designation that it would become a permanent airport. 
The Senator said the airport needs surfacing, hangers, fencing, 
caretaker's office, car rentals and a public telephone. He encouraged 
the Department to work with local citizens in obtaining these needed 
improvements and he asked the Commission to help in speeding up the 
planning process that would allow the modest developments to take 
place and any financial assistance that could be provided. Senator Isham 
said that he was convinced that the airport would in no way interfere with 
recreational needs of the area. He thought the Parks Branch and the Parks 
and Recreation Advisory Committee should be able to move quickly on this 
issue. 
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The Senator said that he had heard the Motor Vehicles 
Division is moving their mobile testing unit from the Elks Lodge 
parking lot in Lincoln City to the D Wayside State Park. He thought 
this move would cause problems because of the heavy traffic at the 
D Wayside. 


Chairman Jackson said the Commission has depended on the 
Parks Advisory group over the years to advise them on the maintain- 
ing of the type of environment that the State bought and paid for 
in these parks. He mentioned the Commission has to be rather sensitive 
about anything that will change that environment. The Chairman 
mentioned that the Commission will be in Astoria in June and at that 
time will take a look at the Nehalem Airport. 


Attention was given to a consultant agreement for the 
preparation of the final Environmental Impact Statement on the 
Banfield Transitway Project in Multnomah County. Mr. Klaboe said 
the Department does not have the staff available to do the statement 
during the period of June and October and is recommending the hiring 
of a consultant. The project is eligible for Federal Aid funding. 
The Commission authorized Mr. Klaboe to solicit consultants to do 
the final Environmental Impact Statement. Mr. Klaboe stated when a 
consultant has been selected and the scope of the work identified, 
that he will present the agreement to the Commission for approval 
of the cost. 


The Commission considered a 1978 Special City Allotment 
Project, Main and Hood Streets (Locust to Pine) in the City of 
Sisters. Mr. Klaboe recalled that at the October 1977 Commission 
meeting a project was approved on Main Street as a State-administered 
project. Arrangements are now being made for a City-administered 
project. He recommended approving the additional of Hood Street to 
this project. The estimated cost of the combined project is $34,000, 
of which $25,000 less State expenses would come from Special City 
Allotment Funds. Following his favorable recommendation, the 
Commission approved the project. 


Mr. Glen Green, Division Administrator, FHA, introduced 
Mr. L. E. Lybecker, Regional Administrator, FHA. Mr. Lybecker 
presented to the Commission a first-place award plaque to the Oregon 
Department of Transportation in the category "Outstanding Section of 
Highway in Its Rural Environment (Mountain)" for the Crooked River 
Highway in the 1977 "Highway and Its Environment" contest. 
Mr. Lybecker presented a first-place certificate to Mr. R. L. Coats, 
contractor on this project. In response to Chairman Jackson's 
inquiry, Mr. Klaboe said the design and supervision of this project 
was the responsibility of Ed Hunter, Manager of Technical Services. 
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The Commission considered a request from the City of Salem 
for approval of a project utilizing Interstate Transfer Funds with- 
drawn from the I-305 Freeway in Marion County. Mr. Coulter stated 
that the request is for a $12,904,000 project to construct an 
arterial replacement for I-305 from the proposed Chemawa Interchange 
to the Commercial Street-Liberty Street Couplet near Hickory Street 
in the City of Salem. The City will provide all of the required 
$1,806,560 of local match. Mr. Coulter mentioned that the project 
has been investigated and is eligible for funding and he recommended 
approval. The Commission accepted his recommendation and authorized 
him to sign the project agreement. 


Mr. Coulter recalled that at the January 1978 Commission 
meeting the Commission delayed taking action on adopting beach 
improvement standards. Mr. Coulter pointed out that on February 10, 
1978, the Department of Land Conservation and Development took the 
following action relative to the Beaches and Dunes Goal and the 
Department of Transportation's proposed administrative rule on 
Beach Improvement permits: 


1) Announced LCDC intention to amend the goal to delete 
the word "development" in implementation provision 
number 5 and substitute the word "improvement" as 
defined in ORS 390.605. This amendment would occur 
after July 1979. 


Directed DLCD staff to work with the Department of 
Transportation to encourage ODOT to apply all relevant 
portions of the Beaches and Dunes Goal. It was the 
Commission's opinion that other portions of the goal 
are also applicable to the proposed administrative 

rule on Beach Improvement permit issuance in compliance 
with the goal's intent. 


Mr. Coulter mentioned that on March 3, 1978, he met with Deputy 
Director James F. Ross and Nancy Tuor from the DLCD staff to discuss 
the issue and concerns about the Department's proposed standards. 
Mr. Coulter stated that this matter has been reviewed with the 
Department's Legal and Parks' staff. Mr. Coulter recommended 
adoption of the standards as previously prepared with the following 
modification in item A.6 on page 3: 


COMPLIANCE WITH LCDC GOALS - In accordance with the 
Statewide Land Conservation and Development Commission 
Goal #18 for Beaches and Dunes, permit applications for 
beachfront protective structures seaward of the beach 
zone line will be considered only where development 
existed on January 1, 1977. The proposed project will 
be evaluated against the applicable criteria included 
within Goal #18 and other appropriate Statewide 
planning goals. 


The project must be consistent with local comprehensive 
plans where such plans have been approved by LCDC. 
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The Commission adopted the beach improvement standards as a permanent 
administrative rule. (See "Administrative Rule No. 96" on file in 
the Commission's files, Salem. Rule filed with the Secretary of 
State on April 5, 1978,and will be published in the Administrative 
Rule Bulletin on April 15, 1978.) 


Mr. John Sheldrake presented copies of the March 8, 1978, 
Winter Recreation Advisory Committee meeting minutes. He said the 
Motor Vehicles Division reported winter recreation parking permit 
sales of $256,276 through February 15, 1978, with administrative 
costs of $18,879 for a net of $237,397. Mr. Sheldrake stated the 
Committee recommended that the signing developed for the program 
be continued except the legend SNO be altered to SNOW. Another 
recommendation was to change the parking permit format to an 
adhesive sticker or decal for the season permit. He mentioned 
since the meeting it was found out that the Motor Vehicles Division 
cannot adopt a window-type sticker as the decal would have to be 
completely transparent. Mr. Sheldrake pointed out that the Motor 
Vehicles Division is now working on a design for a bumper sticker. 
(Copy of Winter Recreation Advisory Committee minutes on file in 
the Commission's files, Salem.) 


The Commission considered a request from Mr. Tom Wiik and 
Mr. Willem Kleyne for subdividing 45 acres and road construction 
within the Rogue River Scenic Waterway in Josephine County. 
Mr. Talbot said approximately four acres would be within the 
scenic waterway and the change of land use and the construction of 
an access road are within the Commission's jurisdication. The 
Commission approved the request as recommended by Mr. Talbot. 


Consideration was given to a request from Patrick 
Patterson to build a new residence for his own use in the classified 
Burnette River Community Area on the left bank approximately one 
mile upstream from the Robertson Bridge within the Rogue River 
Scenic Waterway in Josephine County. Mr. Talbot and Mr. Potter 
displayed a model of the proposed house site and explained 
Mr. Patterson's proposal. Maps and an aerial photo were also 
submitted. (Copies are on file in the Commission's files, Salen. ) 
Mr. Talbot said Mr. Patterson would place the house above a bend of 
the main navigational channel from which it would be clearly visible 
from boats traveling either upstream or downstream for 800 feet or 
more. Mr. Talbot recommended approval of a modified plan with the 
following stipulations: 


1) The main structure shall be located at least 15 
feet back (upland) from the existing cut. 


2) The deck on the riverside shall not extend more 
than eight feet beyond the main structure. 


(continued on next page) 
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Existing vegetation between the site and the 
river shall be maintained. 


Additional evergreen vegetation, to reach a height 
of at least 6-8 feet, shall be established on the 
basement level terrace and placed to effectively 
screen this level from view from the river. 


5) All requirements of Josephine County shall be 
satisfied. 


Mr. Potter showed slides of the area. 


Mr. Patterson was present and commented on his proposal 
and presented color prints of the proposed building site taken from 
the river and from the land. He also showed his slides of the 
building site. (Color prints of the area on file in the Commission's 
files, Salem.) He said it was not agreeable to him to move the 
building back 15 feet. 


After considerable discussion, the Commission gave their 
approval for Mr. Potter of the Parks' staff to work out a compro- 
mising settlement with Mr. Patterson. Later in the day, Mr. Patterson 
and Mr. Potter met and agreed to the construction contingent upon 
compliance of the following stipulations: 


1) The main structure shall be located at least 12 
feet back (upland) from the top of the existing 
cut. 


The deck on the riverside shall not extend more 
than eight feet beyond the main structure. 


Existing vegetation between the site and the 
river shall be maintained. 


Additional evergreen vegetation, to reach a height 
of at least 6-8 feet, shall be established on the 
basement level terrace and placed to effectively 
screen this level from view from the river. 


All requirements of Josephine County shall be 
satisfied. 


Construction shall begin withir one year and the 
exterior shall be completed within six months 


after it is commenced. 


The Commission shall be notified when construction 
begins and when the exterior has been completed. 
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Following Mr. Talbot's recommendation, the Commission gave 
their approval to submit a request to the Emergency Board to increase 
the current expenditure limitation on grant-in aid to local govern- 
ments for construction and improvements of parks along the Willamette 
River in the amount of $160,000. 


Mr. Talbot reported on the 1979-81 Parks budget preparation. 
He mentioned that the zero-base budget concept is referred to as the 
Alternative Program Levels System and requires agencies to prepare a 
base budget at a reduced funding level not to exceed 85% of the 
amount considered necessary to continue current programs at the 
Same levels during the 1979-81 biennium. Mr. Talbot presented the 
following lists: 


1) Priorities to be used in developing decision 
packages 


2) Outline of 1979-81 budget 
3) Prioritized decision packages 
4) Deferred decision packages 
5) Revenues 
(Detailed report and lists on file in the Commission's files, Salen. ) 


The Commission complimented Mr. Talbot on an excellent budget, well 
written and understandable. 


Upon Mr. Burket's favorable recommendation, the Commission 
approved a financial aid to municipalities grant to Redmond in an 
amount not to exceed $29,317 for a project to construct and light a 
new taxiway and purchase a sander/snowplow truck. 


Commissioner Walsh inquired about the status of the fill 
permit at the North Bend Airport in Coos County. Mr. Burket said 
the dredge has been moved back up the estuary and the Corps of 
Engineers has until the middle of May to move it back down in 
position again adjacent to the airport. 


Mr. Moore advised the Commission of the progress to date 
on efforts to prepare an intercity public transportation program 
to present to the Emergency Board for funding by June 1978. Mr. Moore 
pointed out that the Department will be presenting a five-point 
Program as follows: 


(continued on next page) 
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A public transportation improvement project in 
Central and Eastern Oregon. This may involve 
assistance to the John Day area. 


A coastal public transportation improvement 
project which would likely involve shelters, 
depots and marketing for public transportation 
services. 


A Statewide marketing program to improve the 
public's awareness of and use of intercity 
public transportation. 


Assistance to Polk County providing improved 
intercity public transportation services between 
Polk County communities and Salem. 


5) Participation in the Transportation Center study 
being conducted by the Port of Portland. 


The project which has advanced most in the Department's planning is 
the Transportation Center study in the Portland Metropolitan Area. 
The Port of Portland, Mr. Moore said, is the lead agency and has prepared 
a scope of work for this study. The Department has reviewed it and 
made comments and the Port has incorporated most of the Department's 
recommendations. Basically, it anticipates the study of a potential 
intercity modal terminal in the proximity of Union Station in 
Portland. He stated the project totaling $130,000 envisions 

funding from the City of Portland in the amount of $43,333, the Port 
of Portland $43,333 and the Department of Transportation $23,333 
along with a commitment from Tri-Met in the amount of $20,000. 

Mr. Moore said the Port of Portland will be notified that the 
Department will commit $23,333 of State General Funds from the 
$300,000 appropriated to the Emergency Board for intercity activities. 
This commitment, he said, would be conditional upon release of funds 
from the Emergency Board at their June 1978 meeting. Mr. Moore 
advised the Commission that he would keep them advised as to how 

the program develops. The Commission concurred with Mr. Moore's 
report and expressed concern that the money not be spent for the 
design study if it did not look feasible in the early stages for 
such a project. 


The Commission gave their approval to Mr. Moore's request 
to appear before the Emergency Board to request that the City of 
Reedsport will be included in the Urban-Rural Operating Assistance 
Program. Mr. Moore said the City's Federal Demonstration Grant 
will terminate June 30, 1978, and the City has requested that they 
be included in the State's operating assistance program. The City 
of Reedsport's inclusion, he said, will require no additional 
appropriation of funds and the State's commitment shall not exceed 
$10,000 during the next fiscal year. 
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Following Mr. Moore's favorable recommendation, the 
Commission approved the following guidelines for the Urban-Rural 
Capital Assistance Program: 


1) Match funds shall only be made available to municipal 
corporations having populations of less than 50,000 
or districts which contain no cities of larger than 
50,000 population. 


Recipients of these grants must fulfill all the 
planning requirements and all the capital grant 
requirements of the Urban Mass Transportation 
Administration. Funds will not be released until 
approval of the capital grant application by UMTA. 


State match grants shall be limited to 10 percent 
of project costs; one-half the local match requirement 
under existing Federal programs. 


State funds shall be used for buses with normal 
accessories such as fare boxes, tires, air-condition- 
ing, wheelchair ramps and lifts, and radios as part 
of the bus purchase prices; and other passenger- 
related facilities such as shelters. 


In order to receive State funds, buses shall be made 
available for use by the general public within the 
operating system of the recipient. 


State funds shall not go to any individual community 
within a transit district or a transportation district 
boundary. Only the district may receive funding. 


Recipients of these grant funds must purchase buses 
which are accessible to the handicapped or insure to 
the Division's satisfaction that the needs of the 
handicapped for transportation have been considered 
and will be met through special programs. 


8) All requests for such funds must be approved by the 
Transportation Commission before funds can be released 
to the recipients. 


Mr. Moore mentioned that Roseburg and Albany have requested funding 
under this program and both cities meet all guidelines proposed. 
Roseburg is applying for Federal funding of three buses, radio equip- 
ment and shelters and has requested $17,000 in matching State Funds. 
He said the City of Albany received $25,000 in funding from last 
biennium's program for three buses; however, the only bid responding 
to the specifications was substantially above the approved budget. 

He said additional Federal Funds are available and the City of Albany 
and Linn County will accept the bid if the State will also participate. 
One-half of the local match for the additional cost totals $16,062. 
The Commission approved the two requests. 
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Mr. Grover reported on the mandatory liability insurance 
funding and the law that will go into effect on July 1, 1978. He said 
the Division made their request at the February Emergency Board meet- 
ing and that Representative Klein raised the question that the 
Division read the bill literally and the guidance that was received 
from the Attorney General he felt was too literal. Representative 
Klein felt the intent of the Legislature was that the Division would 
be able to operate at a lower level of compliance, allowing the 
public to sign an affidavit that they had liability insurance or 
were in the process of obtaining insurance. 


Mr. Grover said the Emergency Board suggested in the 
interest of savings that the Department prepare an administrative 
rule and take it before the Legislative Counsel Committee for 
clarification on the intent of the law. He said this has been done 
to see if the Division could operate at a lower level of compliance 
or read the law in a different way. The Committee indicated they 
did not feel it was within the intent of the law and took no action. 
They suggested the Division discuss the matter with the Attorney 
General and the people involved in the intent discussion to see if 
the Department could find some other way of looking at the compliance 
level. Mr. Grover stated a meeting is scheduled April 4 with 
Mr. Redden, Attorney General, Legislators and Legislative Counsel 
to see if there is any kind of flexibility. He mentioned all 
guidance that has been received from the Attorney General so far 
indicates that the package submitted in February will be the one 
that will be required to carry out the intent of the law. Mr. Grover 
said this will be presented to the Emergency Board again on April 6, 
and unless the meeting of April 4 comes up with some flexibility to 
cut the cost and still carry out the law, that is what the Division 
will be asking for again. 


Mr. Grover reported on a new law that went into effect 
this year giving the Motor Vehicles Division an investigative unit 
to work with the automobile dealers in the licensing area. He felt 
the State has a responsibility to help the dealers comply with the 
law and take an educative approach rather than the enforcement 
approach. The program is intended to pay for itself through the 
increase in the number of dealers who become licensed. 


Mr. Grover stated the program became operational on 
November 1 last year with two investigators and one secretary. So 
far, he said, there have been 355 investigations of dealers and 76 
were found unlicensed. He mentioned when dealers are operating 
in violation of the law, the State Police are called and they are 
given a period of time to become licensed. He said if they do not 
comply, then they are cited. 
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Mr. Grover mentioned that his Division is cooperating 
with the State Police, the Attorney General and the Motor Vehicle 
Departments in other states, and have become involved in areas such 
as odometer roll-backs which lead to dealers receiving a higher price 
out of the car. It is estimated, he said, that Oregonians lose as 
much as $6 million annually just on the roll-backs of odometers. 


The Chairman adjourned the meeting at 12:45 p.m. 


The Commission and staff met at 1 p.m. in Room 120 of 
the Transportation Building to review the budget projections for 
1979-81. Mr. Merl Whiteman, Manager, Finance Branch, explained the 
budget with six alternatives with the use of colored charts. 

Mr. Coulter commented on results of activities that would be cut 
back by a $10 million reduction under the Alternate B-3 program. 


The Commission asked staff to explore further the issue 
of direct funding for metropolitan area transit districts, such as 
Tri-Met. They also asked that staff explore further with the 
Executive Department the allocation of costs and services for the 
State Police. The Commission suggested that this same type of 
budget briefing be presented to the Executive Department and 
Legislative Fiscal. 


The budget meeting adjourned at 2:30 p.m. 
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apes 


Sandy West City Limits-Alder Creek 


(Contract No. alede 
wes TA. Cro Wa. “AP No. F-24( | | ) 


| | Oe a Projpoet 


Type of Work 9. 7 Mi] ee. Pavi ng 


County___Clackamas _ 


oe. a Highway 
No. of Bidders__ 0 _.. Low Bid ier__ Babler Bros. Ree by aa »_Portl and__ 


Low Bid S._1,225,534.50_ 


Engineer's Reconmendation 


Award to low bidder Subject to concurrence of the FHWA. 


No.__@___ Project_Lewis_ and Clark River Bridge _ ee See 
(Contract No. 8668) 
Type of Work __ Maintenance Pai nting = FA. Proj. No. State 


Wary 
County..__Clatsop_ eee ———— Highway Va! renton piligeaincnigeeeer tr 


hie: ot Bidens fees Interstate Coatings, ine... Seattle, Wash. 


Low Bid S _54,869. 0 ee 


Engineer's Recommendations 


AWARD TO LOW BIDDER 


No. ee Project Young S Bay Br dge ‘ sade talabitebdcabiaih aoekedide dt 
(Contract No. 8669) 
Type of Work Maintenance Painting FA. Proj.No..otate 


County TE ISS eas Hohway Warrenton 
4 


a ee =P 
No. of Bidders Low Bidder We Painter bs ENG: 


Low Bid S Lis 000 00 . 


Engineer's Recommendations 


AWARD TC LOW BIDDER 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE. f<¥0- 7X 


Proc. COOS River Highway Jct. 


: ' (Contract No. 8670) 
Type of Work . raffic Signal Installation. FA, Proj No. F=2-2(3) 


County ee weer | OT Oregon.Coast——___— 
No. of Bidders ee See Low Bidder — Sims El ectr Cy Inc. 2 Roseburg 


Low Bid 526 ,964. 00 a 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


No, ___9____. Project Oregon Coast _Hwy.—@Cemetery—Rd.— (Mi ngten)}—§— 
3 ji 2 (Contract Ne 8671) 


Type of Work 0.24 Mile Grade, Pave and Barrier fa Proj. No, _HHS-2-2(2) 


i a cattaacias WIE Oregon Coast 


No. of Bidders _____*_ EE s«~Low Bidder ~ ye t. Ma tusek 3 Inc ace Portl and. Leen ereiea eee 


Low Bid 5112 34] 3.50 wate 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
FHWA and clarification of the Minority Business 
Enterprises form. 


tin. BO  __ projecr _ OegOn Coast Hwy. © J1th St. (Bandon).._£._._.___.22 
(Contract No. 8672) 
Type of Work —__ Traffic Signal Insta Llation cca F shu. POL. NG. 2 TQF-2-(4}—— 


County ___ Coos - _ Highway Oregon Coast 5, la eee ee enr = 


ie | 


4 } c : nar > 
No. cof Bidders : _ Low Bidder Hansen E 1e€c ty 1c : Co ae! Coos aia st 


, 32,892.00 


Low Bid S 


Engineer's Recommendations 


Award to low bidder subject to concurrence of the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate /-.30-75 


A 
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eens rower. Chetco Ave. @ Center St. (Brookings) 

; : _ (Contract No. 8673) 
Fype of Work Traffic Signal Installation FA. Moy No, TQOF22=1(4)_— 
EONEES SG aes | od xt Se TT | Oregon-Coast 


I tue Elaatrie nad ; 
igo: aoe, | Palm re ee Electric, Inc., Roseburg 


28,038.00 


bey Bid Siccccseneeron 


Engineer's Recommendation: 


Award to low bidder subject to concurrence of the FHWA. 


No. ____ 8. Project. El bow-_Lake-Gardiner———_— adh Ete 
(Contract No. 8674) 


Type of Work sem rs Miles - Pavi ng ENDS BR de Oh St oa 


Orec ¢ 
Seat OAS = seglieitlhce ee ee 


No. of Bidders____6____ Low Bidder - J.C. Compton Cs... MoMinavi lis... 


Low Bid $ 193, 030. £5 ilies 


Engineer's Recommendations 


AWARD TO LOW BIDDER 


Ae Sr eee BLO EL County Line-Heceta Head ae 
: (Contract No. 8675) 
Type of Work___1 0.89 Miles Paving *A. Proj, No. Reeeme) e 


County __Lincoln & La a Qregan 25), coy eee Ure eee Ae 


No. of Bidders 6 ____ tow Bidder__L._ C... Compton_Co..,-McMinnvilte—_____ 
Low Bid S$ me 2165 5439: 25_ 2 

Engineer's Recommendations 

Award to low bidder subject to concurrence of the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_f—-30- 7F 


pb ans moor 9th St.-3rd St. (tyssa) 
(Contract No. 8676) 
Type of Work Ox 39 Mile Las Grade_and Pave FA, Proj No, 0S-2302(1.) 


’ couny Malheur ____— Highway_City Street—(Commercial—Ave~) 
No. of Bidders a _.. Low siiaer_eatart 0 Aspha 1t_Pavi ng Su On tari O 


Low Bid S__ 68, 01 7 ’ 00 aitiee 


Engineer's Recommendation 


Award to low bidder subject to concurrence of the City of Nyssa. 


us 2 41 prank Pad ing Bier oe idge_ « 


(Gontract No. 8677) 
Type of Work 850' Grade, Pave a nd Structure - PA rip ae, RS-A585( HT oes 


haat eed 2 et eens 4 Highway — FAS A585 Fe 


No. of Bidders —— ] ee __ Low Bidder — Wil bur Peterson & Son “ee LNG... Plea sant_Hi +1 


Re a enter A 

Sey EL a eee 

Engineer's Recommendations 

Award to low bidder subject to concurrence of Marion County and the 
sum of $20,700.00 is deposited by the County, and upon receipt of the 
satisfactory completion of the non-discrimination in employment form. 


No. Pee tam Project - Burnside Bri dge__ sicetactiieomnscshamiaomitet = sc conatinitnciainteerietatenttete nS 
(Contract No. 8678) 9619 
Type of Work .— Deck. Surfaci ng ____$_—— __F.A,. Proj. No. 1K2-9326(2) 


FAU 9326 


Mul tnomah 


County PlNscneie hs Cagle ae SD Sa ee PA a Tt 


5 ; Ss \J ; ; | 
No. of Bidders _____ -. ____. Low Bidder Sealant 2 SY stems_ Co ER Moodi nville, Wash. 


288,930.00. 


Low Bid $ — 


E nqinear's Recommendations 
Award to low bidder subject to concurrence of the FHWA and 
Multnomah County and the sum of $45,900.00 is deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_f- 3 0- 


A 


ITES OF _3-28-78 


ere ae Projet Brownell] Ditch-Hermiston Ditch Section 


(Contract No. 8679) 
Type of Work Grade, Pave and Structure EA. Proj. No. RS-B57Z1(1)__ 


County __Umatil iS res Highway FAS B57] Gcanihenieniaceiaettnion epee t aman bleed aes 


No, of Bidders 5 Low Bidder_Douglas- tee Coa ts—Cons truction - ST 
Low Bid S_ im 7 ,626 00 


Engineer's Recommendation 


Award to low bidder subject to concurrence of Umatilla County and 
the sum of $11,300.00 is deposited by the County. 


14 project Elm Ave.-E. Highland Ave. (Hermiston) ss 
(Contract No. 8680) 

Type of Work O..10 Mile Grade, Pave and Signals __r.a. Proj. no. TQF-81(1)__ 

Umatilla Umatilla-Stanfield _ 


County —_— TecsciiGlic Gepintiean ; didlo sensei FOO acces 


No. 


Hamilton Electric, Inc., Eugene _ 


No, of Bidders_. Low Bidder — 


203,390.62 __ 


Low Bid $ 


Engineer's Recommendations 
Award to low bidder subject to concurrence of the City of Hermiston 
and the FHWA and the sum of $24,600.00 is deposited by the City and 


the sum of $28,100.00 is deposited by the Portland Fixture Co. and 
the Fuhrman Development Co. 


No.__15__ project Harm Springs Jct.-Willow Creek : ER Se 
E cit . (Contract No. 8681) 


Type of Work_8..1 Miles Paving A. Proj, No. State 


County__WaSCO yo __Highway__Warm_ Spri i 


No. of Bidders Y Se Low Bidder foe wes nson, Inc. ee fe) ea 


Low Bid $568,845.00 


Engineer's Recommendations 


AWARD TO LOW BIDDER 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


his Power. Beaverton-Tigard Highway at Greenburg Rd. eae 
(Contract No. ne (3 
Type ot Work | Traffic Siagna].._ SE a ee ee 8 Proj. No. F=79(5) > 


County ____Wash Ington pice ee ote ee Highway Beaverton- Ti A Leah ovat 


No. of Bidders ae ae e. Bidder_Hamil ton_Elec Sete... Ine my Eugene ~——---——----- 
r 
Low Bid s_092451.64 


Engineer's Recommendation: 


Award to low bidder subject to concurrence of the FHWA. 


No. 17 Project __Bellevue=-McMinnvitle—s ; PN EL Soi ae 
ai 2 , o—Section ~ — 

( Stone No. 8683) 
Type of Work 6 . 67 Miles Grade ’ Pave b) and_ S truc C.F.A. Proj. tie. o Sita 1 «Soe eae 


Yamhid 1 _ 


SOUR + SN se ee, See Ae 


.. Highway — Sal Mon River - 


No. of Bidders ____ Low Bidter Roy _L. Houck Construction Co... Sale 


Low Bid $420,807.00 __ 


Engineer's Recommendations: 


AWARD TO LOW BIDDER 


On January 30, 1978, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received January 26, 1978, and authorized him to sign the 
contracts when conditions for the awards have been met. 


\v a 
Dated this day of 


Glenn L. Jackfon, Chairman 
Oregon Transp)¥tation Commission 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approved all actions listed below and report this 
action for your official records: 


1) On January 27, 1978, approved a 50-year lease 
with the U.S. Department of the Army for recrea- 
tional development at Fort Stevens State Park, 
Clatsop County. (Lease helps implement the 
agreement approved by the Transportation Commission 
at its January 24, 1978 meeting.) 


On January 27, 1978, approved an agreement with 
the GMA Research Corporation to conduct a poll 
in the Portland area to determine the attitudes 
toward the alternatives being proposed for the 
Banfield Transitway Project, Multnomah County. 


Cost $2,400. 
: iv a, 
Dated this day of 1978 


> 


Glenn L. Jacks hairman 
Oregon Transp on Commission 


A 


AINUTE=S OF _3228-78 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Consideration 


40633 V y S e Co. $ -0- 
40855 Burnett, James R. and Suzan M.3 

Burnett, Shirley W. and Ethel Mae 500.00 

44362 375.00 

Susan K._ 3,000.00 


48853 Smart, A. Craig and S 
Navigation Co. 29,100.00 


49372 Oregon-Washington Railroad & 
49874 Bullack, Laura A. 2,200.00 
60.00 


20-93.05 Downey, Russell A. 

102-88. 52 Greason, James D. 120.00 

231-24.03N _ Assembly of God Church ae 100.00 
50.00 


231-24.03N Van DeHey Track Transport, Inc. _ 
35,505.00 


10 Transactions 


(2) Agreement with City of Rockaway for the development of Manhattan 

Beach. State Wayside in Tillamook County. The agreement provides 
that the City will furnish sewer and water service to the park 
property without connection fee or monthly user fee. In exchange, 
State will keep the ocean outlet of Lake Lytle free from stoppage 
due to sand and driftwood accumulations westerly from the eight 
foot elevation identified on the Oregon Coast Highway bridge 
crossing the outlet. The area of the beach crossed by the lake 
outlet is within the State wayside. (Parks Branch) 


Agreement with City of Pendleton for a traffic signal installation 
on the Pendleton-John Day Highway at S. W. Hailey Avenue. State 
will design, install and maintain the signal. City has agreed to 
pay all costs of design and installation, and upon completion, 
will pay all costs of electrical energy consumed through operation 
of the signal equipment. (Local Government ) (Umatilla County) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, | approve 
all actions 1.sted above and report this action for your official 


records. 
cB? VED ted cnist4 day of : AP , 1978 
a 
T 


— 
LAA PLE 
. 


STA 


STATE HIGHWAY ENGINEER 


HIGHWAY € NGINEER 
Glenn L. airman 
Oregon Transpor n Commission 


- 2445 - 


sm Pe Se fi aie —_—<—< 


ae 
; 3-28-78 


~~) V7) 


TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49490 Siegrist, William C. and Nancy C. $ 300.00 
49670 Irvine, Albert R. and Agnes C. 100.00 
49988 Tadmorsel 50.00 
26-11.75E Portiand Traction Company 432.00 

4 Transactions 882.00 


Agreement with Winema National Forest for patrolling and 
grooming of snowmobile trails in the Lake of the Woods 

and Fish Lake areas of Jackson and Klamath Counties. Funds 
in the amount of $3,350 will be provided from snowmobile 
license fees and this amount will be deposited with the 
U.S. Forest Service for its expenditure and administration 
of the agreement. This agreement expires May 30, 1978. 


Agreement with Umatilla National Forest for patrolling and 
grooming of snowmobile trails in the Tollgate area of 
Umatilla and Union Counties. Funds in the amount of $1,757 
will be provided from snowmobile license fees and this 
amount will be deposited with the U. S. Forest Service for 
its expenditure and administration of the agreement. This 
agreement expires May 30, 1978. 


iy 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this [4 2 of Gjth- , 1978 


6n Commission 


PROVED 


iO 
ATE HIGHWAY ENGI 


pate:...2-—40- 2x... - 2446 - 


es 
3-28-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that au- 
thority, and acting in accordance therewith for the Commission, 
I approved the agreement listed below and report this action 
for your official records: 


On February 14, 1978, approved a personal 
services agreement with Elbie Beckman to 
prepare a sign surveillance manual at a 
cost of $20 an hour and not to exceed $400. 


A. 


[UTES OF 3-28-78 


IViEIWWI PF poo Xv 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48353 Nagel, Faber L. $ 4,800.00 
48684 Frank, Jerome M.; 

Bartlett, Joseph P. and Evelyn L. 63,850.00 
48729 Holsheimer, Anna E. 26,100.00 
48952-48953 Wilkins, Henr 8,669.80 


49188 Jenks, James D. and D. Jeanne 1,200 .00 
49566 Archdiocese of Portiand in Oregon 400.00 


49889 Skaggs, Mildred 

49891 Columbia Wood Industries 
1C-174.58S City Center Motel of Cottage Grove 
1C-174.585S Hilton, Gerald Wayne 

6-342 .67 City of Huntington 

6-342.67 Langle Mildred 

7-263 .65 Corn, Fa 

7-264 .88 Ashb Walter 

52-21.26 Heideman, Robert 

54-6 .36 Sherrell, G. M. 

174.59 Hidden Valley Country Club 

174.59 Hilton, G. W. 

200-4 .38E Conser Quarr 

200-4 .38E Dowlin Ernest E. 

231-23.47W__ Leatherwood, Rodney L.; Paynter Carl C. 


455-17.04 Payette-Oregon Slope Irrigation District 00 
455-17.04 Vandenburg, Richard S. ‘ 


455-23.20 Silva, Fidel, Jr. 
24 Transactions $ 109,869.80 


Grant of access to Bill J. Whitley at Station 134+49 for farm and 
residential purposes on the Vale-Cairo Junction Section of the 
Central Oregon Highway in Malheur County for a consideration of 
$100.00. File 40445. 


Grant of right of unrestricted use for a width of 35 feet to the 
access of Glen Robison et al on the Rickerall-Monmouth Section 
of the Pacific Highway West in Polk County for a consideration 
of $2,500.00. File 20212. 


A 


'S OF _3-28-78 


Agreements between the State of Oregon and the following 
ski operators for the State to provide snow removal at 
the ski areas: 


Operators Ski Area County 


Mt. Hood Meadows, Oregon Ltd. 
and Mt. Hood Meadows Develop- 
ment Corporation - General 
Partner Mt. Hood Meadows Hood River 


Tomahawk Ski Bowl, Inc. Tomahawk Ski Bowl Klamath 


Multorpor, Inc. Multorpor Clackamas 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the preceding 
page (4 items totaling) and report this action for your 
official records. 


OF bie of 


Glenn L. Jackso 
Oregon Transportation Commission 


A 


ma PCITa Oe. 3-28-78 
TO: Oregon Transportation’ Comission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


47277 Mahaffey, John F. and Linda 
Pickett, Norman D. and Roberta 3,250.00 
49314 Hunter, Ronald G. and Darlene J. 3,000.00 
49690 Acord, Donald L. and Helen L. 
Intenzo, Joseph L. and Connie Joe 1,300.00 
49751 Wilson, Thomas K. and Jean A. 1,150.00 
49792 Crown Zellerbach Corporation 1,550.00 
50115 Johnson, William and Marcelle E. 100.00 
6 Transactions 10,350.00 


Agreement with City of Central Point covering installation 
of traffic signals on the Rogue Valley Highway at Pine 
Street. The State will design, install and maintain the 
signal equipment utilizing Title II Safety Funds. The City 
has agreed to pay all costs of electrical energy consumed 
in operation of the signals. (Local Government Unit) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith 

for the Commission, I approve all actions listed above and 
report this action for your official records. 


— this f day of a a 1978 


Glenn L. Jacks 
Oregon Transp tion Commission 


(ie, 


ATE HIGHWAY ENGINEER ~ 
we: 2-2 2? —Z2T....... 


TO: Oregon Transportation Commission 


SUBJECT: 


(1) Options or Other Documents Relating 


Number Name 


46879 Sorenson, S- W. and Ella 


an, Patrick 


Report of Actions Taken Under Dele 


| y See? SS 
INUTES OF _2728°"* 
gated Authority 


to Property Acquisition 


Consideration 


600.00 


Monagh 
47276 Magley, Lester L. and Gloria 3,250.00 


48797 Western Oregon Conference 
Seventh Da Adventists 

Burdick, Bettie 
Staudenmier, Alice W.- 


VanbDorn, Clarence and Claudine; 


49409 
49581 
49624 


Langfus, Aaron and Regina 


a 
49629 Huson, John W. and Margaret E.-; 


Wilson, Merton L. and Barbara J. 


Association of 


16,000.00 
450.00 
250.00 


1,150.00 


550.00 
150.00 


Grant a 48' wide access reservation to Paul J. Slominski at 


Station 148+31 in lieu of his 25' 
on 


Highway in Washington County- File 22838. 


Agreement with Hood River County 


wherein th 


access at Station 148+70 
the Reedville-Beaverton Section of the Tualatin Valley 


e State will reim- 


burse the County for snow removal activities at Cooper Spur 


Ski Area in Hood River County. 


Agreement with City of Pend 


leton and MAR-MON 


(Maintenance) 


Developers for 


channelization and installation of a traffic signal on the 


Pendleton-John Day Highway at 
traffic at a new K-Mart Store. 
and maintain the signals with 
of the project. The City has 
electrical energy consumed in 
(Local Government Unit) 


ANE 


— ie HIGHWAY ENGINEER 
DATE: 6-74. 


RO 


A. P ZS ry j) j 


Ave 


rs 
ee 


DE STATE 
EPUTY STATE HIGHWAY EK 


Date. 4 -6- 2h IGINE 


4 


=e 


- 2451 - 


VED 


S.W. 30th Avenue to handle 

The State wil 
the developer P 
agreed to pay 4 
operation of th 


1 design, install 
aying all costs 
11 costs of 

e signal. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


_A 
3-28-78 


Basic Ordering Agreement YA-514-BOA8-1 with Bureau of Land 
Management for material testing services for liquid asphalts. 
(Materials Unit) 


Agreement with Deschutes National Forest for patrolling and 
grooming of snowmobile trails on national forest lands. 

Funds in the amount of $6,411 will be provided from snow- 
mobile license fees and this amount will be deposited with the 
U.S. Forest Service for its expenditure and administration of 
the agreement. (Maintenance) 


Agreement with Wallowa-Whitman National Forest for patrolling 
and grooming of snowmobile trails in the Anthony Lakes area 
of Baker County. Funds in the amount of $1,757 will be pro- 
vided from snowmobile license fees and this amount will be 
deposited with the U.S. Forest Service for its expenditure 
and administration of the agreement. This agreement expires 
May 30, 1978. (Maintenance) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the preceding page and 
the above items (7 items totaling) and report this action for 
your official records. 


Dated this aN day of Nar 1978 
yj 


A 


eae a Us ae 
REPORT OF CONFIRMATION OF ACTION“TAREN UNDER DELEGATED AUTHORITY 


Corvallis-Newport Hwy. & S.W. S3rd_Street_ 
(Contract No. 8684) 
Type of Work _0.24 Mile Grading, Pave & Sigs, _F.a. Proj. No, _HHS=21-1(1)_ 


County Se SOUR eeepc naan eam Highway Corval lis-Newport 


OG scaseiecner is Projoet — 


No. of Bidders én Low Bidder Morse Bros. Inc,» Lebanon _ 


tow bid S$ 210,000,10 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


Qak Ranch Creek bridge Sec. 5 ae eee 
(Contract No. 8685) 
Type of Work 0.22 Mi le Grade-Pave-structure ss h, Proj. No. _BRS-133(2) 


i. Se Project _ 


Columbia Nehalem 


County PHIQHIWAY ccienncncrecnaaeioecnnniiees silintieansianpeiaceasialatiatannnenaiial “tits 


No. of Bidders© _____ Low Bidder Coast Marine Construction Inc., Portland 


197,524.40 


Low Bid S$ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


se. o visioes Canaan Road-bennett Road sec. 


8.23 Miles Paving 


(Contract No. 8889?) 


F.A. Proj. No. — 


Type of Work 


County BES | ee Highway _ Columb L a River 


No. of Bidders 6 ceca OW Bidder babl er Bros : Inc. _Por tland 


Low Bid $ 8095149.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


a 
a rc 3-28-78 


4 


eee vie . Proyoet — 


Canyon Creek (N.W. 3rd Ave.) bridge, John Vay 
eee ee en COSkeeaee Bes eet). 


Type of Work Grading, Pavi ng_& Structur FLA. Proj. No, Us-120 1 (1) a 
Grant City Street 


Highway — ee. ee 


County 


sire adh bias o . . tow tiader VOUG Ss S. Coats Construction, bend 


124,172.00 ___ 


Low Bid S 


Engineer's Recommendation: Award tO low biader subject to concurrence of the 
City of John Vay anu the sum of $46,500.00 is 


aepositea by the City. 


No. a Project _ Grants Pass-New Hope Road Sec. ee 
(Gontract No. 86 
rype 01 Work 1263 Miles G-P-Sign-Signals _g.p.proj rin, FOOL) 


Josephine Jacksonville ' 


County bd ea pee een ee eceetee nine 


No. of Bidders - _2 Low Bidder __ Copeland Pavi NG »_ In Cc. , Grants Pass 


1,645,932.40 _ 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA and contractor submitting completed forms 
relative to soliciting subcontract bids from 
Minority Business Enterprises. 


Pacific Highway West @ Sth Avenue (tugene) 
(Contract No. 8689) 
Type of Work _tTraff ic Signa | yas Install ati ii ae FA Proj. No. — i QM-104 9 ( l ) 


eS Le dy 


County Lane piateetay ae fi c West freon 


ae Hami 1 ton Electric Inc., Eugene 


51,469.58 


No. of Bidders 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT -§-7 


A 


e > 3-28-78 


Cox Creek-EIm Street (Albany) Sec. 
(Contract No. 8690) 


F.A, Proj. No. et >t 7 eee 


Linn Albany-Junction City 


ee | «Highway 


RaE 1 Proyoet - 


Typo of Wwe 2-96 Miles Paving 


Morse bros. Inc., Lebanon 


No. of Bidders __ sderOe k ce Bi OT accencnenenenne 


Low Bid $274,902. 5U 


Engineer’s Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


8 Burns Junction Rock Production 


No. Project ae 
(€ontract No. 869 
Rock Production State 


F.A. Proj. No. saarneriiintensesliiestiiainiaieaseaal 


Type of Work __ 


Sibi heur Highway ma Steens 


No. of et a Ss Low Bidder D Mc v Cor pora t i on, la Grande 


74,760.00 


Low Bid $ 


Engineer's Recommendations Award to Low Bidder. 


vo 9 project Hillsboro-Silverton Hwy. @ Oregon Way (Woodburn 
(Contract No. 8692) 
Type of Work 0.2 3 Mi le Grade-Pave -S j gna | oo __.. FA. Proy. No TQF-75( 3) anneal 


Marion 


County ceeatllaahs Highway. ttt! | sbo ro-S i verton. 


No. of Bidders Low Bidder cascade Construction Company, Portland 


Low Bid $ 119,281.90 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT wot Bes 


Nv 209 Poon Lath Street S.E. @ Madrona Avenue (Salem) _ = 
(Contract No. 8693) — 
type of Work ....Lraffic Signal Installation ¢.n, moj. No. M-1555(5) 


County Oe, a, REE eae Highwoy_.L AU 1555 (City Street) 


No, of Bidders 4 ___. Low Bidder 


Low Bid 534,041.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Salem and the FHWA and the sum of 
$2,840.00 is deposited by the City. 


ie, ee broadway Bridge (West Approaches) Portland 


(Contract No. 8694) 
Type of Work __ Deck Surfacing <ccsiscalbiatindiuaiasinie min aa i ne IX-0000(3) 


Multnomah FAU 9022 & 9318 


COOAY See sicabiounens esate nana. TENA 


Project ~ 


No. of Bidders3_____ Low Biduer Hamilton Construction Co., Springfield _ 


Low Bid S 1 50) °48 | a 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA and Multnomah County and the sum of 
$14,/8U.00 is deposited by the County. 


ws... 12 Project ks wurnside Street U' Xing Section 2. 
(Contract No. 8695) 
1-205-7(57)310 


Type of Work_crading, Paving & Structure eA proj No.- (57)31 


County ____ Mu] tnomah East Portland Freeway 


Highway —_ 


No. of Bidders l Low Bidder 


1,070,947.00 _ 


Low BidS 


Engineer’s Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate 3-8-78 


A 


ye 3428*78 


bi S.W. 29th St.-Pendleton/John Vay Hwy. (Pendleton) _ 


' (Contract No. 8696) 
Type of Work 1900 fee t Grade-Pave-Sign J aes __. F.A, Proj. No, M-3429(1) 


County __Umati 7° Ea ARE eseoren Highway RE I a 


Projyoet 


Riverbend Construction Co., Portland _ 


No. of Bidders _.. Low Bidder 


Low bid .2792924.00_ 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Pendleton, Umatilla County and the FHWA 
and the sum of $16,165.00 is deposited by the City 
and $18,975.00 is deposited by the County. 


On February 27, 1978, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received and authorized him to 
sign the contracts when conditions for the awards 


have been met. 
Dated this G day of We eh: 1978 


Glenn L. 
Oregon Transporta n Commission 


_A 
i 3-28-78 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48515 Easley, Wayne T.; Kauffman, Robert J. $ 12,050.00 
48734 Marino, Frank and Gwendolyn M. 55,000.00 
49187 Pacific Health Facilities 7,280.00 
49220 Oregon-Washington Railroad and Navigation 

Compan 45,000.00 
10.69+00 Snook, Larry 520.00 
10.69+00 Stubblefield, Jim 100.00 


Fe a lt ct 


54-6.46 Sheets, Edwin E. 360.00 
54-6.60 Sheets, Edwin E. 150.00 


A I ta nn ree 


200-14.18E Decker Nursery 160.00 
200-14.18E Richardson, Kenneth 50.00 


200-14.725S Decker Nursery 200.00 
200-14.725S Bangs, Lloyd 50.00 
235-1.00E General Electric Credit and Leasing Corp. 345.00 
235-1.00E General Electric Credit and Leasing Corp. 100.00 


1 S/R Snook, Larry 100.00 
15 Transactions S$ 121,465.00 


Extension to June 1, 1978 of Agreement with the Oregon, California 
and Eastern Railway to permit the state to enter their property 
for constructing the South Sixth Street-Hilyard Avenue Section of 
Midland Highway in Klamath County. Authorize J. B. Boyd to sign. 
File 48945-RR842. 


Agreement with Umpqua National Forest for patrolling and groom- 
ing of snowmobile trails in the Diamond Lake area of Douglas 
County. Funds in the amount of $3,000 will be provided from 
snowmobile license fees and this amount will be deposited with 
the U. §. Forest Service for its expenditure and administration 
of the agreement. This agreement expires May 30, 1978. 
(Maintenance) 


Agreement with Mt. Hood National Forest for patrolling and groom- 
ing of snowmobile trails in the Frog Lake and Skyline Road areas 
of Clackamas and Wasco Counties. Funds in the amount of 

$1,200 will be provided from snowmobile license fees and this 
amount will be deposited with the U. S. Forest Service for its 
expenditure and administration of the agreement. This agreement 
expires May 30, 1978. (Maintenance) 


APPROVED PROVE D APPROVED BY CHAIRMAN 


A GLENN L. JACKSON 


(Plow. on ——= Oe 1 pate_3- H¥- 7B 
STATE HIGHWAY ENGINEER STATE HIGHWAY ENGINEER 


Date _%O-7¢ x. 
i. ppt, 208-76 — 
- 2458 - 


A 
3-28-78 


Letter-form supplemental agreement with Coos County which 
relieves the County of the responsibility of maintaining 
traffic signals on the Oregon Coast Highway at Flanagan 
Avenue and Edwards Street in the Bunker Hill area south 
of Coos Bay. (Local Government) 


Agreement with Tualatin Hills Park and Recreation District 
for installation of a pedestrian-actuated traffic signal 
on the Scholls Highway near Heather Lane in Washington 
County. The State will design and install the signal 
using State forces. The State will also pay all costs of 
the project in excess of the $4,500 estimate, perform the 
maintenance and pay for electrical energy. The District 
has agreed to pay the total estimated cost of $4,500. 
(Local Government) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the preceding 
page (6 items totaling) and report this action for your 


official records. 
Dated this “” day of Warez , 1978 
Glenn L. Jack i 
Oregon Transh ation Commission 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved all actions listed below and report this 
action for your official records: 


1) On March 3, 1978, approved an agreement with 
Timber Service Company to allow State to haul 
pit run rock material from Timber Service 
Company's quarry and for them to have the 
same right to haul pit run rock from State's 
quarry on the Santiam Highway. Agreement 
provides that an equal amount of rock will 
be taken from both quarries. (Linn County ) 


On March 9, 1978, approved an agreement with 
MEI-Charlton, Inc., covering investigation of 
the failure of one of the anchorage areas of 
one of the two prestressed girder stems for 

the Steel St. Pedestrian Undercrossing on the 
S.E. Bush Street-S.E. Foster Road Section 

of the East Portland Freeway, Multnomah County. 
Cost not to exceed $11,800. 


Dated this pie. day ee se 


Oregon Transpo yon Commission 


1978 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Deck surfacing on the Burnside Bridge in Multnomah 
County. Bids received January 26, 1978. Contract 
No. 8678 awarded February 21, 1978, to Sealant 
Systems Co., Woodinville, Washington, at $288,930. 


Work on the Elm Avenue-E. Highland Avenue (Hermiston) 
Section of the Umatilla-Stanfield Highway in Umatilla 
County. Bids received January 26, 1978. Contract 
No. 8680 awarded February 23, 1978, to Hamilton 
Electric, Inc., Eugene, at $203,390.62. 


Work on the Corvallis-Newport Highway at S.W. 53rd 
Street Section in Benton County. Bids received 
February 23, 1978. Contract No. 8684 awarded 
February 27, 1978, to Morse Bros., Inc., Lebanon, 
at $110,000.10. 


Work on the Oak Ranch Creek Bridge Section of the 
Nehalem Highway in Columbia County. Bids received 
February 23, 1978. Contract No. 8685 awarded 
February 27, 1978, to Coast Marine Construction, Inc., 
Portland, at $197,524.40. 


Paving on the Canaan Road-Bennett Road Section of 

the Columbia River Highway in Columbia County. Bids 
received February 23, 1978. Contract No. 8686 awarded 
February 27, 1978, to Babler Bros., Inc., Portland, 

at $809,149. 


Work on the Canyon Creek (N.W. 3rd Avenue) Bridge in 
the City of John Day, Grant County. Bids received 
February 23, 1978. Contract No. 8687 awarded 

March 14, 1978, to Douglas S. Coats Construction, 
Bend, at $124,172. 


Work on the Grants Pass-New Hope Road Section of the 
Jacksonville Highway in Josephine County. Bids 
received February 23, 1978. Contract No. 8688 
awarded February 27, 1978, to Copeland Paving, Inc. ; 
Grants Pass, at $1,645,932.40. 


Traffic signal installation on the Pacific Highway 
West at 5th Avenue in Eugene, Lane County. Bids 
received February 23, 1978. Contract No. 8689 

awarded February 27, 1978, to Hamilton Electric, Inc., 
Eugene, at $51,469.58. 
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Paving on the Cox Creek-S. Elm Street (Albany) 
Section of the Albany-Junction City Highway in Linn 
County. Bids received February 23, 1978. Contract 
No. 8690 awarded February 27, 1978, to Morse Bros., 
Inc., Lebanon, at $774,502.50. 


Work on the Hillsboro-Silverton Highway at Oregon 
Way (Woodburn) Section in Marion County. Bids 
received February 23, 1978. Contract No. 8692 
awarded February 27, 1978, to Cascade Construction 
Company, Inc., Portland, at $119,281.50. 


Work on the E. Burnside Street Undercrossing Section 
of the East Portland Freeway in Multnomah County. 
Bids received February 23, 1978. Contract No. 8695 
awarded February 27, 1978, to Humphrey Construction, 
Inc., Seattle, Washington, at $1,070,947. 


Work on the S.W. 29th Street-Pendleton-John Day 
Highway (Pendleton) Section of FAU 3420 in Umatilla 
County. Bids received February 23, 1978. Contract 
No. 8696 awarded March 14, 1978, to Riverbend 
Construction Co., Portland, at $279,924. 


Traffic signal installation on 12th Street S.E. at 
Madrona Avenue S.E. in Salem, Marion County. 

Bids received February 23, 1978. Contract No. 8693 
awarded March 16, 1978, to Linnco Electric Co., 
Albany, at $34,041. 


Dated phisZC_ day of i ne , 1978 


H. S. Coulter, State Highway Engineer 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
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STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


RDM Constructors & 
Freedom Bridge, J.V., 
No. 8336 


Weaver Const. Co., 
No. 8595 


Anderson's Erosion 
Control, No. 8409 


Ross Bros. Constr., 
ine... No. 8325 


Cascade Const., Inc., 
No. 8466 


Ross Bros. Constr., 
Inc., No. 8521 
Gibbons & Reed Co., 


No. 8493 


Donald W. Thompson, 
Ime., No.« 8511 


Linnco Electric Co., 
No. 8583 


Roy L. Houck Const. Co., 


No. 8427 


Babler Bros., Inc. 
No. 8343 


Section and County 


Center Street Bridge 
(Front St. Off-Ramp), 
Marion County 


Lookingglass Creek 
(Palmer Jct.) Bridge, 
Union County 


Goshen-Cottage Grove, 
Lane County 


Elk River-Port Orford, 
Curry County 


Dougherty Slough- 
Tillamook, Tillamook Co. 


Milton Ditch-Walla Walla 
River (Milton-Freewater) , 
Umatilla County 


Murphy Creek-Roaring River 
Section, Clackamas County 


Fat Elk Creek-—Pulaski 
Creek, Coos County 


Albany-Jct. City Hwy. at 
S.W. 34th Ave. (Albany), 
Linn County 


Thomas Creek-Brookings, 
Curry County 


Pine Creek Rd.-Beede 
Reservoir, Harney County 


Acceptance 
Date 


February 16, 1978 


February 16, 1978 


February 16, 1978 


February 24, 1978 


February 27, 1978 


March 3, 1978 


March 6, 1978 


March 9, 1978 


March 13, 1978 


March 13, 1978 


March 14, 1978 
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Contractor and Acceptance 
Contract No. Section and County Date 


Roy L. Houck Const. Silver Cr. Falls Intchge.- March 14, 1978 


Co., No. 8486 Aumsville-Sublimity Road, 
Marion County 


February 20, 197 


° Coulter 
State Highway Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 
COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-48515 - Helen Marie Gantenbein et al. 0.48 acre for right- 
of-way purposes. Offer $12,050.00. 


MILLICAN CREEK BRIDGE SECTION, PACIFIC WEST HIGHWAY - YAMHILL 
COUNTY 
CO 


R-49693 - Irvin F. Bryan et al. 0.05 acre for right-of-way 
purposes. Offer $1,000.00. 


MT. HOOD POST OFFICE-FIKES CORNER SECTION, MT. HOOD HIGHWAY - 
HOOD RIVER COUNTY 


R-42277 - Oleen A. Fairchild et ux. Parcel 1: 1.42 acres 
for right-of-way purposes; Parcel 2: 0.10 acre for right-of-way 
purposes including its use for widening Willow Flat & Masse Grade 
County Roads. Offer $40,750.00. 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49790 - Leo A. Johnson et al. Parcel 1: 3,770 sq. ft. for 
right-of-way purposes; Parcel 2: 5/0 sq. ft. for a permanent 
slope easement. Offer $32,900.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-47276 - Lester L. and Gloria Magley. 844 sq. ft. for right- 
of-way purposes. Revised offer $2,850.00. 


R-49145 - Merle L. Brown et al. 2,100 sq. ft. for right-of- 
way purposes including its use for widening N.E. Halsey St. Offer 
$33,700.00. 


Dated this 14th day of Febyuary, 1978. 


J. B 1 Engineer 
RE: Report of Offers Tendered - 6 
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TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 


MILLICAN CREEK BRIDGE SECTION, PACIFIC WEST HIGHWAY - YAMHILL 
COUNTY 


R-49692 - Richard M. Penrose. 0.39 acre for right of way 
purposes. offer $3,025.00. 


R-49693 - Irvin F. Bryan et al. 0.05 acre for right of 
way purposes. Offer $1,250.00. 


MT. HOOD POST OFFICE-FIKES CORNER SECTION, MT, HOOD HIGHWAY - 
HOOD RIVER COUNTY 


R-49744 - Neol L. Mooney et ux. 0.57 acre for right of 
way purposes. Offer $42,500.00. 


R-49745 - Bertha L. Hanel. Parcel 1: 3.11 acres for 
right of way purposes; Parcel 2: 0.17 acre for right of way 
purposes to construct frontage road. Offer $72,050.00. 


R-49748 - Ernest Land et ux. Parcel 1: 2.6 acres for 
right of way purposes; Parcel 2: 0.08 acre for right of way 
purposes and use as access road. Offer $60,675.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY ~- MULTNOMAH 
COUNTY 
COUNLY 


Ee ce catemaneee and 


R-49208 - Robert I. Green et al. Parcel 1: 860 square 
feet for right of way purposes including its use for widening 
99th Avenue; Parcel 2: 258 square feet permanent slope ease- 
ment including its use for widening 99th Avenue. Offer 
$6,000.00. 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MT. HOOD HIGHWAY - 
MULTNOMAH COUNTY 


R-49602 - Richard B. Pierce et al. 0.06 acre for right of 
way purposes. Offer $109,500.00. 


Dated this 20th day of Mar qh 1978 
we 3 < 
( iA 


jb. BAD, Righ 
+2466 - 
RE: Report of Offers Tendered - 7 
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February 1978 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Sale of 0.93 acre excess property on the Medford-Provolt Section of 
the Jacksonville Highway in Jackson County for a minimum considera- 
tion of $950. Approved January 19, 1978. File 6194 (16-43). 


Service Contracts with the Southern Pacific Transportation Company. 
Approved January 18, 1978 (16-12). 
Contract 78-001 RR908 Oak St. in Hillsboro, Washington Co. 

78-002 RR909 West Baseline Rd. in Hillsboro, Washington Co. 
Sale of 14.5 acres excess property on the Bonneville Station-Patterson 
Avenue Section of the Willamina-Salem Highway in Polk County for a 
minimum consideration of $50,000 to the City of Salem. Approved 
January 19, 1978. File 33463 (16-43). 


Sale of 9,548 square feet excess property on the Front Avenue Section 
of the Pacific Highway West in Multnomah County for a minimum con-~ 


sideration of $12,500. Approved April 14, 1977. Files 8946, 
8947, 4949 (16-43). 


Right of Way Service Agreement with Hood River County in connection with 
the Neal Creek Bridge Project on the Deathman Ridge Road. Approved 
January 23, 1978. Misc. C & A 6471. R/W Agreement 86 (16-49). 


Construction-Maintenance Agreements with Burlington Northern, Inc., 
for installation of grade crossing protection devices at LaVerne 
Avenue (Midland Highway) in Klamath County, RR 910 and N. E. O'Neil 
Way (O'Neil Highway) in Deschutes County, RR 911. Approved 

January 26, 1978 (16-12). 


Sale of 0.49 acre excess property on the Grants Pass-New Hope Road 
Section of the Jacksonville Highway in Josephine County for a minimum 
consideration of $21,400 as exchange property. Approved February 2; 
1978. File 40540 (16.43). 


Sale of 2.75 acres excess property on the Old Dry Creek Road-Ochoco 
iighway Secticn of the Mill Creek County Road (acquired for Ochoco 
Highway) in Crook County to Crook County for a material source for 
no consideration. Approved February 3, 1978 (16-43). 


Sale of 0.35 acre excess property on the Elk River-Port Orford 
Section of the Oregon Coast Highway in Curry County for a minimum 


consideration of $1,800. Approved February 10, 1978. File 42596 (16-43). 


(10) 


(11) 


nn 
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Report of February 1978 (cont.) 


Construction-Maintenance Agreement with Burlington Northern, Inc. 

for installation of grade crossing protection devices at Altamont 
Drive, South Klamath, Klamath County. RR 912. Approved February 10, 
1978 (16-12). 


Sale of 1.02 acres excess property on the Shoofly Bridge Section of 
the Service Creek-Mitchell Highway in Wheeler County for a minimum 
consideration of $250. Approved April 25, 1977. File 5187 (16-43). 


Dated this 14 day of February, 1978 


& B. Boyd, Rig OE Way Manager 
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March 1978 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon Trans- 
portation Commission, subdelegated to the Right of Way Engineer (Adminis-— 
tration Order No. 18), I report that I have taken the following actions for 
your official records: 


(1) Sale of 2.0 acres excess property on the Winchester-Shady Section of 
the Pacific Highway in Douglas County for a minimum consideration of 
$92,000.00 to Douglas County for public use only. Approved February 
10, 1978. File 17182 (16-43) 


Sale of various excess parcels on the Condon~30 Mile Creek Section of 
the John Day Highway in Gilliam County, to be traded for property being 
negotiated for the downscoped project. Approved February 15, 1978. 
Files 46658 through 46665 (16-43) 


Sale of 0.29 acre excess property on the Denny Road-Pacific Highway 
West Section of the Beaverton-Tigard Highway in Washington County for a 
minimum consideration of $8,500.00. Approved February 16, 1978. Files 
32431, 33686. (16-43) 


Signed on February 23, 1978 the Petition of Annexation to the City of 
Portland of property between S.E. 82nd and 84th and Powell Blvd. and 
Lafayette Street. Approved by the Commission February 22, 1978. File 
41880. 


Sale of a piece of excess property lying in Morgan Road from a Quarry 
site on the Tigard-Newberg Section of the Pacific Highway West in 
Clackamas County to Clackamas County for road purposes only, at no 
consideration. Approved February 23, 1978. File 22321. (16-43) 


Construction-Maintenance Agreements with the Oregon Electric Railway 
Company for the installation of grade crossing protection devices at 3 
crossings in Albany, Santiam Road, Geary Street and Davidson Street, 
Linn County. Approved February 23, 1978. RR 913, 914, 915 (16-12) 


Service Contract with the Southern Pacific Transportation Company for 
installation of grade crossing protection devices at South 10th Avenue 
in Corneleus, Washington County. Approved February 28, 1978. RR 916 
(16-12) 


Sale of 0.65 acre excess property on the Anlauf Interchange Section of 
the Pacific Highway in Douglas County to Guistina Bros. in exchange for 
needed right of way. Approved February 28, 1978. File 28032 (16-43) 


Sale of 0.10 acre excess property on the Adrian Bridge Section of the 
Succor Creek (Parma Spur) in Malheur County for a minimum consideration 
of $200.00. Approved February 28, 1978. File 46816 (16-43) 
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Report of March 1978 (cont) 


Malheur County. 
(16-45) 


Signed on February 28, 1978, the Modification of Access for Boise 
Cascade Corporation on the Orr Corner-Monmouth Section of the Pacific 
Highway West in Polk County. Approved by Mr, Jackson February 22, 
1978. File 20212 (16-45) 


Files 21424, 21435, 21439, 21441, 21442, 


Construction-Maintenance agreements with the Walla Walla Valley Railway 
Company for grade crossing Protection devices at Appleton Road near 
Crockett, Umatilla County. Approved March 7, 1978. RR 917 and at 
Ferndale, Umatilla County. Approved March 7, 1978. RR 918 (16-12) 


a Community Developmen 
Proved February dy 1978, 
49) 


Right of Way Service Agreement with the City of Eugene for reviewing 
appraisals on their airport project in Lane County. Approved March 14, 
Miscellaneous C & A 6545. Agreement 88 (16-49) 


Right of Way Service Agreement with Coos County for services in con- 
nection with the Gaylord Bridge Project, Approved March 14, 1978. 
Miscellaneous C & A 6546 Agreement 89 (16-49) 


Pipeline agreement with the Southern Pacific Transportation Company for 
two culverts in the Martin Creek-—Coms tock Section of the Pacific High- 
way in Lane and Douglas Counties, Approved March 10, 1978. RR 919 
(16-12) 


Sale of 1.32 acres 
the Columbia River 
park purposes only 
Scappoose Project. 
20246 (16-43) 


of the Pacific Highwa 
$1,600.00. 


~ 


Dated this / & 


SEO 
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TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On February 24 1978 , $ 3,118,238.41 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of January » 1978. 

(List of apporttonments on file in Comnisston Files, 
Salem.) 


On February 28, 1978 $ 1,870,943.04 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of January » !9-78 
(List of apporttonments on file in Comnisston Files, 
Saten. ) 


pated this 16th day of February, 1978 


WE. Bf 
Se cas. Controller 


Highway Division 


Attachments 


cc: R. Burco 
H. S. Coulter 
Jj. Earley - Att. 


March 15, 1978 
TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On March 24 _, 1978 $2,485,499.30 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of February, 1978. 

(List of apportionments on file in Commission Files, 
Salem. ) 


On , 1978 $1.49 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of February , 1978. 


(List of apporttonments on file in Commission Files, 
Satem. ) 


Dated this 15th day of March. 1978 


WE LA 
V. E. oR Controller. 


Highway Division 


njc 
Attachments 


cc: Robert Burco 
H. S. Coulter 
John Earley - Att. 


Oregon Transportation Commission 


Report of Confirmation of Action Taken Under 
Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On January 30, 1978, approved and signed a 
Consent to Annexation to the City of Coquille 
covering a portion of the Coos Bay-Roseburg 
Highway in Section 1, Township 28 South, 

Range 13 West, Willamette Meridian, Coos County. 


? 


_, Oh YL 
Dated this (3 day of (ek , 1978 
p27 te ‘Se 


oS 


(a Li : Jet. 


Frank E. Terpin, Location Engineer 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7564 Alex Powell v. 


Department of Transportation, et 


J } . al.: This 
case involves an accident that occurred on February 3, 1976, in 
which the plaintiff was operating a vehicle and collided with a 
large boulder on I-5 in the City of Portland. The plaintiff has 
alleged the negligence of the department in failure to keep the 
highway free of rocks and boulders. The amount of the lawsuit is 
$50,250.00 and the matter has been referred to the Attorney General 


for the defense of the State. 


L-7565 Marvin 0. Thornton v. De partment of Transportation and 


William A. Hamlin: This case involves an accident that occurred 
on February 19, 1976, in which the plaintiff, while driving a truck 
and trailer, collided with a snowplow operated by the defendant 
Hamlin, a State employee. The plaintiff is alleging the negligence 
of the Highway Division employee in failing to maintain reasonable 
control of the vehicle and reasonable lookout for other vehicles. 
The plaintiff is secking $264,394.25 in damages. The matter has 
been referred to the Attorney General's office for the defense of 
the State and its employee. 


L-7578 State v. Arthur D. Kinman and Oregon Willamette Lumber (O-5 
Inc.? This action seeks an Injunction to prevent property owners 
adjacent to Highway 101 in Lincoln County from interfering with the 


Highway Division's drainage system. (Lincoln County Circuit Court) 
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REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant trial at trial demand Verdict 


E. Stiles $ 5,000 $ 2,440 $12,000 $ 9,200 


L-7449 
R-49249 


Section: Hines-Burns 

Highway: Central Oregon 

County: Harney 

Approved by: Walter L. Barrie Date: March 17, 1978 


Stanley T. Allison $17,500 $17, 300 $50,000 $42,500 


L-7225 
R-48144 


Section: Vail Creek-Sweet Home 

Highway: Santiam 

County: Linn 

Approved by: Walter L. Barrie Date: March 17, 1978 


Gerald Horton $ 4,000 $ 2,000 $ 9,000 $ 2,500 


L-7303 

R-48079 

Section: Vail Creek-Sweet Home 

Highway: Santiam 

County: Linn 

Approved by: Walter L. Barrie Date: March 14, 1978 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
SEY ae Appraisal Settlement _ 


Defendant % 


Paul Vanderveldt $9,250 $12,500 $12,000 


L-7527 
R-495 32 


Section: Skipanon River Bridge 

Highway: Warrenton-Astoria 

County: Clatsop 

Approved by: Walter L. Barrie Date: February 24, 1978 


Mary Goldblatt 


L-7467 
R-49474 


Section: Circle Boulevard 

Highway: Albany-Corvallis 

County: Benton 

* Settled by Right of Way Section. 


Chester Austin $79,100 


L~7520 
R-48798 


Section: Warren-Scappoose 

Highway: Columbia River 

County: Columbia 

* Settled by Right of Way Section. 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Cause of Action. Plaintiff 


Defendant ___ 


Plaintiff 
State of Oregon Charles Eslick Property Damage $782.30 
L-7421 


County: Douglas 
Disposed of by: Amount sued for paid in full. 


State of Oregon Larry Sibley Property Damage 
L-7511 


County: Multnomah 
Disposed of by: Compromised settlement of $300. 


1) eae 
PL QINCVTT 


Verdict 

t\y° 
£ ) ; 1, d{rynant 
VETEeENCGAll JUCTPENT 


John Luman Property Dainage d) $205.57 
L-728) 


Attorney Fees: $250 Court Costs: $48. 30 


County: Clackamas 


April 25, 1978 
Salem, Oregon 


The Oregon Transportation Commission met at 8:30 a.m. in 
the Director's Office, Room 135, Transportation Building. Notice 
of this meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

George Bell, Manager of Intergovernmental and Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Dennis Moore, Administrator of Public Transit 

David G. Talbot, State Parks Superintendent 

Harold Grover, Administrator of Motor Vehicles 

Vinita Howard, Public Information Officer for Motor Vehicles 
Division 

H. S. Coulter, State Highway Engineer 

Bill Hayden, Manager of Policy Development Section 

Fran Neavoll, Commission Services 

C. W. Head, Manager, Commission Services 


Mr. Moore presented a pamphlet entitled "Policy Paper on 
the Oregon State Role in Public Transportation". There was discussion 
concerning policy decisions affecting public transit. Mr. Moore 
explained the budget process and specifically the budget for Tri-Met. 
The Commission asked that the policy paper on public transportation 
not be distributed until they have had an opportunity to review the 
paper. (Copy of policy on file in the Commission's files, Salem. ) 


Mr. Burco said that he had met with Larry Sprecher of the 
Executive Department and presented the budget to Executive Fiscal 
regarding PUC, State Police and outside agencies funded from the 
Highway Fund. Mr. Burco indicated that the Executive Department 
wants to have a 60-day study and will come back with an analysis. 


There was discussion concerning the budget timing, and it 


was suggested that the Commission hold their next meeting on May 30 
with a workshop session. 


April 25, 1978 


Mr. Talbot discussed with the Commission the Tillamook 
Head Land Exchange issue. He mentioned that the Clatsop County 
Court will be meeting April 26 to resolve the matter. The Commission 
decided not to take action but would do so on Thursday, April 27; 
with a telephonic meeting after the County has acted. (See page 
2486.) 


Mr. Grover and Mrs. Howard discussed with the Commission 
a personal and professional service contract with Denny, Leigh, Ross 
and Wright pertaining to television and radio public service announce- 
ments having to do with the mandatory liability insurance requirement. 
They informed the Commission that the State does not have the personnel 
and equipment to do this type of professional work. Mr. Grover said 
the contract is not to exceed $6,324 for a period beginning May 1, 1978, 
to June 20, 1978. The Commission approved the contract as recommended 
by Mr. Grover and authorized him to sign the contract. 


Mr. Bill Hayden reported on the Federal legislation in 
Washington, D.C. He commented on the Howard Bill and the new money 
for rural transit operating assistance and bridge replacement. 


The Commission recessed the meeting at 9:45 a.m. and 
reconvened at 10:10 a.m. in Conference Room 122. Others present were: 
Don Streun, Assistant Director of Administration; Walt Barrie, Chief 
Counsel; E. S. Hunter, Manager of Technical Services; Roger Ritchey, 
Deputy Administrator, Aeronautics Division; and Glen Green, Division 
Administrator, Federal Highway Administration. 


Mr. Bell handed to the Commission and staff a pocket-sized 


booklet entitled "Facts About ODOT and its Activities". (Copy of 
booklet on file in the Commission's files, Salen.) 


The Commission unanimously approved the following items on 
the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of March 28, 1978. 


2) Adopted resolution declaring necessity of certain real 
property for public purposes and authorizing condemna- 
tion. ("Real Property Condemnation Resolution No. 2672" 
on file in the Commission's files, Salen.) 


Authorized increase in project authorization on the 
following contract: 


a. Contract No. 8275, Grande Ronde River (Island 


City) Bridge, Wallowa Lake Highway, Union County, 
in the amount of $40,550.70 (5.6% increase). 
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Adopted the following survey: 


a. Beatty Curve (M.P. 42.25) Section, Klamath Falls- 
Lakeview Highway, Klamath County. ("Highway 
Corridor and Design Resolution No. 429" on 
file in the Commission's files, Salem. ) 


Adopted as an administrative rule the amendment of 
Section 3A-6 of the Manual on Uniform Traffic Control 
Devices for Streets and Highways as far as its use in 
Oregon is concerned covering a revision of gap ratio 
for pavement markings. (See "Administrative Rule No. 
94" on file in the Commission's files, Salem.) Pule 
was filed with Secretary of 3State on April 27, 1978, 
and published in the Administrative Rule Bulletin on 
May 15, 1978. 


Adopted resolution redesignating a short segment 
(approximately 4 miles) of the Coquille-Bandon 
Secondary Highway No. 244 as part of the Oregon 
Coast Primary Highway No. 9 in Coos County. 
("Primary Highway Designation Resolution No. 55" 


on file in the Commission's files, Salem.) 


Adopted resolution abandoning from the State Highway 
System two segments approximately 0.08 and 0.10 mile 
in length in the Clem Road-Speece Section of the John 
Day Highway in Gilliam County. (See "Abandonment 
Resolution No. 571" on file in the Commission's files, 
Salem. ) 


Six requests from the City of Portland covering Urban 
System Projects and authorized State Highway Engineer 
to sign agreements when prepared as follows: 


a. Columbia Boulevard, FAU 9956, Traffic Signals, 
Six Intersections. Total Cost $358,500; Federal 
Funds $308,310; State's Share $25,095. 


Fremont Bridge-Union Avenue Connection. (Connect 
North Gantenbein Street to existing ramps of the 
Fremont Bridge.) Total Cost $123,000; Federal 
Funds $105,780; State's Share $8,610. (Agreement 
prepared as Fremont Br.-Kerby Ave. Connec.) 
Reconstruct intersection of Burnside Street, Sandy 
Boulevard and 12th Avenue. Total Cost $776,000; 
Federal Funds $667,360; State's snare $54,320. 


Replace signal equipment at 21 intersections in the 
Central Business District. Total Cost $600,000; 
Federal Funds $516,000; State's Share $42,000. 


(continued on next page) 
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Widen Holgate Boulevard and replace existing 
bridge over the Southern Pacific Right of Way 
(S.E. 17th Avenue-S.E. 28th Avenue), Total Cost 
$3,532,000; Federal Funds $3,037,520; State's 
Share $247,240. 


Signalize the intersection of S.W. Capitol Highway 
and S.W. Huber Street, FAU 9407. Total Cost $45,000; 
Federal Funds $38,700; State's Share $3,150. 


Request from Deschutes County for a repair project on 
the Little Deschutes River (Montgomery) Bridge Section 
on FAS B345. FAS-C Funds for this project estimated 

to be $12,900 with State providing all of required 
matching funds, approximately $2,100. Authorized State 
Highway Engineer to sign agreement. 


Authorized Aeronautics Administrator to establish fees 
for aircraft tie-down spaces and for certain commercial 
activities at State-owned airports. Further authorized 
the Administrator to contract with concessionaires to 
collect the tie-down fees and administer this program 
at each of the affected airports. Also authorized 
Administrator to contract directly with concessionaires 
for all commercial activities. This would supplement 


the "Schedule of Rates and Fees at State-owned Airports” 
as approved by the Commission at its January 22, 1976 
meeting. 


Financial aid to municipalities grants to the following 
municipalities and in the amounts not to exceed those 
listed to be used for airport planning and improvement 
projects. The amounts shown will constitute one half 
of the sponsor's matching share for Federally-funded 
projects as follows: 


Florence Airport Master Plan $ 258 


Klamath Falls Strengthen Portion $11,055 
of Runway 


La Grande Overlay & Strengthen $ 8,353 
East-West Taxiway 


Request to the Emergency Board to increase the limita- 
tion of the Search and Rescue portion of the Aeronautics 
Division's budget in the amount of $1,400 for purchase 
of Search and Rescue Equipment. 
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Request from Association of Oregon Counties for a 
special research project to identify improvements 
needed in Oregon laws affecting county road administra- 
tion and to prepare a guide for county road administra- 
tors. Total cost $35,700. Federal Transition 

Quarter Funds allocated to Oregon counties in the 
amount of $32,130 will be used for the Federal share. 
The AOC and State will each contribute $1,785 to the 
cost of project. Authorized Director for Operations 

to sign the agreement with Association of Oregon 
Counties. 


Construction of new barriers on the Oregon Slough 
Bridge on I-5 just south of the Interstate Bridge, 
Multnomah County. Estimated cost is $344,000 with 
Federal participation of $317,000 and State matching 
funds of $27,000. Project to be added to the Six 
Year Program. 


Agreement with Wilsey and Ham for preparation of the 
draft Environmental Impact Statement for I-205-Boring 
Road Section of the Clackamas Highway in Clackamas 
County for a ten-month period. Cost not to exceed 
$65,000. (Authorized Assistant Director for Operations 
to sign agreement.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Superintendent Exhibit 
State Recreation Director Exhibit 
Highway Controller Exhibit 
Chief Counsel Exhibit 


A 
B 
C 
D 
E 
F 
G 


DIRECTOR'S REPORT 


The Commission considered a resolution establishing a Local 
Officials Advisory Committee to express the concerns of local govern- 
ment, and to work with the Department on policies, programs and activities 
in local government. 


Judge H. B. Elder, Wasco County, representing the Association 
of Oregon Counties, was present and mentioned that he has been a firm 
advocate of advisory committees. 


Mr. Bill Penhollow, Executive Secretary, Association of 


Oregon Counties, was also present and stated that meetings with the 
Department of Transportation personnel have been very beneficial. He 
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said there needs to be a more formal means of interchanging the concerns 
at the local level with the State in administering the State's trans- 
portation program and he felt this advisory committee would be an 
effective way of responding to those kinds of policy actions by the 
Department and the Commission. 


In response to Chairman Jackson's question, Mr. Rulien 
said this committee would be comprised of six members each from the 
League of Oregon Cities and from the Association of Oregon Counties. 


The Commission adopted "Miscellaneous Resolution No. 262," 
which is on file in the Commission's files, Salem, creating the Local 
Officials Advisory Committee. By adopting this resolution, the 
Commission authorized the Director to execute agreements or letters 
of understanding with the Association of Oregon Counties and the 
League of Oregon Cities as necessary to implement this relationship. 


Mr. Streun stated that the budget calendar calls for the 
Commission to review the decisions on supplementary funding at 
their May meeting and mentioned the need for a workshop. 


Mr. Burco commented that the budget workshop was discussed 
earlier and that it will be held on May 30 in Salem, the same day as 
the monthly Commission meeting. 


Mr. Rulien briefed the Commission on rail planning and 
called on Mr. Dave Williams, Rail Planner, for a status report. 
Mr. Williams stated that the staff is to determine the impact of 
abandonment on the communities and shippers, what the costs are of 
the abandonment and then examine the alternatives to having the 
line abandoned; for example, subsidizing the line, buying, rehabili- 
tating, etc. He said if the benefits of preserving the service 
exceeds the cost of preserving the service, then those railroad 
lines would be eligible for Federal funds. 


Mr. Williams pointed out that Federal regulations require 
that the Department hold a series of public hearings throughout the 
State. The first hearing, he said, would be for public input on 
policies the State adopts in relation to the rail program and the 
second hearing would be for the citizens to review the rail plan. 


In reply to the Chairman's inquiry, Mr. Williams stated 
there are approximately 12 to 15 railroad lines in the State that 
are currently up for abandonment or the railroad listed them on the 
system maps as candidates for abandonment. 
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Mr. Burco asked Mr. Tebeau and Mr. Cranford for a briefing 
on the Clean Air Act Amendments of 1977. He said that under these 
amendments, the Federal Government through the EPA can restrict the 
flow of highway and transit money to non-complying urban areas. 


Mr. Bill Tebeau, Operations Planning Manager, read the 
following excerpt from Public Law 9595 dealing with the Clean Air 
Amendments of 1977, Part A of Section 174: 


"Within six months after the enactment of the 
Clean Air Act Amendments of 1977, for each region 
in which the national primary ambient air quality 
standard for carbon monoxide or photochemical 
oxidants will not be attained by July 1, 1979, 
the State and elected officials of affected local 
governments shall jointly determine which elements 
of a revised implementation plan will be planned 
for and implemented or enforced by the State and 
which such elements will be planned for and 
implemented or enforced by local governments or 
regional agencies." 


Part B of this Section states: 


"The preparation of implementation plan provisions 
under this part shall be coordinated with the 
continuing, cooperative, and comprehensive trans- 
portation planning process required under section 
134 of title 23, United States Code." 


Mr. Bill Cranford, Urban Studies Supervisor, presented a 
report "Impacts of the 1977 Clean Air Act Amendments". In summary, 
Portland, Salem, Eugene and Medford have been designated by EPA to 
submit plans by January 1, 1979, to achieve air quality standards 
by 1982. (Copy of report on file in the Commission's files, Salem.) 


The Chairman recessed the meeting while Mr. Bell presented 
a video tape of three short public service announcements to be shown 
on television pertaining to clean air, which has been funded under 
the "Keep Oregon Livable" program. 


The Commission set Tuesday, May 30, 1978, for the next 
meeting in Salem. They reconfirmed June 19 and 20, 1978, for their 
tour and meeting in Astoria. 


Mr. Burco reported that the Washington Transportation 
Commission wants to meet with the Oregon Transportation Commission 
in Portland on Monday afternoon, July 17, and dinner in the evening 
to discuss a third bridge study in the Portland-Vancouver metropolitan 
area and other matters. 
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The Commission tentatively set Tuesday, August 15, for 
their monthly meeting in Salem. 


Mr. Burco stated that he was elected Chairman of the 
Conference of State Departments of Transportation, He invited the 
Commission to attend the next meeting of this group which is to be 
held in Portland on August 17,and 18, 1978. The Commission congratulated 
Mr. Burco on his appointment as Chairman. 


At the request of Commissioner Brix and the concurrence of 
Mr. Barrie, the following letter is entered in the minutes of this 
meeting: 


Glenn Jackson 

Chairman, Transportation Commission 
920 S.W. 6th Avenue 

Portland, OR 97204 


Re: Disclosure of Potential Conflict of Interest 
Dear Glenn: 


The purpose of this letter is to disclose a potential 
conflict of interest in accordance with the Oregon Conflict 
of Interest Law (ORS chapter 244). 


I own, indirectly, through a controlling interest in 
Knappton Towboat Co., a substantial interest in Coast Marine 
Construction Co. of Portland and Harbor Tug & Barge Co. of 
Coos Bay. As both of these companies bid on state highway 
projects I have a potential conflict of interest. 


Since the Transportation Commission has delegated to 
you, as Chairman, or to Mr. Hollern, as Vice-Chairman, the 
authority to award all contracts, I have not personally 
been involved in any Commission action which would influence 
any contract awards. Nor have I been involved in any other 
actual conflict of interest. I, nonetheless, feel that 
this announcement is in the best interest of the Depart- 
ment of Transportation in order to fully disclose, for the 
record, this potential conflict of interest. Needless to 
say, should the occasion ever arise in which a real con- 
flict might occur, I will call it to the attention of the 
Commission and I will not participate in any Commission or 
Department business in which such a conflict exists. 


I am advised by our Legal Counsel, Walt Barrie, that 
this letter fully satisfies the requirements of the Oregon 
Conflict of Interest Law and the rules and regulations of 
the Oregon Ethics Commission. 


(continued on next page) 
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In addition to sending informational copies of this 
letter to individual commissioners, copies are also being 
sent to the Oregon Ethics Commission and to Cecil Head for 
entry in the minutes of next month's commission meeting. 


Sincerely, 
Peter J. Brix 


cc - B. Gordon Coleman 
Michael P. Hollern 
Tom Walsh 
Mike Friel 
Cecil Head 
Walt Barrie 


(Received in Commission Services on April 4, 1978.) 


OPERATIONS 


There was discussion concerning the proposed Mill City- 
Gates bicycle trail. Mr. Klaboe said both Cities have submitted 
letters indicating that they are against the proposal. The Commission 
decided not to take any action on the trail at this time. 


Attention was given to the settlement of a claim with 
Clark Painting Company for maintenance painting of two Siletz River 
Bridges (Contract No. 8297, Siletz Highway, Lincoln County). 
Mr. Coulter mentioned that following award of the contract in 1975, 
it was found that more sandblasting and painting was necessary than 
had been required in the specifications. He said the contractor 
submitted a claim in the amount of $174,422.89 for extra compensa~ 
tion for additional work necessitated by the changed conditions. 
Mr. Coulter said the Division has negotiated a settlement in the 
amount of $100,000 as complete satisfaction of all claims. He said 
this claim and proposed settlement has been reviewed and concurred 
by the Department's legal counsel. The Commission approved the 
settlement. 


Commissioner Walsh asked if the Bridge Section had thought 
about using Cor-Ten on future bridges. Mr. Coulter indicated that 
Cor-Ten has been used on several bridges in the State but that he 
would check on the economics of it. 


Mr. Talbot presented an overview of the 1979-81 budget 
for the Parks and Recreation Branch. 


The Commission did not take action at this time regarding 
the Tillamook Head Land Exchange. (See page 2479.) 
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The Commission considered a request from B. A. and Elaine 
Hanten to construct a storage workshop building with a metal roof 
within the Rogue River Scenic Waterway in Josephine County. Mr. Talbot 
recommended approval of the construction providing that all County 
requirements be satisfied and that vegetation screening the structure 
from view from the river and from the highway be maintained. Follow- 
ing Mr. Talbot's favorable recommendation, the Commission approved the 
construction allowing use of the metal roofing. 


The Commission considered an agreement with Nature Conservancy 
for a Natural Area Program from April 25, 1978, to December 29, 1978. 
Mr. Talbot stated it is a continuing State effort to encourage an 
ongoing program commitment to maintain up-to-date natural area 
information. Due to staffing limitations, maintenance on this program 
would not be possible without some type of contractual arrangement. 
A funding proposal has been developed that includes participation 
by the Heritage Conservation and Recreation Service, a Steele-Reese 
Foundation grant to the Nature Conservancy and the State Parks Branch. 
He said the total cost of the proposed contract is $50,700. The State's 
share of this amount is $4,550 and the Federal share is $25,350. 
Mr. Talbot pointed out that the Steele-Reese Foundation will contribute 
the remaining $20,800 to the Nature Conservancy for contractual services 
rendered. The Commission approved the agreement as recommended by 
Mr. Talbot. 


Following Mr. Ritchey's recommendation, the Commission gave 
their approval for the Aeronautics Division to submit the following 
items to the Emergency Board: 


1) To apply for a Federal grant in the amount of 
$20,000 and an increase in budget limitation in 
the same amount. The $20,000 Federal grant will 
acquire technical service for the formulation of 
State standards and specifications for the 
construction of airports in the State. 


To allow the Aeronautics Division to accept funds 
from the Federal Aviation Administration in the 
amount of $4,125 and an increase in budget limita- 
tion in the amount of $2,925 for travel expenses. 
Federal funds are to reimburse the Division for 
airport inspections accomplished for FAA in 
accordance with their specifications. 


For the transfer of $100,000 from the ending 
balance of the Division's budget into the 
Financial Aid to Municipalities Program portion 
of the budget. 
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Mr. Ritchey presented a budget overview 1979-81 for the 
Aeronautics Division. He handed to the Commission a report entitled 
Alternate Program Levels System. (Copy on file in the Commission's 
files, Salem.) 


In reply to Commissioner Hollern, Mr. Ritchey said the 
names of the Aeronautics Advisory Committee will be presented to 
the Commission in the near future. 


Mr. Ritchey stated that the Division of State Lands have 
issued a fill permit in the Coos Bay-North Bend Airport and are 
holding a public hearing there today. He said the Corps of Engineers 
are expected back at the airport site about the middle of May. 


Mr. Moore presented a preliminary Public Transit budget for 
1979-81. He said two alternatives have been prepared: one with Tri- 
Met and one without Tri-Met participating in the urbanized program. 
(Copy of report on file in the Commission's files, Salem. ) 


Mr. Moore gave a status report on intercity bus activities. 
He stated that he will be presenting to the Commission at their May 
meeting a proposal to go to the Emergency Board concerning the program. 
He pointed out that this would be a five-part program, including the 
Portland Terminal, the Polk County bus service to Salem, bus shelters 
and signs along key areas of the coast. Mr. Moore mentioned briefly 
the problems of riding the bus to the coast. 


Mr. Moore introduced Dave Paoli, who has been working on 
the intercity study, and Vicki Gates, who is their budget officer. 


The Chairman adjourned the meeting at noon. The Commission 
had lunch with the Boards of Directors of the various Transit Districts 
at the Loft Restaurant. 


B. Gordon Coleman, Member 
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Tom Walsh, Member 
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C. W. Head, Manager 
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FXH'BI7 A 


7 -78 
TO: Oregon rrand WUT ES. OF ain, ; 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
Sumber Name wVisigeration 


34379 Bowers, C. L. and Hazel $ 5,300.00 
40515 Faszer, Dwight D; Faszer, Herbert; 


Faszer, Walter : afb 
42277 Fairchild, Oleen A. and Nona L. 40,725.00 
48782 McNeely, Herman L. 19,700.00 
49306 Lorenz, Louis L. and Bernita 9,630.00 
49609 Borchert, Ruth L. 50.00 
49647 Pioueer Trust Compan 2,700.00 


49742 Klobas, Joseph L.; Herman, Elizabeth M.; 
Klobas, Rudolph E. 100.00 


22-16.27W Jackson, Douglas A. and Mary Ann __ 100.00 
22-16.27W Trees of Mystery 2,440.00 
162-10.10 Rairigh, Don P. 975.00 
210-3.91 Leach, W. A. 1,050.00 

ctl nse saninsbikinennimeese-e,nceg SES 


12 Transactions $ 82,770.00 


Grant of Access toD&E Philippi at Station 308+21 to be used 
along with a revised access at Station 308+95 on the Mt. Angel- 
Silverton Section of the Hillsboro-Silverton Highway in Marion 
County. File 38663 


Grant of Access to LeRoy W. Baisdon at Station 757+79, 25 feet 
wide, on the northerly side of the Flat Creek-Fields Creek Section 
of the John Day Highway in Grant County for a consideration of 
$1,675.00. File 35528 


Grant to Ella L. Fikan of a 40 foot width for the access reservation 
being moved from Station 1188+70 to Station 1189+20 on the Boones 
Ferry Road-Pacific Highway Section of the Hillsboro-Silverton 
Highway in Marion County. File 45409 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records, 


PP RO V 
LY 7, 
<7, “Sa hie. 


chnical Services 
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MINUTES OF .4-25-78 


TO: Oregon Transportation Commission 


SUBJECT: Report or Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number: Name Consideration 


46693 American Sign and Neon, Inc. $ 7,426.00 
48071 Blankinship, Alwin H. & Virginia Lee 720.00 
48945 Oregon-California & Eastern Railway Company GRATIS 
49638 Dulcich, Antonette 


49876 Trykall, Willie H. & Lillian Ma 


49877 Stegall, Joseph & Rose L. 
8-16.9 City of Weston 


8-16.9 Rayborn, Beryl 

8-21.3 City of Weston 1,160.00 
8-21.3 Price, Cliff 25.00 
27-55.53 Marrs, E. M. 150.00 
162-8.59 Jorgenson, Anton 300.00 
162-8.70 Jorgenson, Anton 270.00 
210-1.52 Smith, Merle and Lorraine 600.00 
210-7.85 Schrock, Melvin and Anna 360.00 
210-9.52 Grell, Ed 300.00 
210-9.77 Grell, Ed 300.00 
210-11.57 Schmucker, Ezra 300.00 
210-17.08 Wilde, Clifford W. 300.00 


226-17.67 Gallo, Catterina 180.00 
is ce gn FS ne Fl ' || 
20 Transactions 18,741.00 


Agreement with Washington County for installation of traffic 
signals on the Beaverton-Hillsdale Highway at S.W. 91st 
Avenue. State will design, install, and maintain the signals 
using Federal aid transition quarter funds. The County has 
agreed to pay all costs of electrical energy consumed in oper- 
ation of the traffic signals. (Local Government) 


Agreement with Washington County for installation of traffic 
signals on the Beaverton-Tualatin Highway at Nyberg Road. 
The State will design, install, and maintain the signals 
using Federal Aid transition quarter funds. The County has 
agreed to pay all costs of electrical energy consumed in 
operation of the traffic signals. (Local Government) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. Pursuant 
? that authority, and acting in accordance therewith for 
ache Commission, I approve all actions listed above and report 
STATE HIGHWAY ENGINEER 1s action for your official records. 


sees — 7 a. ated this day of fe, , 1978 
as ~ Jackson airman, Transportation Commission 


FYH'R™ A 
MINUTES OF _4-25-78 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


Richland Rock Production 


Projoet. 


(Contract No. Og?) e 
State 


_ F.A, Proj. No, 


Type of Work _ Rock Production _ ; 


Baker Baker-Copperfield 


Highway — 


County —____SSSSSSSSSSSSSSSSSSSSSSSSSSeSFeSeEeEeeeee 


DMC D Corporation, La Grande 


No, of Bidders : Low Bidder 


Low Bid S 83, 760 .00_ 


Engineer's Recommendation: Award to low bidder. 


Seeley Creek Road Section 


No,._.__ =. Project 


0.29 Mile Grade-Pave 


(Contract No. 8598) 


F.A. Proy. No. ~WQE=2213) 


County — Benton _ ae ee at Highway _Alsea ie 


Type of Work _ 


No. of Bidders = Low Bidder - M orse B ros. Inc 2 Lebanon_ a 


Low Bid s-092817./0 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


Portland Ave. @ Gloucester St. (Gladstone) 
ri on Lee oe ~  CCeHtreacs ; No. “86 59) re ae 


Type of Work raffic Signal Installation ein Proj. No M-9647(1) 


NG nearteeeen FTOlect 


County Sees) lo. sc elaieoteembescctiann OT RET i cic FAU 96 4 ‘g a ae Y 
Tice Electric Company 


No, of Bidders Low Bidder __ 


35,570.00 


Low Bid $ 


Engineer's Recommendations. Award to low bidder subject to concurrence of the 
City of Gladstone and the FHWA and the sum of 
$2,950.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


EXHIBIT A 
MINUTES OF .4725-78 


ogee Prejoct Cape Arago Hwy. @ Harrison Aye. (North Bend) 
(Contract No. moze 
Type of Work . Traffic Signal_ Installation— _____ FLA, Proj. No. ——. 20k ee 


County ___0o0s Highway-FAU_2681 (Harrison Ave. ; ree 


No. of Bidders —--3-——-. Low Bidder _Hansen_ Electric Company, Coos Bay ___--— 


Low Bid $_30-2858. .00_ 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


5 


No, 


project Oak land- Shady Hwy. @ Newton Creek Road _ 
(Contract No. 8701) 
Type of Work Traffic Signa 1 nstal ] ati 3) | ee re, 5 Proj, No TQE-5 5(4 | ere 


Douglas iid Oakland-Shady _ 


County 


] 


No. of Bidders ____»_»_- Low Bidder — 


23,368.00 _ 


Sims Electric Inc., Roseburg __ 
Low Bid S 


Engineer's Recommendations Award to low bidder subject lo concurrence of 
FHWA. 


hin, Prsiedt <> Medford-Four - Corners Section _ Sede 
(Contract “No. 8702) 


___F.A, Proj. No F- -13(3) 


Satie i upc ania _____ighway.._ Chater Lake Highway 


Type of Work 3. 65 Miles Pave- S oe 


ae ere aL “Lew pidder Rogue River Paving Co. Inc., Medford 


cow Bid $ 8522084.50 


Engineer's Recommendations: AWar'd to low bidder subyject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE _ 3-28-75 


EXHIBIT A 
MINUTES OF 7?"”° 


7 


Redwood Hwy. @ Oregon Caves Hwy . 
: Fr (Contract No. 8703) 


Traffic Signal Installation __r.n. Proy vas, MOESATTA) 


No. Projoct 


Type of Work — 


[lu Highway Redwood 


County 


No. of Bidders a: Low aiader__Hamilton Electri Cc Inc. 2 £ ugene _ eae 


Low Bid $_902218.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


McKenzie Hwy. @ S 32nd St. (Spring Field) 
; : (Contract No. 
Traffic Signal Installation _e.a. Proj. No. —— 


No. santaaiy TPEQCCt 


Type of Work 


County Lane Highway ~—-— McKenzie naan 


No. of Bidders : Low Bidder _Hamilton El e ctr ic I ne. an Eugene _ 


32,859.85 _ 


Low Bid $ 


Engineer's Recommendations Award to low bidder subject Lo concurrence of 
the City of Springfield and the sum of 
$39,100.00 is deposited by the City. 


saa: ie OL i Lo Hill Rock Production bec aes aee 
(Contract No. 8799) 
at 


, Dy ~ ; 
Type of Werk... meek e roduction_ eae : Pet ey No. - te 


Malheur John Day. 


COU IA Y cece Highway —— 


er rr, ee Ee _D MC _D Corporation, L a Grande 


69,800.00 _ 


Low Bid S$ _—— 
Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paATE D-Z25-7F 


EXHIBIT _ s 
MINUTES OF 4-25-78 


No.10. _ Proce. N Banfield Intchge. (UPRR) Shoofly Section pas 
(Contract No. 8706) 
Type of work 2.1 Miles Grade-Pave-Structures ¢.q. pop No, 1-205-7(46)312 


Multnomah E. Portland Freeway 
County Highway. ; 


No) 0? Bidders Low Bidder Mocon Corporation, Salem pret Tee 


Low Bid s/13,020.00, 


Engineer's Recommendation: Award to low bidder Subject to concurrence of FHWA. 


te, 4a ProjectoW Barbur Blvd. @ SW 3rd Ave. & SW Miles St. (Portland) 
Type of Work __Traffic Signal Installation __F.A, Proj. io, M-9361(3) 


County_Multnomahtighnway FAU 9361 (Pa cific Highway West) 


No. of ee Sena Por Bidder Tice El ectric Company _ ecoceecnaae tae 


Low Bid s/7,035.00 


Engineer's Recommendations: Reject al] bids 


ee C4 Project We Burnside st _ @ NW 23rd Av e 8 & SW 1s t Ave. @ SW Arthu r 


Type of Work ___ raff ic Sig nal Insta] | ation. saintnias OS, Preah: _M-000C oa 


ee Highway FAU 9326 & FAU 9380 (City Streets) 


County 


No, of Bidders._¢ Low Bidder _ L. W. Hembree C O. a Po rt i: 


Low Bid $97,712.50 


Engineer's Recommendations Reject all bids 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE. 3-28-75 _ 


EXHIBIT A 
MINUTES OF 4-29-78 


13 


PRY cscece view Projyoet— 


NE Marine Dr.-NE Failing St. Section 


(Contract No, $709) 
I -205- ies 


Type of Work ey kh FLA. Proj. No. 


Mul tnomah East Portland Freeway 


County Highway 


Elting Inc., Clackamas 


No. of Bidders Rae es Low Bidder = 


cow Bid $1 2864 ,000.00__ 


Engineer’s Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


14 SE = Stark/Washington Intchge. (Washington St. U'XING) Sec. 


Project eo kN ote adie Palo 


(Contract No. . 8710) 
Grading, Paving & Structures ga. prey. to, 17205-7(58)310 


gia). > Sewn 


Type of Work 


Multnomah 


Giebilt Highway. ast Portland Freeway 


No. of Bidders___7.____ Low Bidder Humphrey Construction, Inc, , Seattle. 


vg 023, 897-00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


On March 28, 1978, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were re- 
ceived March 23, 1978, and authorized him to sign the contracts 
when conditions for the awards have been met. 


Dated this af day of Ofey » 278 


Chairman 
Oregon Transportdtion Commission 


EXHIBIT. A 
MINUTES OF _4-25-78 


TO: 


Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Und 


er Delegated 
Authority 


» I approved th 
official records: 


TO: Oregon Transportation Commiss iogy pig T z A 


4-25-78 
SUBJECT: Report of Actions Taken Under DMINIEES QF 4 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
umber Name aa deration 


49525 State of Oregon, by and through its 


State Land Board $ 445.00 
49531 McGee, John ; Dezendorf, James C. 
Trustees, 
Carruthers, Eben H. & Nancy T. 14,000.00 
49561 Marley Brown Lumber Service, Inc. 1,000.00 
49562 Economus, Daniel J. and Peko 250.00 
49565 Pioneer Educational Societ 1,600.00 
49582 Cavendar, Geneva Grace, 
McClay, Alonzo B. & Dorothy E. 200.00 
49614 Rath, Walter J. & Martha J. 450.00 
49625 North American Capital Corp. 1,400.00 
49632 Sunset Fuel Company 650.00 


49693 Bryan, Irvin F. 
Schomaker, John BR. & Isabelle F, 1,750.00 


49713 Landers, Garry and Patricia A. 1,225.00 
49862 Chevron U.S.A., Inc. 1,975.00 
49868 Reed, Constance; Nastasi, Carmel 1,600.00 
49869 Myers, William N. & Sybil S. 350.00 

14 Transactions 26,895.00 
(2) 


Agreement with Lane Co 
Bikeway. 


The County w 
the contract. The cost n is to be shared 80% 
by State and 20% by County. The State share is to be provided 
from funds set aside for the development of bicycle and pedestrian 
trails. (Local Government ) 


Agreement with Klamath County and City of Klamath Falls for 
construction of the Portland Street-s, 6th Street Section of the 
"A" Canal Bikeway. i rm all preliminary and 
The County and City 
1 maintenance when completed, Funding 
f Outdoor Recreation, 30% State and 20% 
County and City. State Participation will be from funds set 
aside for development of bicycle and pedestrian trails, (Local 
Government ) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transporta- 
tion Commission. Pursuant to that. authority and acting in accordance 
therewith for the Commission, I approve all actions listed above and 
report this action for your official records. 


Dated this2¥ day of Merete io7g 
ec OF. —€ 


“Glen ion Commission 
== STATE HIGHWAY EN enn L. Jackson, rman, Transportat 
ate: March 27, "F872 - 2497 - 


EXHIBIT A 
MINUTES OF 4-25-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
Sumber Name aniisideration 


Agreement with Multorpor, Inc., for snow removal at Ski Bowl 
winter recreation area in Clackamas County. (Maintenance) 


Agreement with Washin the City of Beaverton and 
Fred Meyer, Inc. of traffic signals and channeli- 


Supervise construction. see the realignment 
of S. W. Broadway, and the City will pay for electrical energy 
consumed by the traffic Signals. Fred Meyer, Inc. has agreed 

to pay all costs of the project. (Local Government) 


serve the Valley West 
The State will design, install and 
maintain the traffic signals, the City will pay for electrical 
energy, and the two developers will share equally in all costs 
of the project. (Local Government ) 


By your duly adopted delegation order, you authorized me in my official 
Capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in accord- 
ance therewith for the Commission, I approve all actions listed above and 
report them for your official records. 


APPROY a | 
a Reenter oe ae Rp! an ted this A# aay of March, 1978 


‘DEPUTY STATE HIGHWAY ENGINEER 

é i ae 
CAO oye, BL 7- 7K 
‘ =-2498Dregon Transporta 


_— 
E HIGHWAY ENGINEER 
Glenn L. Jackson, 


EXHIBIT B 
MINUTES OF 725-78 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to 
me to accept contracts completed according to specifications, 
I accepted the following: 


Contractor and Acceptance 


Contract No. Section and County Date 


——_—S NP 


Babler Bros.-;, Ince, St. Paul-Woodburn, 
No. 8504 Marion County March 21, 1978 


Young & Morgan Timber Odell Lake, Klamath 
Co./Sierra Cascade County March 21, 1978 
Equip., No- 8531 


Aichele Ldspe- Inc., Woodburn Intchge-- March 22, 1978 
No. 8387 Hayesville Intchge- >» 
Marion County 


Peter Kiewit Sons’ Co.;, Snake River (Ontario) April 3, 1978 
No. 8503 Bridges, Malheur County 


Weaver Const. Co.; Fifteenmile Creek Bridge, April 5, 1978 
No. 8522 Wasco County 


Merlin R. Stam, Parsons Creek Bridge, April 5, 1978 
No. 8571 Lane County 


Ss. D. Spencer & Son, Elkhead Rd. Intchge-~ April 10, 1978 
No. 8189 Rice Hill Intchge- >» 
Douglas County 


Wildish-Corvallis Bellfountain Rd.-Pacific April ll, 1978 
Const. Co., No. 8562 Hwy. West, Benton County 


April 17, 1978 5 O..442— 


~ Coulter, State Highway Engineer 


EXHIBIT B 
MINUTES OF _4-25-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Deck surfacing on the Broadway Bridge (West 
Approaches) in Multnomah County. Bids received 
February 23, 1978. Contract No. 8694 awarded 
March 20, 1978, to Hamilton Construction CO4a:5 
Springfield, at $87,192. 


Work on the Seeley Creek Road Section of the Alsea 
Highway in Benton County. Bids received March 23, 
1978. Contract No. 8698 awarded March 28, 1978, 
to Morse Bros., Inc., Lebanon, at $69,817.70. 


Traffic signal installation on the Cape Arago 
Highway at Harrison Avenue in North Bend, Coos 
County. Bids received March 23, 1978. Contract 
No. 8700 awarded March 28, 1978, to Hansen 
Electric Co., Coos Bay, at $30,858. 


Traffic signal installation on the Oakland-Shady 
Highway at N.E. Newton Creek Road in Douglas 
County. Bids received March 23, 1978. Contract 
No. 8701 awarded March 28, 1978, to Sims Electric, 
Inc., Roseburg, at $23,368. 


Work on the Medford-Four Corners Section of the 
Crater Lake Highway in Jackson County. Bids 
received March 23, 1978. Contract No. 8702 
awarded March 28, 1978, to Rogue River Paving Co., 
Inc., Medford, at $852,084.50. 


Traffic signal installation on the Redwood Highway 
at Oregon Caves Highway Junction in Jackson County. 
Bids received March 23, 1978. Contract No. 8703 
awarded March 28, 1978, to Hamilton Electric, Inc., 
Eugene, at $36,218. 


Work on the North Banfield Interchange (UPRR Shoofly) 
Section of the East Portland Freeway in Multnomah 
County. Bids received March 23, 1978. Contract 

No. 8706 awarded March 28, 1978, to MOCON Corporation, 
Salem, at $713,020. 


Grading on the N.E. Marine Drive-N.E. Failing Street 
Section of the East Portland Freeway in Multnomah 
County. Bids received March 23, 1978. Contract No. 
8709 awarded March 28, 1978, to Elting, Inc., 
Clackamas, at $1,864,000. 


EXHIBIT , 
MINUTES OF _4-25-78 


Work on the S.E. Stark-Washington Interchange 
(Washington Street Undercrossing) Section of the 
East Portland Freeway in Multnomah County. Bids 
received March 23, 1978. Contract No. 8710 
awarded March 28, 1978, to Humphrey Construction, 
Inc., Seattle, Washington, at $623,493. 


Traffic signal installation on Portland Avenue at 
Gloucester Street in Gladstone, Clackamas County. 
Bids received March 23, 1978. Contract No. 8699 

awarded April 14, 1978, to Tice Electric Company, 
Portland, at $35,570. 


Traffic signal installation on the McKenzie Highway 
at S. 32nd Street in Springfield, Lane County. 

Bids received March 23, 1978. Contract No. 8704 
awarded April 14, 1978, to Hamilton Electric, Inc., 
Eugene, at $32,859.85. 


JK. A / 
DATED this /7 day of “f// , 1978. 


H.’ S. Coulter 
State Highway Engineer 


April 14, 1978 


EXHIBIT B 
MINUTES OF _4-25-78 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


Period From 171-78 Thru 3731-78 


Amount 
Claims Pending at Beginning of Period $ 79,179.23 


Claims Pending at End of Period $ 83,934.94 


Money Collected During Period 
Installment Payments : 2,458.69 
Compromise Payments 
Payments in Full 


TOTAL... 


ends tne usnnernveec 


Claims Abandoned During Period 


Damage Cases (Actions Filed) $ 44,238.52 


Uncollected Judgments | $ : 


* Referred to Department of Revenue for collection. 


EXHIBIT —__—>- 
MINUTES OF 4-25-78 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On March 20, 1978, established a 25 MPH speed 
zone on the Albany-Lyons Highway in Linn County 
from M.P. 24.13 to M.P. 24.33, south city limits 

of Lyons. (Speed Zone Order No. 774) 


On March 20, 1978, established the following 
speed zones on the Pacific Highway East south 

of Woodburn to 0.47 mile south of the Hillsboro- 
Silverton Highway in Marion County: 


M.P. 32.42 to M.P. 32.76 35 MPH 
M.P. 33.19 to M.P. 33.34 45 MPH 


Rescinds Speed Limit Resolution No. 166 dated 
9-23-54 and Speed Zone Rule No. 656 dated 
2-19-74. (Speed Zone Order No. 775) 


On March 28, 1978, established a 45 MPH speed zone 
on the Umatilla-Stanfield Highway, north city limits 
of Stanfield, Umatilla County, M.P. 10.01 to M.P. 
10.20. (Speed Zone order No. 776) 


Jf A 


>? ’ / 
Dated this 17 day of SL}. // , 1978 


Ho.’ S. Coulter, State Highway Engineer 


EXHIBIT" 
MINUTES OF —4-25-78 


April 1978 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Sale of 0.02 acre excess property on the Clatskanie-Delena Section 
of the Columbia River Highway in Columbia County for a minimum con- 
sideration of $1,600.00. Approved March 13, 1978. File 20247 (16-43) 


Sale of 0.93 acre excess property on the Albany-Judkins Point 
Section of the Pacific Highway in Linn County for a minimum con- 
sideration of $900.00. Approved March 14, 1978. File 27537. =—(16- 
43) 


Sale of 4,265 square feet excess property on the Mt. Hood Freeway 
Section of the Mt. Hood Highway in Multnomah County for a minimum 
consideration of $33,000.00. Approved March 20, 1978. File 47347 
(16-43) 


Service Contract with the Southern Paci 

for grade crossing protection devices a 

263 near Riddle, Douglas County. Approved March 22, 1978. 
(16-12) 


Right of Way Service Agreement with the City of Woodburn for ac- 
quisition of right of way on the Front Street-Pacific Highway East 
Section of East Cleveland Street in Woodburn, Marion County. 
Approved March 30, 1978. Misc. C & A 6152 Agreement 90. (16-49) 


Service Agreement with the Southern Pacific Transportation Company 
for installation of grade crossing protection devices at Madison 
Street in Albany, Linn County. Approved April 3, 1978. RR 920 
(16-12) 


Sale of 6,588 square feet excess property on the Mt. Hood Freeway 
Section of the Mt. Hood Highway in Multnomah County for a minimum 
consideration of $33,500.00. Approved April 6, 1978. File 44975 
(16-43) 


Sale of 27.6 acres excess property on the Hayes Hill-California 
Line Section of the Redwood Highway in Josephine County for a 
minimum consideration of $19,500.00. Approved April 7, 1978. File 
48805 (16-43) 


MINUTES © ees 


Oregon Transport ti Commissi EXHIBIT - 
go ansportation Commiss on MINUTES OF 4-25-78 


TO: 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in 
preparation for condemnation (Delegation Order No. 16, Sub. 46), 1 
approved making the following offers in accordance with this authority 
for and on behalf of the Commission: 


COMSTOCK-ANLAUF SECTION, PACIFIC HIGHWAY - DOUGLAS COUNTY 


——— 


R-44954 - Joe A. Owens, Jr. et ux. Parcel 1 - 3.85 acres for right 
of way purposes; Parcel 2 - 0.05 acre for permanent easement. Offer 
$7,000.00. 


R-49361 - Roy H. Hehn et al. Parcel 1 - 0.71 acre for right of way 
purposes; Parcel 2 - 1.37 acres for permenent easement. Offer $2,450.00. 


R-49363 -— R. Frank Roberts et al. Parcel 1 - 3.45 acres for right 
of way purposes; Parcel 2 - 0.4 acre for permanent easement. Offer 


$3,750.00. 


R-49364 - Donald Henderer et al. Parcel 1 - 4.18 acres for right 
of way purposes; Parcel 2 - 0.26 acre for temporary easement. Offer 
$14,000.00. 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MT. HOOD HIGHWAY - MULTNOMAH 


COUNTY | 


R-49603 - Howard W. Raabe et al. 0.11 acre for right of way pur- 
poses. Offer $26,000.00. 


R-49608 - Waco Scaffold & Equipment Company, Inc. Parcel 1 - 
1,854 square feet for right of way purposes; Parcel 2 - 315 square feet 
for temporary easement. Offer $20,300.00. 


SANDY RIVER SCENIC WATERWAY - CLACKAMAS COUNTY 


R-49946 - Donald W. Jones et al. 68.71 acres for Park and Rec~ 
reational purposes. Offer $65,755.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 


R-48790 - Raymond 0. Whitley. 0.43 acre for right of way purposes. 
Offer $5,150.00. 


R-48794 - George V- Dugan et al. 5.0 acres for right of way 
purposes. offer $20,000.00. 


R-49717 - Frank Mares et ux. 0.35 acre for right of way purposes. 
Offer $9,520.00. 


Dated this 17th day of April, 1978 


/B,. BOYD, Right Way Engineer 


RE: Report of Offers Tendered - IQ o¢ s: 


oortation 


Pursuant to authority delegated to me 
n IV.A.1. David Talbot, 


Resolution No. 39, Sect) 


Commission in 
‘ahttime closure of 


hue 
v] 


hereby order tne 


tice, the park 1s official! 


until further 


from sunset to sunri 


3/10/78 


EXHIBIT D 
MINUTES OF 272°"7° 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records : 


On March 29, 1978, approved a new lease agreement with 

Ed and Edna Buch for operation of the marina concession 

at The Cove Palisades State Park for the period January ts 
1978 to December 31, 1980. (Jefferson County ) 


Mr. and Mrs. Buch, previous operators under a lease which 
expired December 31, 1977, were awarded the lease after 
consideration of seven bid proposals which were received 
in response to advertisements for open public bidding in 
November 1977. 


Con. 1978. 


ee al 


ti 


Dated this [ 2 day 0 


{ 
Lhavid Talbot 
State Parks Superintendent 


EXHIBIT E 
TO: Oregon Transportation Commission MINUTES OF 2729°7° 


SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977 you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree- 
ments. The State Parks Superintendent on November 1, 1977 author- 
ized me to sign these agreements. Pursuant to that authority, and 
acting in accordance therewith, I approved the following grant-in- 
aid projects and report them for your official records. 


February 28, 1978 - City of McMinnville, Yamhill County - 
airport park restroom installation - $ ,500.00. 


February 28, 1978 - Chehalem Park and Recreation District, 
saps. 0¢ County - Phase IV development of Crabtree Park - 
905.00. 


February 28, 1978 - City of Amity, Yamhill County - purchase 
and installation of city park play equipment - $350.00. 


February 28, 1978 - Polk County Regional Park and Recreation 
Agency - play equipment for Buell Park - $2,380.00. 


March 1, 1978 - Yamhill County - fencing and paving parking 
area in Juliette Park - $5,375.00. 


March 1, 1978 - City of Canby, Clackamas County - Maple 
Street playground - $6,500.00. 


March 1, 1978 - Aumsville Park and Recreation Commission, 
Marion County - playground - $1,250.00. 


March 1, 1978 - City of Bay City, Tillamook County - Bay City 
park improvements - $1,117.00. 


March 1, 1978 - City of Pilot Rock, Umatilla County - Pilot 
Rock restrooms and tennis courts - $2,307.50. 


March 1, 1978 - City of Grants Pass, Josephine County - ball 
field in Riverside Park - $9,260.00. 


March 1, 1978 - City of Rockaway, Tillamook County - Rockaway 
neighborhood park - $1,000.00. 


March 6, 1978 - Wiard Park and Recreation District, Klamath 
County - Hilcrest and Shasta tennis courts - $4,000.00. 


March 31, 1978 - Lane County - Buford Park picnic area - $1,500. 


March 31, 1978 - City of Sherwood, Washington County - Stella 
Olson Park playground development - $6,250.00. 


ll, 


pated this _/Z “ay of Aw, , 1978 


-_ 
P 4 
Fal 


eo oO) Set M 


seS= 


Gary scott ,/State Recreation Director 


- 2509 - 


EXHIBIT 4 
MINUTES OF _4-25-78 


TO; Oregon Transportation Commission 


SUBJCCT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to a 


uthority delegated to me 
action for th 


> I report the fol lowing 
e Transportation Commiss 


ion's records: 


On April » 19: 7a, $2,378,960.14 was distributed to 
the counties as their share Of motor vehicle revenues 
(20 Percent) for the month of March 8. 

(List of , 


fil 
Salem, ) 


apporttonments on le in Comntsston File 
VE 


Ss, 


On April 28 , 1978, $1.427,380.89 (12 Percent of the 
Highway Fund) was distributed to the cities for the 
month of March  , 1978, 

(List of apporttonments 


tS on file in Comntssion Files, 
Salem, ) 


Dated this 


_|8thday of April, 19 78 


—_<_e . KA 


V. E. Skog. Controller 
Highway Division 


njc 
Attachments 


Cc: Robert Burco 
- Coulter 
John Earley/Att. 


EXHIBIT G 
MINUTES OF _ 4-25-78 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 
_2$— ES  DEPARIMENT OF TRANSPORTATION 


L-7577 State of Oregon, by and through its Department of Transpor- 


tation v. DuWayne A. Donnelly: This is a suit in equity for strict 
foreclosure of a contract. The contract relates to the sale of an 


access to the defendant by the Highway Division for $20,000 and there 
is still remaining the sum of $16,000 due on the contract. Defendant 
has not made payments in accordance with the terms of the contract. 
The matter is being handled by the Attorney General's office. 
(Contract 7577 - Pac. Hwy. East in Canby, Clackamas County.) 

L-7579 Richard and Francis Dunn _v. State: This is a lawsuit involv- 
ing the publication in the Insider's Guide to Oregon of some informa- 
tion relating to "Fort Hoskins" and indicating that the public could 
visit the site of Fort Hoskins. The site is private property owned 
by the plaintiffs and as a result of the information published in the 
Insider's Guide to Oregon a great many people visited the premises. 
The plaintiff felt that this imposed on their usage of the premises 
and has asked for actual damages in the amount of $1,100 and general 
damages in the amount of $45,000 and damages for interference with 
their use and enjoyment of their premises of $50,000 and mental an- 
quish of $100,000 and invasion of privacy for $100,000 for a total 
amount of $296,100. The matter has been referred to the Attorney 
General's office for the defense of the State. (Benton County) 


L-7580 Pamela Coplen v. State: This lawsuit involves a collision be- 


tween a vehicle driven by the plaintiff and a Highway Division vehicle 
driven by Paul D. Hook. The plaintiff is alleging negligence on be- 
half of the Highway Division driver and is seeking damages in the 
amount of $26,500. The matter has been referred to the Attorney Gen- 
eral's office for defense of the Highwa Division and its employees. 
(Highway 101, near Gold Beach, M.P. 326-7, Curry County) 


L-7581 Bernard J. Howser and Evelyn J. Howser Vv 


: J - State: This is a 
petition for judicial review to the Court of Appeals for the review 
of an order issued after a hearing relating to illegal sipns owned 

by the petitioners. The Highway Division hearing officer found cer- 
tain of the signs to be illegal and ordered their removal and his 
order has been appealed to the Court of Appeals. The matter has been 
Csiitoraie Hi she tt ok ahath Goanes of fice for handling. (The Dalles- 


L-7582 _Faydrex Inc., dba Cal-Or Ranches v. State: This is a petition 
for judicial review of an order issued as a result of a hearing by the 
Highway Division relating to an exempt Sign. The exempt sien was 

found to be over the size permitted by the exempt sign regulations and 
the petitioner was ordered to either remove the sign or reduce it to 
the proper size. The matter is then referred to the Attorney General's 


office for handling. (M.P. 43.69, Pacific Highway, Jackson County) 


EXHIBIT :. 
MINUTES OF —4-29-78 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant 


North Clackamas School 
District $ 9,400 $ 9,400 $20,000 


L-7271 
R-43750 


Section: Columbia River-Pacific Highway 

Highway: East Portland Freeway 

County: Clackamas 

Approved by: Walter L. Barrie Date: April 4, 1978 


Marion J. Roley $§ 4,500 $ 7,000 $ 7,200 


L-7438 
R-40533 


Section: Grants Pass-New Hope 

Highway: Jacksonville 

County: Josephine 

Approved by: Walter L. Barrie Date: April 4, 1978 


Loy S. Fixsen § 3,500 § 4,000 


L-7478 
R-405 36 


Section: Grants Pass-New Hope 

Highway: Jacksonville 

County: Josephine 

Approved by: Walter L. Barrie Date: March 27, 1978 


Alwin Blankinship $ 725 $ 1,040 § 3,000 
(+ $725 (with 3 

for additional 
L-7302 fencing) accesses 
R-48071 + $725 for 

fencing) 

Section: Vale Creek-Sweet lHlome 
Highway: Santiam 
County: Linn 
Approved by: Walter L. Barrie Date: March 24, 1978 


ffer __ Appraisal Settlement 


EXHIBIT 
MINUTES OF 4729-78 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant __ cause of Action Plaintiff 


Pearl Hunt State of Oregon Inverse payment of 
Condemnation $34,500 


L-7433 
County: Clackamas 


Disposed of by: Settlement of $20,000. $15,000 to be paid by 
Clackamas County and $5,000 to be paid by State. 


State of Oregon Robert V. Jewett Damage- Forgiveness 
Condemnation of $1,900 


L-7097 
R-48176 
County: Clatsop 


Disposed of by: Initial trial resulted in a verdict of $27,500. 

The State appealed and the Court of Appeals re- 
versed. Re-trial resulted in a verdict of $16,000, 
$1,900 less than the State's offer of $17,900. 
Defendants appealed. Defendants offered to settle 
if State would forgive the $1,900 owed by defendants. 
This offer was rejected. Defendants have dropped 
their appeal and have forwarded $1,900 to the State. 


April 27, 1978 
Salem, Oregon 


The Oregon Transportation Commission held a special 
telephone meeting at 9 a.m. in Room 140 of the Transportation 
Building in Salem, Oregon. Notice of the meeting was made by press 
release to the newspapers of the general and local circulation 
throughout the State. The following persons were on the telephone 
at the locations given: 


Glenn L. Jackson, Chairman, Portland 

Peter J. Buix, Member, Portland 

B. Gordon Coleman, Member, Eugene 

Tom Walsh, Member, Portland 

David Talbot, State Parks Superintendent, Salem 
Jack Sollis, Assistant Chief Counsel, Salem 
John Earley, Public Information Officer, Salem 
Fran Neavoll, Commission Services, Salem 

C. W. Head, Manager, Commission Services, Salem 


Mr. Talbot stated this meeting was called to take action 
on the Tillamook Head property. He said the Clatsop County 
Commissioners met yesterday to discuss the project, but did not 
take action, saying they needed another week or so to consider 
the details of the proposal. He stated that it was necessary for 
the Commission to act by the end of the month to meet the donor's 
deadline. 


Chairman Jackson said that he advised the Court of the 
deadline the Commission has to meet which was set by the donor or 
lose the $300,000 gift. The Chairman mentioned he made a request 
to Crown Zellerbach's management to find out whether or not they 
would have any objection if the Commission went ahead without 
concurrence of the Court. Crown Zellerbach's management indicated 
they are willing to go ahead and sign the papers and they advised 
the Clatsop County Court. Chairman Jackson said that he explained 
the situation to the Governor and that the Governor felt the 
Transportation Commission should proceed as the Commission had 
given the Court plenty of time. 


The Chairman asked Mr. Sollis if the Commission was 
absolutely in the clear legally on this transaction. Mr. Sollis 
stated this matter has been reviewed by Mary Deits, Assistant 
Attorney General, and it is legally clear. 


Commissioner Walsh seconded the Chairman's motion to 
proceed on the acquisition. The Commission voted unanimously to 
proceed to acquire land on Tillamook Head in Clatsop County for a 
new State Park. (Under a land exchange agreement between the 
Department, Crown Zellerbach Corporation and other private land 
owners, the State will acquire 609 acres and sell or exchange 
610 acres of State land in Clatsop County.) In reply to 
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Commissioner Walsh's inquiry, Mr. Talbot said a dedication of this 
park could probably be done in June when the Commission is in 
Astoria and vicinity. 


The telephone meeting adjourned at 9:08 a.m. 
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Mr. Klaboe, Mr, Talbot and Mr. Boyd briefed the Commission 
on the Tillamook Head land exchange in Clatsop County. (See page 
2529 for action. ) 
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There was discussion concerning the Banfield project in 
Portland. Mr. Burco mentioned that Mr. Bothman will give a report at 
the formal meeting later in the morning. 


The Commission and staff congratulated Mr. Walt Barrie on 
his recent appointment as Solicitor General, Department of Justice. 
Mr. Jack Sollis was also congratulated on his appointment as Chief 
Counsel for the Oregon Transportation Commission, replacing Mr. Barrie. 


Mr. Burco announced that there will be a working luncheon 
session at noon to discuss the budget. 


Mr. Burco stated that the proposed joint meeting between 
the Washington Transportation Commission and the Oregon Transportation 
Commission tentatively set for July 17, 1978, had to be postponed. He 
indicated that he would set another joint meeting, possibly in 
September. 


The Commission recessed the meeting at 10 a.m. and recon- 
vened the meeting in the Conference Room 122. Others present were: 
Don Streun, Assistant Director of Administration; Paul Burket, 
Administrator of Aeronautics; Dennis Moore, Administrator of Public 
Transit; E. S. Hunter, Manager of Technical Services; Robert Bothman, 
Administrator, Metropolitan Branch; and Glen Green, Federal Highway 
Administration. Mr. Walt Barrie did not attend the formal meeting. 


The Commission unanimously approved the following items on 
the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of April 25 and phone meeting 
of April 27, 1978. 


2) Adopted resolution declaring necessity of certain real 
property for public purposes and authorized condemna- 
tion. ("Real Property Condemnation Resolution No. 2673" 
on file in the Commission's files, Salem. ) 


Updated agreement with the University of Oregon Museum 
of Anthropology for archaeological research on highway 
projects, incorporating a 1975 agreement, two supple- 
ments, name change and salary adjustment. Total annual 
cost of blanket agreement shall not exceed $30,000 for 
reconnaissance, survey work and minor salvage work. 
Total annual cost for major salvage work shall not 
exceed $45,000. 
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Request from Rogue Mail Boat Service, Inc., for a 
variance concerning their business identification sign 
permit application, allowing their proposed sign to be 
4 feet by 8 feet located off the Oregon Coast Highway 
near Gold Beach, Curry County. 


Payment of Oregon's subscription to the Research 
Correlation Service for the Fiscal Year 1979 in the 
amount of $26,500. 


The following survey: 


a. N. Unit, Condon-30 Mile Creek Section, John Day 
Highway, Gilliam County. Rescind previous action 
of February 22, 1978,"Highway Corridor and Design 
Resolution No. 394A!’ ("Highway Corridor and 
Design Resolution No. 394B" on file in the 
Commission's files, Salem.) 


7) Abandoned eight damage claims totaling $9,221.90 as 
follows: 


NAME DAMAGE AMOUNT 


Bonnie Clelland Guardrail $363.61 
LaVina Kay Koenig Bridge $343.68 
Kevin Morris Bridge $460.42 


Tony L. Tolefree & Bridge $482.82 
Anthony Clark 


Jose Lopez & Alfredo V. Barragan Bridge $3,208.12 
Burges R. Baller Light pole $395.21 
Morris G. Smith Bridge $762.71 
Eastside Enterprises Inc. and Guardrail $3,205.33 
Roger D. Jones 
8) Authorized increases in project authorizations on the 
following contracts: 

a) Contract No. 8310, Slater Creek-Mystic Creek 
Section, Coos Bay-Roseburg Highway, Douglas County, 
in the amount of $964,823.30. (11.5% increase) 
Contract No. 8413, Burnside Bridge-Hawthorne Bridge, 
Pacific Highway West, Multnomah County, in the 
amount of $173,896.00 


(Continued on next page) 
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Contract No, 8489, S.W. Sheridan St.-S.W. Slavin 
Road, City Streets and Pacific Highway West, 
Multnomah County (Barbur Blvd. bus lane), in the 
amount of $39,396.00. (7.7% increase) 


Contract No, 8566, East Portland State Police 
Headquarters (Barlow School), East Portland 
Freeway, Multnomah County, in the amount of 
$20,800.00. (15% increase) 


Contract No, 8567, Old Dry Creek Road-Ochoco 
Highway, County Road in Crook County, in the amount 
of $36,675.43. (8.1% increase) 


Contract No, 8654, N. Oakland Int.-Sutherlin Int., 
Pacific Highway, Douglas County, in the amount of 
$311,977.24. (8% increase) 


Contract No. 8631, Meadow Creek Bridge, Ukiah- 
Hilgard Highway, Union County, in the amount of 
$13,338.75. (9.9% increase) (There are EDA funds 
budgeted to cover this increase and EDA approval has 
been obtained. ) 


Agreement with Howard, Needles, Tammen and Bergendoff 
for preparation of the Draft Environmental Impact 
Statement for the Powell Blvd. to Fariss Rd. (Gresham) 
Connection of FAU 9867 in Multnomah County, for a 
nine-month period. Cost not to exceed $76,970, All 
charges are eligible for normal Federal-Aid participation 
the project. 
ransfer Project on the Federal-Aid 
of the local match being provided 
by the City of Gresham. (See Page 2697) 


Repairing the Banfield Interchange Deck on the Pacific 
Highway (I-5) in Multnomah County (Structure E) at an 
estimated cost of $85,000 with Federal participation of 
$78,300 and State matching funds of $6,700 to be included 
in the Six Year Program. 


Safety project widening the Second Street Overcrossing 
in Hood River on the Columbia River Highway (I-80N) in 
Hood River County at an estimated cost of $76,700 
including design work. Federal Interstate Funds will 
Pay $70,000 of the cost and State matching funds will 
be approximately $6,000, Approved inclusion in the 
Six Year Program. 


Protective fencing project on the Willamette River 
(Marquam) Bridge of the Pacific Highway (1-5) in 
Multnomah County at an estimated cost of $158,000 
including preliminary engineering work. Federal 
Interstate participation will pay $145,700 of the cost, 
requiring $12,300 in State matching funds. Approved 
inclusion in the Six Year Program. 


Adopted resolution abandoning approximately 0.31 mile 
section of the Hunters Creek-Myers Creek Section on the 
Oregon Coast Highway in Curry County. ("Abandonment 
Resolution No. 572" on file in the Commission's files, 
Salem.) 


Authorized Right of Way Manager to sign Petition for 
street improvement on S.E. 98th St.-Division to Taggart 
Section in Portland. Estimated cost $13,075. 


Supplemental agreement with CH2M-Hill, Inc., for 
additional studies on the 50th Avenue-92nd Avenue 
Section of the Mt. Hood Highway (Powell Boulevard) , 
Multnomah County. Study estimated to cost $33,000 and 
will be financed with Interstate Transfer Funds of 
$28,300 matched with $4,700 of Portland's share of the 
$25 million bond issue. 


Requests for the following Federal Aid Urban System 
Projects and authorized State Highway Engineer to sign 
agreements when prepared: 


a) City of Eugene for construction of a bikeway along 
the Amazon Channel between Danebo Avenue and Quaker 
Street (Fernridge). Total Cost $237,100; Federal 
Funds $184,940; State's Share $26,080. 


City of McMinnville to signalize the intersection of 
Pacific Highway West and 19th Street. Total Cost 
$48,500; Federal Funds $41,700; State's Share $6,800. 


City of McMinnville to extend Michelbrook Lane 
southerly across Cozine Creek (1ith Street-Crestwood 
Court). Total Cost $80,000; Federal Funds $68,800; 
State's Share $5,600. 


City of Medford to install traffic signals on Jackson 
Street at Biddle Road, Hawthorne Street and Genesee 
Street. Total Cost $289,600; Federal Funds $249,000; 
State's Share $20,300. 


Douglas County for a preliminary engineering project 
to prepare contract documents for future construction 
of SPRR Undercrossing Structures on Oak and Washington 
Streets in Roseburg. Total Cost $111,000; Federal 
Funds $95,500; State's Share $7,750. 


(Continued on next page) 
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Yamhill County for relocation of Three Mile ane and 
Airport Road in the McMinnville Urban Area. Total 
Cost $125,000; Federal Funds $107,500; State's Share 
$8,750. 


State request to widen the existing Southern Pacific 
Railroad crossing and. provide a left-turn lane on 
Hall Boulevard at the southbound ramp of the 
Beaverton-Tigard Highway. Total Cost $54,000; 
Federal Funds $54,000; No cost to State, 


Request from Multnomah County to widen the N.E. 110th 
Avenue-N.E. 148th Avenue Section on N.E. Marine Drive, 
FAS A662. FAS-C Funds for this project are estimated 

to be $365,500 with State providing approximately $29,750 
in matching funds and a like amount from the County. 
Authorized State Highway Engineer to sign agreement when 
prepared. 


Request from City of Salem for approval of a project 
utilizing Interstate Transfer Funds withdrawn from the 
I-305 Freeway as follows and authorized State Highway 
Engineer to sign agreement when prepared: 


a) Construct Hawthorne Street to a minor arterial from 
Center Street to State Street. City will provide 
all of required $117,600 of local match. Cost 
$840,000. 


Authorized the Public Transit Division Administrator to 
sign an $85,000 consulting services agreement with 

Alan M. Voorhees and Associates on behalf of the 
Willamette Valley Rail Study Committee. 


Adopted a resolution accepting a Grant Offer from the 
Federal Aviation Administration for financial assistance 
in the amount of $440,000 for an Airport Development Aid 
Program Project on the Aurora State Airport. Total cost 
of the project is $488,889 for reconstruction of the 
runway, new runway lighting, construction of a stub 
taxiway and preparatory construction for an aircraft 
parking apron. ("Aeronautics Miscellaneous Resolution 
No. 16" on file in the Commission's files, Salem.) 


Agreement with Oregon Hospitality and Visitors Association 
to provide certain specialized tourist promotion services 
at a cost of $30,000 from July 1, 1978, through June 30, 
1979, (Authorized Director to sign agreement, ) 


Supplemental agreement with Jackson County for an 


extension of time on the Bear Creek Greenway Acquisition 
Project from June 30, 1978, to December a2, 1978. 
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Project to correct flood damage sustained in December 
1977 on the Sherwood Forest Camp-Base Line Road Section 
of the Mt. Hood Highway in Hood River County. 

Estimated cost is $225,000. State construction funds 
will be used for this work. Approved inclusion in 

the Six Year Program, 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Superintendent Exhibit 
State Recreation Director Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


Mr. Sollis reported on the Skipanon River Bridge case. He 
mentioned the Court has sustained the State's demurrer and the 
amended complaint has been dismissed. The reason for dismissing the 
case, he said, was that the Port of Astoria was not named as the 
defendant. The plaintiff still has the option of refiling the case 
and naming the Port as the defendant. 


Mr. Sollis mentioned the Astoria Bridge case has been 
disposed of at the Circuit Court level in favor of the State, and it 
will probably go through the appeal process. He pointed out that 
the case is where U.S. Steel was suing the DeLong Corporation 
(contractor) and the State was involved in it. 


In response to Commissioner Walsh, Mr. Sollis said he would 
forward a summary ty the Commission of the drafts concerning final 
legislation. 


DIRECTOR'S REPORT 


Mr. Bell reported on Ballot Measure No. 5 (2¢ gas tax 
increase) that failed at the polls on May 23, 1978. He handed to the 
Commission a chart showing the percentage of "yes" votes cast in each 
County which were listed in rank order of "yes" percentages. Mr. Bell 
pointed out that Washington County is listed first at 42.9% and 
Douglas County last at 19.3%. He mentioned in 1976 the penny gas tax 
failed by approximately 40,000 votes out of about a million cast, and 
the May 1978 election failed by approximately 170,000 votes out of 
about a half million cast. (Copy of Ballot Measure 5 chart in the 
Commission's files, Salem.) 
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of an IBM 3052 attached processor, 
intended to be added to the Departme 
computer system. He stated that the 


growing at a 28% annual rate. Mr. 
need to increase the computer capac 


Mr. Bob Rolph, Manager, Long-Range Planning & Administration, 
Presented various graphs showing a historical record of Process and 
utilization in the Computer Center. (Graphs on file in the Commission's 
files, Salem.) 


Mr. Streun said the price of the attached processor is 
$457,900 and it will be paid out over a 48-month period. The total 
cash outlay in the 1977-79 biennium will b 
Center users ha 
amount. 


The Commission again reconfirmed the date of June 20, 1978, 
for its monthly meeting in Astoria, 


Don Byard, Supervisor, Inventory & Needs, presented a 

aft of the final report he West Coast Corridor Study. 

t on file in the Commission's files, Salem.) He re- 

dy was initiated four years ago with the Federal Land 
Tract Improvement Act of 1974 to define a high-speed corridor ground 
transportation north and south through the west coast major cities 
to look at social needs, technological and economical feasibilities 
of that improvement. It has been recognized that technological 
improvements are not going to happen in the immediate future and this 
study is based on conventional equipment. Mr. Byard stated a 
consultant was hired to complete Oregon's portion which covered the 
prime intercity movements from Eugene to the Portland area, 


Mr. Byard introduced Mr. Darwin Stuart of Barton-Aschman 
Associates, a Planning firm of Chicago, who did Oregon's portion. 
Mr. Stuart reviewed some of the elements of the study and showed 
slides analyzing the highlights of the study. 


Mr. Rulien referred to a report (draft form) prepared by 
the Executive Department entitled 
Distribution", He handed to 
report, a summary of the hi 
(Copy of report on file in 
indicated a final report wi 
soon as it is available. 
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Mr. Rulien mentioned that the final report of the Joint 
Legislative Task Force on Transportation Policies & Funding is 
completed and that copies will soon be distributed. 


Mr. Rulien reported that a public rail plan hearing is to 
be held to update the public on what the planning effort is and 
what the Rail Revitalization Act does, its provisions, and to 
solicit any input. 


Attention was given to the adoption of a permanent rule 
allowing taxis to use the Banfield Freeway HOV lanes in Portland. 
Mr. Klaboe stated the hearing was held on March 28, 1978, with 
eleven people attending. (Copy of the hearing study report on 
file in the Commission's files, Salem.) Following Mr. Klaboe's 
recommendation, the Commission adopted a permanent rule concerning 
an amendment to the rule establishing the use of taxis on the 
Banfield HOV lanes as "Miscellaneous Resolution No. 256-A." 

(Copy on file in the Commission's files, Salem.) A copy of the 
rule was filed with the Secretary of State on May 31, 1978, to be 
published in the Administrative Rule Bulletin on June 15, 1978. 


Mr. Bothman and Mr. Klotz presented a summary concerning 
the Banfield High Occupancy Vehicle Lanes Final Report appendix 
dated March, 1978. (Copy of report on file in the Commission's 
files, Salem.) Mr. Bothman said this report has been completed 
and the original transmitted to the Federal Highway Administration 
for printing. The report covers the HOV lanes' impact on traffic 
flow, safety, modal shift, air quality, fuel savings and public 


attitude. 


Mr. Bothman presented copies of the Hearing & Project 
Report, Banfield Transitway Project dated May 1978. (Copy of 
report on file in the Commission's files, Salem.) He said a 
hearing was held on April 6, 1978, in the afternoon and evening at 
which approximately 400 people were in attendance. Mr. Bothman 
mentioned there were 83 verbal statements, 111 card comments and 
95 written statements. He said there were approximately 9% in 
favor of the No Build, 4% in favor of the Low-Cost Alternative 
(utilizing existing streets), 15% in favor of the HOV lanes, 6% in 
favor of the separated bus lanes, 61% in favor of light rail, and 
5% asked for other improvements. He said those percentages did 
not include a petition signed by 5,400 persons which was against 
light rail. He presented to the Commission a time schedule for 
completion of the Banfield Project. 


Mr. Bothman handed to the Commission the Draft Environmental 
Impact Statement, Volume 1, Summary, covering Powell Boulevard, 
Phase II. 
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Miss Blake Smith, Director of the Travel Information 
Council, gave a brief background and update on the history and the 
progress of the Council since its creation in 1971. She gave a 
brief inventory taken in April 1978 of logos installed on I-5 and 
I-80. Open spaces on all boards total 725. Miss Smith stated that 
under existing statutes on July 1, 1979, the Council will be 
transferred to the Oregon Transportation Commission and the staff 
of the Travel Information Council will be transferred to the 
Department of Transportation. She said that the Council voted 
unanimously to recommend to the Commission that when the duties 
of the TIC are transferred to DOT, that the staff be placed in the 
Highway Division as a separate unit reporting directly to the 
State Highway Engineer. She said the Council also recommended that 
a budget be prepared as part of the Highway Division budget as a 
separate unit. The Commission approved the recommendations of the 
Travel Information Council. 


The Commission considered the adoption of guidelines for 
the disposal of properties acquired for right of way for the 
Thurman-Vaughn Section of the Northwest Industrial Freeway (1-505) 
in the City of Portland. Mr. Boyd said the properties are located 
between N.W. 24th Avenue and N.W. 29th Avenue, bounded by N.W. 
Thurman and N.W. Vaughn. He said to insure that the properties 
are used to the greatest benefit of the public, the Department's 
ownership has been divided into two categories: 


1. Properties proposed for sale to the City of 
Portland for urban renewal purposes. 


2. Properties that are not being considered for 
other public uses. 


Commissioners Jackson, Brix, Coleman and Hollern approved the 
guidelines as outlined in Mr. Boyd's letter to the Commission 
dated May 16, 1978. (Copy of letter on file in the Commission's 
files, Salem, under "Real Property Resolution No. 729".) Commis- 
sioner Walsh abstained from voting on this matter due to a 
potential conflict of interest. Mr. Walsh's letter to Mr. Jack 
Sollis, Legal Counsel, dated June 2, 1978, is entered in the 
minutes of this meeting as follows: 


(See next page for letter) 
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LEGAL 
June 2, 1978 


NOTED 
Mr. Jack Sollis JACK L. SOLLIS 
Legal Counse} 
Oregon Department of Transportation 
Salem, Oregon 97310 


Re: Thurman-Vaughn corridor 


Dear Jack: 


I indicated at Tuesday's meeting that I would abstain from 
voting on any issue involving disposition of Highway Division 
property in the Thurman-Vauchn corridor due to a possible conflict 
of interest. 


Walsh Construction Company has submitted a proposal, following 
a public call for bids, to the Portland Development Commission for 
a multi-family housing project on four parcels of land on Northwest 


Upshur Street. The sites in question were designated by the Portland 
Development Commission in the Request for Proposals; two of them are 
owned by the Highway Division. If the City of Portland decides to 
award a contract for any of the proposals submitted, I believe they 
intend to purchase the sites in question and, in turn, re-sell them 
to the successful contractor. 


Should our proposal be the one accepted by the city, I would 
have a clear conflict were I to participate in any discussions by 
the Commission on this property. 


If there are further steps you believe I should take, would 
you please advise me. 


Sincerely, 


Tom Ed 


TW/fo 


cc: Members of the Commission 
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Attention was given to an agreement with the Associated 
General Contractors of America, Inc. and the Urban Indian Center, 
a Joint Venture, to provide supportive services for on-the-job 
training during calendar year 1978. Gareld Inloes, EEO & Labor 
Compliance Coordinator, explained the agreement. He said this 
program will provide training of minorities and women for a minimum 
of 25 persons as piledriver, truck driver and project office 
engineer. This program is eligible for 100% Federal funding and 
the total cost will not exceed $75,000. Following Mr. Coulter's 
recommendation, the Commission approved the agreement. 


Consideration was given to an agreement with Jackson and 
Associates and R.E.S. Consultant Company, a Joint Venture, to 
provide supportive services to develop specific recommendations to 
increase the effectiveness in making minority business enterprises 
competitive and more productive on Federal Aid Highway Projects. 
Gareld Inloes explained the agreement. Mr. Coulter said the work 
is to be completed in 90 days for an amount not to exceed $12,000. 
The program is eligible for 100% Federal funding. Following 
Mr. Coulter's favorable recommendation, the Commission approved 
the agreement. 


Mr. Coulter reported on the use of Cor-Ten steel in Oregon. 
He said Cor-Ten has been used on several bridges and it is slightly 
higher than regular steel but the cost is incidental when comparing 
it to the cost of having to paint the steel. The Cor-Ten steel 
cannot be used on the Coast as it would rust too fast. 


Mr. Talbot stated at a joint Commission-Parks Advisory 
meeting in December, 1977, it was decided that the Department should 
conduct a study on the roles and relationships of State parks and 
other agencies that provide outdoor recreation services in the 
State. He said three firms were interviewed and J. M. Montgomery, 
Inc., Consulting Planners and Engineers of Portland, were selected. 
He said the study will provide the Department with a comprehensive 
assessment of State park responsibilities together with some 
suggestions and alternatives for future action. Mr. Talbot 
mentioned the Federal Heritage Conservation and Recreation Service 
has agreed to cost-share 50% of the project. The total cost is 
$38,800 and the funds are budgeted for the project. The Commission 
approved the agreement with J. M. Montgomery, Inc., as recommended 
by Mr. Talbot. 


The Commission considered a request from Harry LaChance, Jr., 
to build a single-family residence within the Rogue River Scenic 
Waterway located on Pickett Creek Road approximately 1/4 mile from 
Robertson Bridge in Josephine County. Mr. Talbot stated the proposal 
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would be an experimental solar home with a beige, earth-tone roof. 
The site is approximately 800 feet back from the edge of the river 
bank and the addition of this house behind two existing residences 
would have little visible effect on the area. Following Mr. Talbot's 
recommendation, the Commission approved the request contingent upon 
compliance of the stipulations outlined in Mr. Talbot's letter to 

the Commission dated May 10, 1978. (Copy of letter on file in the 
Commission's files, Salem.) 


Attention was given to a request from Mr. and Mrs. Samuel 
Buist to build a residence within the Pickett Creek area of the 
Rogue River Scenic Waterway on the left bank approximately 3/4 mile 
downstream from the Robertson Bridge in Josephine County. Mr. Talbot 
said the house would be a conventional, one-story home with a 
muted natural stain and earth-tone roof. The site is 100 feet back 
from the river bank and is partially screened by vegetation. The 
house would be built between two existing dwellings which would 
make it less visible. Mr. Talbot recommended approval of the 
request, contingent upon compliance with the stipulations in his 
letter to the Commission dated May 22, 1978. The Commission accepted 
his recommendation. (Copy of letter on file in’ the Commission's 
files, Salem.) 


The Commission considered Dean Jackson's request to 
develop a recreational vehicle campground within the Rogue River 
Scenic Waterway near the mouth of the Illinois River and directly 
across the Rogue River from the unincorporated community of Agness 
in Curry County. Mr. Talbot stated that in the Agness area there 
is a special planning zone that recognizes that it is a community 
and that the density situation has to be treated differently. It 
is also recognized, he said, that a campground is a valid use in 
this area. Mr. Talbot said the problem with the proposal at this 
time is a question of density and design and, if it is built as 
it is presently designed, it would not fit in with the neighborhood 
as the Department thinks it should be in terms of the law. He 
pointed out that the staff is not opposed to the campground, but 
it is a question of how it should be done that has not been resolved. 


Mr. D. C. Walton, attorney for Mr. Dean Jackson, mentioned 
that Mr. and Mrs. Jackson have been residents of the Agness area 
for 20 years and are owners of the Cougar Lane Store and they have 
recently constructed a restaurant and bar facility. Mr. Walton 
said the Jacksons are located on the south shore which is the 
right-hand shore going upstream. What Mr. Jackson plans to do is 
necessary from the standpoint of capital expenditure required from 
the core facility in order to serve a number of units. He said any 
attempt to limit this would in effect put it in an uneconomic 
position where there wouldn't be any installation at all. He said 
that is an infringement of a property owner. 


May 30, 1978 


Mr. Walton presented numerous photos of the area from the 
ground and from the air. He also presented letters from individ- 
uals, the Curry County Board of Commissioners and Curry County 
Planning Department, all urging approval of Dean Jackson's proposal. 
(Copies of letters and photos on file in the Commission's files, 
Salem.) Mr. Walton commented on the various recommendations by 
the Department as outlined in Mr. Potter's letter to Dean Jackson 
dated May 25, 1978. He said it is not their proposal to be involved 
with providing vehicle access to the gravel bar but they would like 
to have a favorable result. Mr. Walton stated that Mr. Dean Jackson's 
plan, as submitted, is a good one and that he is entitled to the 
consideration of the approval of the plan and that they do not 
concur with the staff's recommendation. 


Chairman Jackson mentioned that the Commission is dealing 
with its specific responsibility. The problem is whether or not 
the layout of the campground prevents the proper screening insofar 
as the application of the law is concerned. 


Mr. Dean Jackson said that the Department is condemning 
him in one location and by looking up or down the river the 
Department's definition is not in practice. There was considerable 
discussion concerning set-back, screening and the number of units 
in Mr. Dean Jackson's proposal. 


Mr. Monty King, Legislative Assistant for Representative 
Stevenson, read a letter from the Representative. His letter 
mentioned a new campground is needed at Agness. Representative 
Stevenson asked the Commission to lend itself to a cooperative 
agreement with Mr. Jackson, the applicant, to enable him to proceed 
with his project as soon as possible, which would be in the best 
interest of preserving the natural areas of the Rogue River from 
unorganized camping and fishing which might destroy the wilderness 
area especially in the area surrounding Agness. 


The Commission gave Mr. Talbot authority to settle this 
matter with Mr. Dean Jackson. 


The Commission considered a land exchange agreement with 
Crown Zellerbach and an agreement with an anonymous donor in the 
amount of $300,000 pertaining to the Tillamook Head Park Project. 
Mr. Talbot said that the Clatsop County Commissioners approved the 
project at their May 3, 1978, meeting. The Commissicn approved 
the agreements and the purchase of two private tracts of property 
as recommended by Mr. Talbot. 


Following Mr. Moore's favorable recommendation, the 
Commission gave their approval for the Department to appear before 
the Emergency Board to request release of $80,668 for a five-part 
intercity program as follows: 


(Continued on next page) 
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Shelters 
Provide either a grant of up to $3,000 or a shelter 
for the Cities of North Bend, Florence, Lincoln City, 
Tillamook and Astoria. Also a larger shelter or grant 
of up to $9,000 for Newport, total $24,000. 


Signs 
Standard highway information signs directing people 


to, and marking the location of 20 intercity bus 
depots on the Coast (3 signs per location) at a total 
cost of $3,540. 


Trip Guide 
A ticket jacket showing intercity transportation 
service and city connecting services for use by bus 
companies issuing tickets in Oregon, $17,300. 


Portland Transportation Center (Located near Union Station) 
The DOT share of the preparation of two alternative 
plans and preliminary architectural designs with a 
financial feasibility for the Portland Transportation 
Center site and the intercity bus terminal, $23,333. 
(State is participating in this study with the Port 
of Portland, City, County, Tri-Met and bus companies.) 


Polk County Bus 
Contract with Polk County to provide one-half the 


cost of a weekday, round-trip bus service provided by 
Hamman State Lines connecting Dallas, Monmouth, 
Independence, and Salem, estimated to cost $12,495 
for one year. 


(Additional information on file in the Commission's files, Salem.) 


The Chairman adjourned the meeting at 12:03 p.m. 


ae 
_—Michael P. Hollern, Vice Chairman 
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C. W. Head, Manager 
Commission Services May 30, 1978 
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; MINUTES OF 5-30-78 
TO: Oregon Transpor n Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


18759 Bean, Janice; Doe, Betty $ 6,400.00 
49521 Harding, Wayne H. and Melva June 300.00 
49551 Wong, James C. and Marion K. 50.00 
49714 McKay, Rhoda West 3,500.00 
49750 East Fork Irrigation District 11,700.00 
49752 Hanel Lumber Company 5,900.00 
49901 Cutler, Ethel A.; Hanel, L. Stirling 
and Kathleen M. 900.00 
50104 Administrator of Small Business Administration 1,800.00 
8 Transactions 30,550.00 


Personal and Professional Service Contract with Nancy Kosterlitz 
to provide mediation services at meetings/conferences between 
State Parks & Recreation Branch, other State officials, and two 
Portland-based women's groups regarding alleged rapes in Tryon 
Creek State Park in Multnomah County, at a cost not to exceed 
$500. (Parks Branch) 


Supplemental agreement with the Public Utility Commissioner 
relating to the establishment of the Port of Entry at Farewell 
Bend on the Old Oregon Trail in Malheur County. When the original 
agreement was entered into, it was not known that Highway Division 
could use Federal Funds in the construction of the Port of Entry. 
The purpose of the supplemental agreement is to change two para- 
graphs in the original agreement relating to the division of 
proceeds in the event that the property is sold and the amount 
that the PUC will be required to contribute as the Highway 
Division has been able to pay for a substantial amount of the 
project with Federal Funds. (Legal Branch) 


Agreement with Corrections Division to utilize Release Center 

inmate crews to perform highway tasks. The inmate crews will 

not be used to perform any highway tasks that could be performed 

by existing highway employees but rather to perform tasks that 

the Highway Division would not be able to accomplish with exist- 

ing personnel. This agreement clearly outlines the responsibilities 
of both departments and will be a benefit to the Highway Division. 
The agreement formalizes the informal contract we have been operating 
under with Corrections Division for the better part of a year 

pending a formal agreement and has worked very well. (Legal Branch) 


MINUTES OF 3230-78 


res ror A 
EXHIBIT 


Agreement with the City of Roseburg and Windmill Restaurants, Inc. 
for revisions to the existing traffic signals at Garden Valley 
Boulevard and Mulholland Drive-I-5 Off Ramp. The State will 
design and install the necessary equipment using stockpiled 
hardware and State forces. State, City and Company will each 
contribute 1/3 of the cost up to $10,000. Any amount in excess 
of $10,000 will be funded 1/3 by State and 2/3 by Company. 
Advance deposits have been received from City and Company. 

(Local Government ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the five items listed and report this action for your official 
records. 


Dated thisAl day tbfrt_. 1978. 


Glenn L. Jag Chairman 
Oregon Transportation Commission 


mari iy A 
or aS 
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MINUTES OF —5=30-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Actions Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the 
Commission, 1! approved the actions listed below and report 
these actions for your official records: 


(1) On April 12, 1978, granted the City of 
Pendleton a 60-foot access at Highway 
Engineer's Station 165+50, for public 
street purposes (S.W. 30th) to the easterly 
side of the North Pendleton-Pilot Rock 
Section of the Pendleton-John Day Highway, 
Umatilla County, Files 24861 and 24862. 


The Lutheran Church will release its 25-foot 
access at Engineer's Station 164+50 and 
will have access via $4. SOER Be some as 
construction has been completed. 


(Approval was given to J. B. Boyd.) 


On September 20, 1977, accepted an option 
from the First National Bank for the Roads 
End State Park in Clatsop County- 
Consideration $110,000.00. (Approval was 
given to David Talbot.) File 48560. 


Dated this ). L day of \ , 1978. 


EXHIBIT. 
MINUTES OF 3730-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


34378 Georgia Pacific Corporation $ 3,500.00 
49304 Wagner, Harold O. and Phyllis 15,000.00 


49586 East Side Van & Storage 1,725.00 
49634 Rice, Robert; Goforth, Peter; 


Robben, Lionel; Robben, David 450.00 


49653 Circle K Corporation 2,750.00 
49677 Barnhouse, Susan J.; Bradsby, Joan 1.3; 


Griggs, Joe H. 12,270.00 
49753 Hanel, L. Stirling & Kathleen M. 25,575.00 
49924 Port of Gold Beach p 2,85C.00 
22-16.02E Peeler, William R. and Eleanor B. 90.00 _ 


162-7.95 Engelen, Harry and Mabel 290.00 
162-33.44 Lengacher, John 210.00 
210-3; 3.01 Nofziger, Olen 450.00 
244-11.38S Fetch, Joseph W. and Irene S. 50.00 
333-5.99 Henderson, R. W. and Petit, Marion 100.00 

14 Transactions $65,310.00 


Grant of a 24 foot access at Engineer's Station 44+65 on the 
south side of the Tumalo-Bend Section of the McKenzie-Bend 
Highway in Deschutes County to Tumalo Domestic Water Supply 
District for maintenance of the reservoir and pipeline only 
and with a locked gate. No consideration. File 16955. 


Grant of a 35 foot unrestricted access at Engineer's Station 
33+25 on the west side of the Redmond Section of The Dalles- 
California Highway in Deschutes County to Joe French et al for 
a consideration of $9,750.00. File 13072 


Agreement with David Douglas School District No. 40 for installa- 
tion of pedestrian-actuated traffic signals on the Mt. Hood 
Highway at 116th Avenue in Multnomah County. The State will 
design, install, maintain, and pay for electrical energy for 

the signals. The School District has agreed to contribute $865 
toward the cost of installation. The State share will be from 
Minor Betterment Funds. (Local Government ) 


Agreement with Washington County for installation of traffic 
signals on the Tualatin Valley Highway at S.W. 209th Avenue. 

The State will design, install and maintain the signals using 
Title II Section 209 Federal Aid Safety Funds. The County has 
agreed to furnish the required 10 percent match money and pay all 
costs of electrical energy consumed in operation of the signals. 
(Local Government ) 


APPROVED PPROVED 


DEPUTY STATE HIGMWAY ENGINEER .. STATE HIGHWAY ENGINEER 


pate... AAZ2ZE.... nes rane rE : So 


? 
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=XHIBIT ee See 
MINUTES OF 3230-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in ac- 
cordance therewith for the Commission, I approved the following action 
and report this for your official records: 


By telephone on April 20, 1978, I gave approval to J. B. Boyd to 
accept the option from Weyerhaeuser Company for three parcels on 
the Divide-Anlauf Section of the Pacific Highway in Douglas County 
for a consideration of $146,200.00 in exchange for excess property 
on File 17693, with Weyerhaeuser Company to pay the additional 
consideration of $48,450.00. File 49675. 


yay. = 
Vein : 


Glenn L. Jackson, Chairman 
Oregon Transportation Commission 


Dated this 7.3 day 27, 1978. 


EXHIBIT___a 
MINUTES OF 5-30-78 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
Number Name vonsideration 


48344 Johnson, Arthur A. & Florence E. $ 58,000.00 
48356 Jensen, Barbara J. 2,300.00 
48789 Kennedy, William S. & Hazel J. 3,200.00 
49317 Valentine, James W. & Evelyn L. 300.00 
49518 King, Frank T. & Roxanne 800.00 
49557 Simonatti, Narciso & Dolores; Ball, Richard 1,550.00 


49579 Cone Lumber Company 109,750.00 
49606 Sherwood, A. D. & Frances 60,010.00 | 
49615 Pieri, Loris N. & Rosina M. 700.00 
49673 Potter, Wallace & Betty Lee; 
Holbrook, Jack R. & Donna M. 1,050.00 
49678 First National Bank of Oregon, Trustee 10,900.00 
49759 Aicher, Mary E.; Fish, Susan E. 2,450.00 
49878 Green, Melvin C. & Katherine 600.00 
49896 Svoboda, Chester V. & Thelma V. 20,000.00 
49922 City of Portland 2,230.00 
162-21.06 Fief, L. Eugene 210.00 
16 Transactions $ 274,050.00 


Agreement with Multnomah County for installation of traffic 
signal equipment on the Northeast Portland Highway at 

N.E. 122nd Avenue. The State will design, install and 
maintain the traffic signals using Federal Aid Transition 
Quarter Funds. The County has agreed to pay all costs 

of electrical energy consumed in operation of the traffic 
Signals. (Local Government ) 


Agreement with Multnomah County for installation of traffic 
signal equipment on the Mt. Hood Highway at S.E. 162nd 
Avenue. The State will design, install and maintain the 
traffic signals using Federal Aid Transition Quarter Funds. 
The County has agreed to pay all costs of electrical energy 
consumed in operation of the traffic signals. (Local Govt.) 


Agreement with Multnomah County for installation of traffic 
signal equipment on the Northeast Portland Highway at N.E. 
162nd Avenue. The State will design, install and maintain 
the traffic signals using Federal Aid Transition Quarter 
Funds. The County has agreed to pay all costs of electrical 
energy consumed in operation of the traffic Signals. (Local 
Govt.) 


AP P | Ee C 
> oo A 
oe <a 
a < Lohan Zz. 
DEPUTY STATE HIGHWAY ENGINEER 


Date..... 7 (25 FE 


STATE HIGHWAY ENGINEER 
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MINUTES OF 3730-78 


‘ 


Agreement with City of Astoria for installation of traffic 
signal equipment on the Columbia River Highway at 30th 
Street and Fire Station No. 3. The State will design, 
install and maintain the traffic signals. The City has 
agreed to pay all costs of the project with EDA grant 
funds and to pay for all electrical energy consumed in 
operation of the signals. (Local Government ) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above (totaling 5 items) 
and report this action for your official records, 


Dated this 2 of AN am » 1978 
NG 


Glenn L. Jackson, 
Oregon Transportatia 


EXHIBIT 
TU? Oregon Transportation Commission MINUTES OF _5230-78 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


31975 Morse Bros. Prestress, Inc. $ 10.00 


48666 Cunha, Joseph and Verna J- 400.00 
2,350.00 


49316 United States National Bank of Oregon 
49554 Allied Motors, Inc. 50.00 
49631 Anderson, Alfred and Margit 650.00 
50088 Henry, Cecil R. 47,125.00 


50183 Clackamas Development Compan Gratis 


<cepitieanntiantinisainmniiaca aan 


7 Transactions $ 50,585.00 


ll 


Amendment of Memorandum of Agreement between the Secretary of 
the Interior, the U.S. Secretary of Transportation and the 
State of Oregon regarding the exchange of property at the 
Chemawa Indian School (Woodburn Interchange-Hayesville Inter- 
change Section, Pacific Highway, Marion County). (Right of 
Way Section) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this G day of Non. 1978 


APPRDVE! 
HD) fodbaricee 
Pa a LAME AA : sot ay 
EPUTY STATE HIGHWAY Et TATE HIGHWAY ENGINEER 
DATE: r ios he 73... gine 
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EXHIBIT——_4— 


TO: Oregon Transportation Commission in 1\ TES OF5=30-78 


SUBJECT: Report of Actions Taken Under Delegated Authority 


SW Pine St.-SW Madison St. (Portland) 


N19, ccnmnsiau _ Projyoet — = 


(Contract No. 8711). 
Type of Work __ Traffic Si gnal Installation .__ F.A. Proj. No. _M-000C 4 


pay Wee City Streets 


‘ Mu] tnomah 
ounty RT Sonn sie ene 
No. of Bidders pee Ser Low nidser_ WR. Grasle Co., Portland ——————— 


669,660.00 


Low Bid SUZ aS 


Engineer's Recommendation: 


Award to low bidder subject to 
concurrence of the City of Portland and FHWA and the sum of 
$50,200.00 is deposited by the City. 


ee project -Puddin River (Red) Bridge Sec. 
(Contract No. 8712) 
Type of Work 0.08 Mile Grade Pave & Structure __F.A. Proj. No. RS-A616(1) 


2. eee 


Clackamas & Marion FAS A616 (Arndt Rd. ) 


County PAE asian hn ean Highway teeter 


A. K. Lundmark & Son, Inc,, Colton 


No, of Se ade eee Low Bidder —— 


269,023.00 


Low Bid $= — 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Clackamas County and the sum of $21,600.00 is 
deposited by the County. 


Ski Bowl Frontage Rd.-Summit Meadow Rd. and 


ie ae Project —arm Springs Intchge.-Salmon River Curves Sec. 
(Contract No. 8713) 


roe ci Wants) Niles Grade 6 Mee ___F.A. Proj. No. TQF-24(10) 
county_Clackamas ___Highway Mt. Hood & Warm Springs 


abler Bros. Inc., Portland 


No. of Bidders _______ Low Bidder B 


661,086.00 


Low Bid $ == 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY¥ CHAIRMAN 
GLENN L. JACKSON 


pate 2-77-25 


EXHIBIT 
MINUTES 


a Rs: eee eee Se (McCullough) Bridge 


—- a ee 


eet (contract No. 8714) 
Type of Work ___ Maintenance Painting F.A, Proj. No. state 


a Coast 
County A-1 Sandb {as ting & Steamcleaning 


No. of ab eo Low Bidder_-CO+-s Inc. . Portland 


Low Bid «449,999.90 


Engineer's Recommendation: Award to low bidder. 


re protect 01% Coast Hwy.-Boat Basin Rd. Sec. 
(Contract No 8715) 


Type of Work 0.87 Mile Grade & Pave _ F.A. Proj. No. _QS-0800(1) 
anciie Curry Highway Lower Harbor County Rd. 


No. of tebe coca anicaien LO StdEOE _Horton Bros., Inc., Brooki ngs 


Low Bid 349,936.90 _ 


Engineer's Recomme ndations: 


Award to low bidder subject to the concurrence 
of Curry County and the sum of $194,100.00 is deposited by the County. 


~ 


6 Sisters Jct.-E. Ist Street 


On ceaeen PE OLSCT 


(Bend) Sec. 


(Contract No. 8716) 
1.12 Mile Grade & Pave _ EA. Proj. No. HHS -4-2(4 


Type of Work 


Deschutes sii, Oe Dalles-California 


Coget —————— 


No, of ES: Seer Low Bidder _R. L. Coats, Bend. 


cow Bid $ 3922160.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT Salone 


eA, 


Pk } feng 8 
ab bibs ! —— 


MINUTES OF 5-30-78 


i ee rrowct NE Diamond Lake Blvd.-SE Washington Ave. (Roseburg) 
Sig a Se en a as, ae 2 ie 

Type of Work 0.23 Mile Grade, Pav Pave & Si Signing _ F.A. Proj. No. mice eee 3 

eau Douglas Highwoy_0.ak land-Shady 

lek ul Dhiba Low Bidder_ROseburg Paving Inc., Roseburg 


Low Bid $_23242915.50 


Engineer's Recommendation: 


Award to low bidder 
Subject to concurrence of the FHWA. 


jo cin Project__condon Rock Production 


Type of Work ___ Rock Production sic a eeihieieaaciaiipe a aiaeds Too RRs CRN _ State 


County Gilliam Highway Was co-Heppner 


3 R. J. Taggart Const. Co., Salem 


No. of Bidders Low Bidder 


Low Bid $232900.00 


Enaineer's Recommendations: Reject all bids 


9 Dayville Rock Production _ 


No. Project 


Spacek Werkuics eee OCR en bee ee ee 


Grant John Day 


____. Highway ee i te .* 
Sierra Cascade Equipment Inc. 
No. of Bidders. _ LowBidder____and Young & Morgan Timber Co. 


141,700.00 


County 


Low Bid S$ 


Engineer's Recommendations: Reject the bid 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATES - “— 7 


a 10 eee Main St. @ Canyon Blyd. (Jgohn Day) _ 
ay ort pee ==" Eontract No. 
Traffic Signal Installation 


Type of Work —— 


County i Highway ohn pa 


4 Maxwell's Electric Inc.; 


No. of Bidders ————_ Low ee ee 


Engineer's Recommendation Award to low bidder sub ject to concurrence 
of the FHWA. 


eee © | Sadeet ais Ashland Interchge.-Californis State Line 


Tories == 


(Contract No. 8721) 
FA. Proj. No. P81 92)00 


Type of Work Pavi ng eas. e 4 
Pacific 


Jackson 


County Highway 


No. of Na Low Bidder "3..€. Compton Company, Nelsinnt iTS — 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
, the FHWA. 


mn 


no. L2-— Proiect Grandview Dr. and Wimer St. (Ashland) Sec. 


type of Work 0.38 Mile Grade & Pave ___£.A, Proj. NO. m-3920(1) 
a eAU 3920 (Cit Streets 
nig, of Bidders 2 Low Bidder Tru-Mix Construction Companys Medford 


248,084.20 


Low Bid S So 
Engineer's Recommendations: Reject all bids 


APPROVED BY CHAIRMAN 
GLENN L- JACKSON 


vane Ae oe 


EXHIBIT AS = 
At re ey. FX ee - -7 
MINUTES OF 373 


eee | - Prooet . WOIf, Creek Tavern. State Wayside. 


Type of Work —arking & Sewage Facilities _ F.A. Proj. No, 07-51-23766_ 


Josephine 
PEDO >: 


te Tn, 


No, ey Se See Low Bidder J. B. Steel, ine. Medford 


Low Bid s_.99» 340.00 


County 


Engineer's Recommendation: Reject the bid 


14 Armitage State Park 


No... Project 


BOR 


Type of Work __ Oi let Building 


$$ —_—__________F.A. Proj. No. 


No. of Bidders. Low Bidder_ Garland Pacific Construction Q. lem 


auton B0sS23.00 


Engineer's Recommendations: Reject al] bids 


= 


“Same Project Pacific Blvd.-Goldfish Farm Rd. (Albany) Sec. 


(Contract No. 8725) 


TwpeotWork_S-13 Miles Grade & Pave ea we ye TOFS1O(7 


County Linn Highway Santiam 
SL nar eenennanansrntreemioceenesenennetiesseeecrsecsmenesanesin 


Low Bids 627,086.00 _ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT Se 


a. 


No, 


ET | er Tne Highway FAS A482 Cala ooia River d.) 


No. of Bidders _6.___ Low Bidder__ROSS Bros. Constr. Inc. 
478,785.00 


Low Bid S 


Engineer's Recommendation: 


Award to low bidder subject to concurrence of Linn County and the 
sum of $38,700.00 is deposited by the County. 


ee ae Crooked Creek Section 
(Contract No. 8727) 
Type of Work 9:0153 Mile Grade & Pave F.A. Proj. No, __ BRF-87(3) 


Malheur I.0.N. 


ea ie = SA EE Le TM 


R. A. Hatch Co., Bend 


No. of a NR Low Bidder ____ 


78,405.00 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


18 Hot Springs Rd.-McDermitt Sec. 


| RT at > oy 
’ ; (Contract No. 28 
Type of Work 10.56 Miles a Proj. No. P(ASt-3(21) 
Malheur 1.0.N. 


Co SS SN 2 A ee TC | ee ? Tae 


J. C. Compton Company, McMinnville 


No. of OM SOME Low Bidder 


Low Bid § 8022055. 00 


Engineer's Recommendations: Award to low bidder subject to the concurrence 
of the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT -Y- 7. 


ray ie 
or a 8 A 


MINUTES OF 5230-78 


ti, cme ow ENR ce 33. Banfield I ntchae. (NE 99th. Ave ° i sec Oo ow cee ee ao eee oaeemens 


(Contract No. 


Type of Work 0.42 Mile Grade & Pave. = F.A. Proj. Ee 63-7 99)310 


county ——Mul tnomah _ Veneta | Ae 
Waybo Inc., Portland 


No. of Bidders ___-~>__- Low Ar a a 


Low Bid 5297 5294.50 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


vo._29 _ projecr Pendleton-John Day Hwy. @ SW Hailey Ave. (Pendleton) Sec. 
(Contract No. 8730) 


type of Work —raffic Signals £.A, Proj. No. M=3420(2) 
county___Umatil]a Highway Pend leton-John Day ____ 
sis ot Rinaies 4 ne ere Hamilton Electric Inc., Eugene 

Low Bid $-32a0eLe3/ 

Engineer's Recommendations: Award to low. bidder subject to concurrence of the 


City of Pendleton and the sum of $44,740.00 is 
deposited by the City. 


Fat | Meacham Rock Production 


Nica inc coc POOR 


(Contract No. 8731) 
Type of Work ROCK Production — ee ae. en 


Umatilla Old Oregon Trail 


County ——————____———— Highway 


7 E—. H. Itschner Co., Molalla 


No. of Bidders 


Low sid s 244,000.00 


———————— 


Low Bidder 


Engineer’s Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT ae oo 


re Projyoet — Shani ko Rock Produ ction ais 


atk ae Wie oS 


Type of Work __Rock Production F.A, Proj. No. 


County Wasco: saline Shaniko-Fossil 


agpeeewrrgenee BoM Ah a Re ae art Const. Co., Salem 


-79,090.00 


Low Bid S 


Engineer's Recommendation: Award to low bidder. 


wo, 23 Proiect 1-5 @ Nyberg Rd. Intchge- __ 
(Contract No. 8733 


 —saienateciaaean 
Type of Work Traffic Signals Pee 60) 290 


ae 


County Washin ton ; ae! Tk Highwa 


voor Bidders _——2-—— vow Bidder Electric Company > Portland 


92,398.00 


Low Bid 52o2-s 


pany, 1 


Engineer’s Recommendations: Award to low bidder subject to concurrence of 
the FHWA. - 


oF ee Tualatin Valley Hwy: @ SW 209th Ave. 
dees (Contract No. 8734) 


— 
Type of Work Traffic Si nal Installation cA. Proj. No. HHS -32(5) 
county Washington ___——— "shut Tualatin Valley _ 


I cas Eugene 
48, 482.80 é ' 


Low Bid $ 


Engineer's Recommendations: Award to 10W bidder subject to concurrence of 
the FHWA and Washington County and the sum of 
$5,935.00 is deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT anon 


Saacaliee, secieneen a iter ee Ranch-John Day Hwy Sec. ____ 
(Contract No. 


Type of Work 2.27 Miles Grade & Surface __F.a Proj. No. 


Wheeler 
County 


No. of Bidders —_—_————— Low Bidder 


224,993.00 


_ow Bid SES 2 
Engineer's Recommendation: 


Award to low bidder 
subject to concurrence of Wheeler County and the sum of $18,000.00 
ig deposited by the County. 


‘s 26 Mountain Creek Section 
Wi, cninintieaiaei Project 


(Contract No. S730) 
9.08 Mile Grade, Pave & Culvert sa ak See BRF-88-2(1) 


Type of Work 


tiene eT 


County ___ Wheeler Highway __Ochoco _ 


saa oh Bidets 5 , a a Co., Union 


cow aid $.2402710-00 
Engineer's Recommendations: Award to 10W bidder subject to concurrence of 
the FHWA. 


On May 4, 1978, I accepted the State Highway Engineer's recommendations 
for award of the projects on which bids were received April Zi 


1978, and authorized him to sign the contracts when conditions for 


«he awards have been met. 
tedAhis = ot (aw. 1978 


Glenn L. Jackson, Ch 
Oregon Transportation 


marry erry *t 


(1) Options or Other Documents relating to Property Acquisition 


Number Name Consideration Page 


49630 Laughlin, Jack R. & Jane D. $ 525.00 
49633 Russell, Lloyd & Luana; Burton, Dallas & 

Olen M.; Rice, Robert A.; Goforth, Peter 600.00 
49640 Waldkirch, Emil 500.00 
49738 Riesterer, John F., Jr.; Riesterer, John F.,Sr.; 

Little "d" Lumber, Inc. 12,640.00 
49744 Mooney, Neol L. and Margaret M. 42,500.00 
49745 Hanel, Bertha L. 73,550.00 
49748 Land, Ernest & Frances L. 63,975.00 
49902 Hounsell, John P.; Mt. Hood Orchards, Inc. 3,850.00 


SFIIVe NOUN eh ee) ee: SS eee ee 


1C-174.54S Gibson, Harry & Bettye 360.00 
27-0.47 City of Waldport 50.00 


39-47 .69 Rieder, Alfred 150.00 


Ain A eS AE tn lesan en a aa nan ce 


39-47.79 Rieder, Alfred 150.00 


39-47 .87 Rieder, Alfred 90.90 


eis AE 5 thn ilontor nn nn 


39-47 .95 Rieder, Alfred 150.00 
162-13.60 Miller, Henry 75.00 cos 


162-21 .07 Blum, James 90.00 
162-22 .42 Coles, Gene 50.00 


189-2.02 Cook, Leland W. 450.00 
210-2.79 McMorris, Edgar & Viola 300.00 


210-13.70 Liberty Communications, Inc. 60.00 


210-13.75 Liberty Communications, Inc. 60.00 


210-15.09 Opel, Clarence 110.00 
210-16.97 Gardner, John 210.00 


Fl A th A A en cS 


212-1.35 Smith, Gladis 90.00 


oe eo 


212-9.78 Sayer, John A. aS ee 
25 Transactions $ 200,705.00 


(2) Agreement with the City of Portland for redesignation of a portion 
of the Northeast Portland Highway through the St. Johns area in 
North Portland. The State will approve the plans and specifica- 
tions and accomplish the necessary signing and striping at City 
expense. The City, at its sole expense, will perform all work 
required to upgrade the streets to standards acceptable for 
highway traffic. Upon completion of the work, the State will 
redesignate the route of the Northeast Portland Highway. 

(Local Government ) 


Agreement with the City of Gervais for installation of a flashing 
beacon on the Pacific Highway East at St. Louis Road. The State 
will design, install and maintain the beacon using State funds. 
The City has agreed to pay all power costs. (Local Government ) 
(Marion County) 


AP | APPROVED 
SY Maw ; : APPROVED BY CHAIRMAN 


: g-l4 ~7E. Date S~(2- 79 DATE__9-/ 7-78 
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Agreement with Umatilla County for installation of guardrail 
on the Echo-Reith Section of Old River Road, FAS B575. The 
State will supervise construction and administer the contract 
using Title II, Section 210, Federal Aid Safety funds. The 


County will provide the necessary matching funds and maintain 
the project when completed. (Local Government ) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, lL approve the four items listed and report this 
action for your official records. 


pated this (2 day of Wet , 1978 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, Il approved the following agreement and report this 
action for your official records: 


On May 8, 1978, approved an agreement with 
Battles Construction Company and Ray Wells, Inc., 
which allows them to utilize material in a State- 
owned quarry site for public projects in return 
for them supplying the State with crushed rock 

in the Newport area. The agreement provides 

that an equal value of material will be 

exchanged for an equal value of crushed rock. 
(Lincoln County) 


Dated this (7 day of hay, 1978 


, Chairman 
ation Commission 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to 
me to accept contracts completed according to specifications, 
I accepted the following: 


Contractor and Acceptance 


Contract No. Section and County Date 


L. K. Comstock & S.W. Main St. @ S.W. April 24, 1978 
Co., Inc., No. 8490 Scoffins St. (Tigard), 
Washington County 


Interstate Coatings, Willamette River (Spring- April 24, 1978 
Inc., No. 8515 field) Bridge, Lane 
County 


J. F. Shea Co., Inc. » N. Tigard Intchge. & April 24, 1978 
No. 8554 Lake Rd. Intchge.-;, 

Multnomah & Clackamas 

Counties 


Olson Electric Co-; s.W. Baseline St. & S.W. April 24, 1978 
No. 8523 Main St. (Hillsboro) , 
Washington County 


Wildish-Corvallis Hide Creek-Philomath, April 26, 1978 
Const. Co-;, Benton County 
No. 8492 


Hansen Electric Beaverton-Hillsdale Hwy. May 2, 1978 
Company, No. 8410 at Scholls Hwy. and 
Oleson Rd., Washington Co. 


c. G. Gredvig, 8th St.-L5th St. (Astoria), May 5, 1978 
No. 8457 Clatsop County 


Peter Kiewit Sons' Co., S. Baker Intchge.-Pleasant May 16, 1978 
No. 8058 Valley Intchge-, Baker Co. 


/ 
oe ay es 


May 19, 1978 H. S. Coulter 
State Highway Engineer 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Work on the Ski Bowl Frontage Road-Summit 
Meadow Road and Warm Springs Interchange- 
Salmon River Curves Section on the Mt. Hood 
and Warm Springs Highways in Clackamas County. 
Bids received April 27, 1978. Contract No. 8713 
awarded May 4, 1978, to Babler Bros., Inc., 
Portland, at $661,086. 


Work on the Sisters Junction-E. lst Street 
(Bend) Section of The Dalles-California Highway 
in Deschutes County. Bids received April 27, 
1978. Contract No. 8716 awarded May 4, 1978, 
to R. L. Coats, Bend, at $392,160. 


Work on the N.E. Diamond Lake Blvd.-S.E. 
Washington Ave. (Roseburg) Section of the 
Oakland-Shady Highway in Douglas County. 

Bids received April 27, 1978. Contract No. 8717 
awarded May 4, 1978, to Roseburg Paving, Inc., 
Roseburg, at $354,915.50. 


Traffic signal installation on Main Street at 
Canyon Boulevard in John Day (John Day Highway) 
in Grant County. Bids received April 27, 1978. 
Contract No. 8720 awarded May 4, 1978, to 
Maxwell's Electric, Inc., Spokane, WA, at 
$51,292. 


Paving on the S. Ashland Interchange-California 
State Line Section of the Pacific Highway in 
Jackson County. Bids received April 27, 1978. 
Contract No. 8721 awarded May 5, 1978, to 

J. C. Compton Co., McMinnville, at $774,015. 


Work on the Pacific Blvd.-Goldfish Farm Rd. 
(Albany) Section of the Santiam Highway in 
Linn County. Bids received April 27, 1978. 
Contract No. 8725 awarded May 4, 1978, to 
Wildish-Corvallis Construction Co., Corvallis, 
at $627,086. 


Work on the Upper Calapooia River Bridge 
Section of FAS A482 (Calapooia River Road) 

in Linn County. Bids received April 27, 1978. 
Contract No. 8726 awarded May 15, 1978, to 
Ross Bros. Construction, Inc., Salem, at 
$478,785. 


Work on the Crooked Creek Section of the 
I.0O.N. Highway in Malheur County. Bids 
received April 27, 1978. Contract No. 8727 
awarded May 4, 1978, to R. A. Hatch Co., 
Bend, at $78,405. 


Paving on the Hot Springs Road-McDermitt 
Section of the I.0.N. Highway in Malheur 
County. Bids received April 27, 1978. 
Contract No. 8728 awarded May 4, 1978, to 

J. C. Compton Co., McMinnville, at $862,055. 


Work on the S. Banfield Interchange (N.E. 99th 
Avenue) Section of the East Portland Freeway 
in Multnomah County. Bids received April 27, 
1978. Contract No. 8729, awarded May 4, 1978, 
to Waybo, Inc., Portland, at $297,294.50. 


Traffic signal installation on the Nyberg Road 
Interchange of the Pacific Highway in Washington 
County. Bids received April 27, 1978. Contract 
No. 8733 awarded May 4, 1978, to Tice Electric 
Company, Portland, at $92,398. 


Work on the Mortimore Ranch-John Day Highway 
Section of FAS B551 in Wheeler County. Bids 
received April 27, 1978. Contract No. 8735 
awarded May 11, 1978, to L. V. Anderson & Sons, 
Inc., Oakridge, at $224,993. 


Work on the Mountain Creek Section of the Ochoco 
Highway in Wheeler County. Bids received April 27, 
1978. Contract No. 8736 awarded May 4, 1978, to 
Weaver Construction Co., Union, at $146,710. 


Traffic signal installation on Tualatin Valley 
Highway at SW 209th Ave., Washington County. 
Bids received April 27, 1978. Contract No. 
8734 awarded May 16, 1978, to Hamilton Electric, 
Inc., Eugene, at $48,482.80. 
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15) Traffic signal installation on S.W. Pine 
Street-S.W. Madison Street (Portland) 
Section in Multnomah County. Bids re- 
ceived April 27, 1978. Contract No. 
8711 awarded May 19, 1978, to W. R. 
Grasle Co., Portland, at $669,660. 


Work on Pudding River (Red) Bridge Section 
of FAS A616 (Arndt Road) in Clackamas and 
Marion Counties. Bids received April 27, 
1978. Contract No. 8712 awarded May 19, 
1978, to A. K. Lundmark & Son, Inc., 
Colton, at $269,023. 


Traffic signal installation on Pendleton- 
John Day Highway at S.W. Hailey Avenue 

in Pendleton, Umatilla County. Bids re- 
ceived April 27, 1978. Contract No. 8730 
awarded May 19, 1978, to Hamilton Electric, 
Inc., Eugene, at $37,821.37. 


Dated this Z/ day of AL ca. y , 1978 


H. S. Coulter, State Highway Engineer 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approved all 
actions listed below and report them for your official records: 
1) On April 14, 1978, established a temporary con- 
struction speed of 30 MPH on the Jacksonville 
Highway from M.P. 0.33 to M.P. 1.75 including a 
20 MPH zone from M.P. 0.81 to M.P. 1.03 when 
children are present. Speed zone to be in effect 
only on those sections where work is in progress 
and where the appropriate signs are in place. To 
be effective only during construction project. 
There are existing 30, 40 and 50 MPH speed zones 
(Speed Zone Rule No. 648 effective December 25, 1973) 
on this section of highway. (Grants Pass-New Hope 
Road Section) Josephine County. 


On April 12, 1978, approved a personal and professional 
service contract with Mirza Dickel to provide historical 
and interior design consultation services regarding the 
refurnishing scheme of the Wolf Creek Tavern in 
Josephine County at a cost not to exceed $400. 


On April 26, 1978, approved a personal and professional 
service contract with Anna am Eules Barringer for a 
watchman on duty at Lone Tree Bar State Park to help 
prevent vandalism and other criminal acts, and to pro- 
vide a fire protection surveillance at the park. 
(Yamhill County) Begin May 1, 1978, end April 30, 
1979. $50 per month. 


On May 8, 1978, established a 45 MPH speed zone on the 
Woodburn-Estacada Highway just east of the Pacific 
Highway East in Marion County, from M.P. 0.00 to 

M.P. 1.30. Rescinds Speed Zone Rule No. 691 dated 
February 26, 1975. (Speed Zone Order No. 777) 


Dated this 2/ day of blag , 1978 


May 1978 


TO: 


C 
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Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon Tran- 
Sportation Commission, subdelegated to the Right of Way Engineer (Adminis- 
tration Order No. 18), I report that I have taken the following actions for 
your official records: 


(1) 


Construction-Maintenance Agreement with the Oregon Trunk Railway and 
Deschutes Railroad Company for installation of grade crossing protection 
devices at Straun Road in Madras, Jefferson County. Approved April 11, 
1978. RR 923 (16-12) 


Sale of 42,019 Square feet excess property on the Klamath Falls-Westside 
Road Section of The Dalles-California Highway in Klamath County for a 
minimum consideration of $1,250.00. Approved April 17, 1978. File 
23064 (16-43) 


Sale of 0.13 acre excess 
Junction City Highway in 
for 0.03 acre valued at $ 
monetary consideration f 
File 6390 (16-43) 


Right of Way Service Agreement with the Port of Hood River for a re- 
location study on the Hood River County Airport. Approved April 14, 
1978. Miscellaneous Cc & A 6586 Agreement # 91 (16-49) 


Right of Way Service Agreement with the City of Medford for right of 
way services in connection with the Main and Columbus Street Project. 
Approved April 18, 1978. Miscellaneous C & A 2761 Agreement # 92 
(16-49) 


Sale of 0.60 acre excess property on the Warren-Scappoose Section of 
Columbia River Highway in Columbia County valued at $1,500.00 in ex- 
change for 0.47 acre valued at $2,200.00 and needed for right of way. 
Approved April 20, 1978. File 48788 (16-43) 


Sale of 1.40 acres excess property on the Lakeview- 
the Klamath Falls-Lakeview 

exchange for 3,240 square f 

Station valued at $250.00 

April 20, 1978. 


Sale of 0.72 acre excess Property on the Wimp Way Connection Section 
of The Dalles-California Highway in Deschutes County for a minimum 
consideration of $2,500.00. Approved April 21, 1978. File 48538 
(16-43) 


(10) 


(11) 


~ 


Sale of 3300 square feet of excess property on the North Bend Section 
of the Oregon Coast Highway in Coos County for a minimum consideration 
of $2,350.00. Approved May 1, 1978. File 9500 (16-43) 


Sale of 27.6 acres excess property at the Meacham Quarry on the Old 
Emigrant Hill Scenic Frontage Road in Umatilla County in exchange for 
35.7 acres for expansion of the Meacham Quarry. Approved May 4, 1978. 
Files 17177 and 50130 (16-43) 


Sale of 1.53 acres excess Property on the Pendleton-Pilot Rock Section 
of the Pendleton-John Day Highway in Umatilla County for a minimum 
consideration of $12,000.00. This property had been sold to the City 

of Pilot Rock with a public use clause. The City will receive $1,100.00 
from the proceeds. Files 24233 and 24234 (16-43) 


Sale of 2 parcels of excess property totaling 8.19 acres on the Tigard- 
Newburg Section of the Pacific Highway West in Clackamas and Washington 
Counties for a minimum consideration of $28,750.00. Approved May 4, 1978, 
Files 22321 and 22322 (16-43) 


y to the City of 
Corvallis for sewer pipelines, together with a temporary construction 
easement for a consideration of $2,830.00. Approved May 2, 1978, 
File 14603A (16-43) 


Agreement with Portland Traction Company and Clackamas County concerning 
the grade crossing of S.E. Johns Creek Blvd. near Bell Station in 
Clackamas County. Approved May 4, 1978. File RR 862 


Approved by Mr. Jackson April 11, 1978. File 35528 (16-45) 


Signed on May 8, 1978 the Grant of Access to Joe French et al on the 
Redmond Section of The Dalles-California Highway in Deschutes County. 
Approved by Mr. Jackson April 28, 1978. File 13072 (16-45) 


Signed on May 8, 1978 the Grant of Access to Tumalo Domestic Water Supply 
District on the Tumalo-Bend Section of the McKenzie-Bend Highway in Deschutes 
County. Approved by Mr. Jackson April 28, 1978. File 16955 (16-45) 


Grant of an Easement Permit to Andrew S. and Rosemary G. Fletcher and 
Tillamook P.U.D. exchanging an access bridge for a roadway across state 
Property which they will build on the Tillamook-Donaldson Creek Section 
of the Wilson River Highway in Tillamook County. Approved May 9, 1978. 
Files 14970 and 23495 (16-43) 


Sale of 0.14 acre excess property on the Albany-Judkins Point Section of 
the Pacific Highway in Lane County for a minimum consideration of $10,855.00. 
Approved May 11, 1978. Files 28560, 37027, 37028, and 37029 (16-43) 
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Agreement with the Portland Traction Company for construction of a 
public pedestrian bikeway known as 1-205 Bikeway near Lents in Multnomah 
County. Approved May 12, 1978 File RR 925 (16-12) 


Sale of 0.1 acre excess property on the North City Limits-—4th Street 
(La Grande) Section of the Old Oregon Trail Highway in Union County to 
the City of La Grande for a minimum consideration of $100.00. Approved 
May 11, 1978. File 35158 (16-43) 


Sale of 5.2 acres excess property on the S.E. Hinkley Ave.-Lake Road 
Interchange Section of the East Portland Freeway in Clackamas County 
for a minimum consideration of $36,400.00. Approved May 12, 1978. 
Files 40775, 41272 and 45644 (16-43) 


Sale of 5,000 square feet excess property on the Mt. Hood Freeway Section 
of the Mt. Hood Highway in Multnomah County for a minimum consideration 
of $29,500.00. Approved May 12, 1978. Files 46797 and 35158 (16-43) 


Right of Way Service Agreement with Clatsop County for acquiring right 
of way for the Youngs River Loop Road Project. Approved April 25, 1978. 
Miscellaneous C & A 6180 Agreement # 93 (16-49) 


Right of Way Service Agreement with Umatilla County to appraise and 
review right of way in connection with the Birch Creek (Sparks) Bridge 
Project in Umatilla County. Approval May 1, 1978. Miscellaneous 

C & A 6256 Agreement # 94 (16-49) 


Right of Way Service Agreement with the City of Springfield for services 
in connection with the Mill Street-5th Street Section of Centennial Blvd. 
in Lane County. Approved May 8, 1978. Miscellaneous C & A 5337 
Agreement # 95 (16-49) 


Right of Way Service Agreement with Lincoln County for appraisal services 


on the East Newport-Elk City Project in Lincoln County. Approved May 17, 
1978. Miscellaneous C & A 6615 Agreement # 96 (16-49) 


Dated this 18th day of May, 1978. 


~ 


{ a 
SL 


Y, .B. BOYD, Right,@f Way Manager 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith, for the Commission, I approved 
the following actions and report this for your official records. 


On April 26, 1978, approved conveyance to Multnomah 
County of 48.55 acres on the Sandy River for park 
purposes, with appropriate deed restrictions. This 
transfer will consolidate management of public park 
property on the Sandy River under Multnomah County 
jurisdiction. The property was acquired by the state 
in 1976 at a cost of $71,000 under provisions of the 
Scenic Waterways Act. 


On May 18, 1978, executed an easement with the Depart- 
ment of Fish and Wildlife and the Lakeside Water District 
modifying an August 22, 1968 easement agreement, all 
related to William M. Tugman State Park, Coos County. 
The new agreement amends use of water limitations by 
the water district from Eel Lake, requires district 

to install a water level control and fish passage 
facility, and provides for Parks Branch and Fish and 
Wildlife approval of improvement plans by the water 
district within the easement area. This proposal was 
previously approved by the Transportation Commission 
at their February 22, 1978 meeting. (Page 2390) 


Dated this _|& day oe Than. 1978 


State Parks Superintendent 


ri=S OF 3230-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree- 
ments. The State Parks Superintendent on November 1, 1977, author- 
ized me to sign these agreements. Pursuant to that authority, and 
acting in accordance therewith, I approved the following grant-in- 
aid projects and report them for your official records. 


April 6, 1978 - City of Gold Beach, Curry County - city 
park restrooms - $1,477.50. 


April 12, 1978 - City of Albany, Linn County - Waverly 
Park development - $7,990.00. 


April 12, 1978 - City of Portland, Multnomah County - 
Cathedral Park development - $30,790.00. 


April 12, 1978 ~- City of Hillsboro, Washington County - 
Bicentennial Park development - $3,232.56. 


April 12, 1978 - City of Tualatin, Washington County - 
Hi-West Park development - $6,952.00. 


April 14, 1978 - City of Pendleton, Umatilla County - 
McKay Community Park - $21,000.00. 


April 21, 1978 - Umatilla County - Harris Park picnic tables - 
$3,262.50. 


April 25, 1978 - Town of Myrtle Creek - Douglas County - 
Stinebaugh Park development - $2,500.00, 


May 4, 1978 - Sherman County - DeMoss Project ~ Landscaping, 
irrigation, playground equipment - $1,000.00. 


May 15, 1978 - Benton County - Clubhouse parking lot renovation - 
$2,191.00. 


May 16, 1978 - Baker County ~ Railroad park picnic area ~ 
$6,080.00. 


May 16, 1978 =~ Malin Community Park and Recreation District - 
Klamath County - Malin Park irrigation - $2,000.00. 


Dated this pas of 


Gary Scott, State Recreation Director 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7583_ Photo-Art Commercial Studios, Inc. Vs E. S. Hunter, et a’: 

This action filed by Photo-Art Commercial Studios, Inc. against the 
Department of Transportation seeks an injunction requiring the de- 

partment to cancel the contract with Odyssey Productions, Inc. for 

the filming of the construction of the 1-205 bridge. (Multnomah 


County Circuit Court) 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
Highest Amount of 
Defendant dffer Anpraisa) Settlement 


— 


A. A- Wodtli $6,250 $9 ,000 


L-7344 
R-47918 


Section: Vail Creek-Sweet Home 


paul Malick $2,800 


L-7413 
R-47890 


Section: Vail Creek-Sweet Home 

Highway: Santiam 

County: Linn 

Approved by: Jack L- Sollis Date: May 17, 1978 


Sandy Bivd- Drive-In $678,500 © $795,000 $770,000 
Theatre, Inc. 


L-7412 
R-46965 


Section: Columbia piver-Pacific Highway 
Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L- Sollis 
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REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 

Defendant trial at trial demand Verdict 


Defendant _—S=s—sttrial at trial __demand_Tera'cs— 


Fred L. Bertagnolli $12,200 $3,920% $24,000%* $10,000 


L-7463 

R-41817 

Section: Grants Pass-New Hope Road 

Highway: Jacksonville 

County: Josephine 

Approved by: Jack L. Sollis Date: May 23, 1978 


* Defendants removed house prior to trial reducing State's testimony. 


**The court ruled that they could not recover damages to the house but 
the jury knew that we pleaded $10,200. 


J. Guisto $70,000 $58, 800 $120,009 $77,000 


L-7474 

R-46954 

Section: Columbia River-Pacific Highway 
Highway: East Portland Freeway 

County: Multnomah 


Approved by: Jack L. Sollis Date: May 17, 1978 


REPORT OF TRIAL OF OT! R CASES - State Nefendant 


Demands Verdict 


of or 
(Crise 


Cause of Action _ Plaintiff Judqment. 


Annette Morris Action for Damagea $150,000 Summary 
Negligence (general) Judgment 
$ 5,000 entered 
(medical) on behalf 
$ 10,900 of State 
(loss of wages) 


L-7484 
County: Marion 


T0; Oregon Transportation Commission 


SUBJECT; Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On May 26 » 1978, $2,631,904.25 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of April, 1978, 

(List of apportionments on file in Commission Files, 
Satem. ) 


On May 31 , 1978, $ 1,579,142.55 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of April _, 1978. 

(Ltst of apporttonments on file in Commission Files, 
Satem. ) 


Dated this 23rd day of _May _, 1978 


; : c Controller 
njc Highway Division 
Attachments 
cc: R. Burco 

H. S. Coulter 
John Earley - Att. 


June 19, 1978 
Astoria, Oregon 


The Oregon Transportation Commission and staff traveled 
by bus from Salem to Astoria over Highways 22, 18 and 101. The 
Commission viewed beach access locations, bike routes, trails, parks 
and highway facilities. A picnic lunch was served by park employees 
at the Cape Meares State Park. At Fort Stevens State Park a beach 
program report was presented by Mr. Talbot and his staff. 


A no-host dinner was held at the Thunderbird Motor Inn, 
Astoria, with officials from cities and counties, legislators and 
other interested persons in the area. 


June 20, 1978 
Astoria, Oregon 


The Oregon Transportation Commission met at 9 a.m. in 
the Pacific Room of the Thunderbird Motor Inn. Notice of the 
meeting was made by press release to the newspapers of the general 
and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

Jack Sollis, Chief Counsel 

George Bell, Manager of Intergovernmental and Public Affairs 
H. S. Coulter, State Highway Engineer 

David G. Talbot, State Parks Superintendent 
Dennis Moore, Administrator of Public Transit 
Paul Burket, Administrator of Aeronautics 
Glen Green, Federal Highway Administration 

Cc. W. Head, Manager, Commission Services 


The Commission unanimously approved the following items on 
the consent calendar as presented by Mr. Bell: (The Hooskanaden 
Slide Section project was removed from the consent calendar and 
presented by Mr. Klaboe.) 


1) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation Resolution 
No. 2674" on file in the Commission's files, Salem.) 


Two Federal Aid Urban System Projects and authorized 
the State Highway Engineer to sign agreements when 
prepared: 

(Continued on next page) 
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Request from City of Coos Bay for a preliminary 
engineering Project to prepare contract documents 
for future construction of a 40-foot curbed section 
on Wallace Street (Newmark Avenue-Ocean Boulevard, 
FAU 2741). Total cost $20,000; Federal Funds 
$17,200; State's Share $1,400. 


Request from the City of Portland for a Study to 
examine an alternative design to the Long Yeon 
I-505 Freeway segment. Total cost $20,000; Federal 
Funds $17,200; State's Share $1,400. 


Three requests for FAS-C Preliminary Engineering 
Projects as follows and authorized the State Highway 
Engineer to sign agreements when prepared: 


a) Request from Curry County to relocate a section of 
the S. Bank Chetco River Road to cross under the 
southerly end of Highway 101. Total cost $20,000; 
Federal Funds $17,200; State's Share $1,400. 


Request from Deschutes County to replace an 
at-grade Burlington Northern Railroad crossing 
with a separation structure over Murphy Road and 
make any necessary county roadway relocation to 
conform to the railroad bridge. Total cost 
$18,500; Federal Funds $15,910; State's Share 
$1,295. 


Request from Union County to construct a reinforced 
concrete bridge approximately 50' long with a 28' 
roadway on the Willow Creek (Glenn Road) Bridge 
Section. Total cost $8,000; Federal Funds $6,880; 
State's Share $560. 


Canceled a Previously approved channelization project 
(Jerrys Flat Road at the Oregon Coast Highway in Gold 
Beach) on the Six Year Program in Curry County scheduled 
for construction during Fiscal Year 1978. A benefit/cost 
study has been made of the intersection and neither the 
channelization nor a traffic signal can be justified 
based on accident Savings. In cooperation with Curry 
County, some improvements will be undertaken on this 
County road utilizing Highway Betterment Funds for the 
State's share, 


Canceled a previously approved Safer Off-System Roads 
Project and approved one request as follows and 
authorized the State Highway Engineer to Sign the 
agreement when prepared: 


a) Request from the City of Gresham to cancel the 
project on Kelley Avenue-Cleveland Avenue Section 
on N.E. 5th Street. (The City inadvertently 
requested a project on the wrong section.) 
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Request from the City of Gresham to place a 

24: inch A. C. pavement on the Kelley Avenue-Main 
Avenue Section of N.E. 5th Street. (This project 
will replace the canceled one above.) Total cost 
$17,340; Federal Funds $14,912; Local Share $2,427. 


Supplemental agreement with the City of Eugene to 
extend the Willamette Greenway Project Agreement 
covering the West Bank, Phase 2 Acquisition, Lane 
County, from June 30 to December 31, 1976. 


Financial Aid to Municipalities program grant in the 
amount of $1,550 to Lane County to assist in the 
financing of the local sponsor's matching share of a 
Master Plan Study to determine the need for a general 
aviation airport in the Eugene-Springfield area. This 
action constitutes a waiver of approved Financial Aid 
to Municipalities program procedures with regard to 

the annual application cycle. (This grant was approved 
7-27-76, however, it was not encumbered as an expendi- 
ture for the 1975-77 biennium and now is necessary to 
approve as an expenditure in the current fiscal period.) 


Authorized presentation of a request to the Emergency 
Board to increase the limitation of the Air Search and 
Rescue budget by $2,520. These funds to be used for 
the purchase of additional Direction Finders. 


Agreement with SOLV, Inc. for the State to continue 
participation in the financial support of the State- 
wide SOLV anti-litter and vandalism program. The 
contract period is July l, 1978, through June 30, 1979, 
and the cost is not to exceed $25,000. Financing is 
provided by custom license plate revenue and not the 
Highway Funds. 


Payment of annual membership dues to the American 
Public Works Association in the amount of $400 from 
May 1978 to May 1979. 


Request to the Emergency Board to apply for and receive 
an additional $20,000 in Urban Mass Transportation 
Administration (UMTA) funds, for the 1977-79 biennium 

to expand the existing fiscal year 1978 program and to 
include financial support of local management staff, 
purchase consultant services for small community transit 
systems and publication of a quarterly transit newsletter. 


Fiscal Year 1979 Annual Unified Work Program for 
Transportation Planning and authorized the Chief of 
Operations to sign agreements when prepared. Estimated 
cost $4,065,981, and requires approximately $439,819 in 
State matching funds. (Later, total estimated cost was 
reduced to $3,383,881, which will require approximately 
$370,995 in State matching funds. 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Recreation Director Exhibit 
Location Engineer Exhibit 


DIRECTOR'S REPORT 


Mr. Burco stated that Mr. Bob Booth's tourism study 
report will be presented later in the meeting. 


The Commission reconfirmed that the monthly meeting of 
July 18, 1978, would be held in Portland and the August 15, 1978, 
meeting in Salem. 


There was discussion concerning a dinner meeting with 
the Washington Transportation Commission in Portland on September 18 
and the regular monthly meeting in Portland on Tuesday, September 19, 
1978. 


OPERATIONS 


The Commission considered a project to restore the 
Hooskanaden Slide Section of the Oregon Coast Highway in Curry 
County. Mr. Klaboe showed pictures of the slide area which occurred 
last winter and stated the project should be done during the summer. 
He mentioned the estimated cost is $240,000 to restore the roadway 
and is proposed to be done with State funds which would be financed 
by reducing the Department's year-end balance in this amount. The 
Commission approved the project as recommended by Mr. Klaboe. 


Mr. Klaboe reported that the Martin Creek-Anlauf 
Interchange Section Project of the Pacific Highway in Lane and 
Douglas Counties was withdrawn from the June 22, 1978, contract 
letting. He mentioned the cost of the job was estimated between 
$26 and $30 million. The present section is four lanes with a 
divider and has a lot of access. It is a needed project and should 
be brought up to Interstate standards at some future date, but due 
to the financial situation it was decided to remove the project 
from the letting. The Commission confirmed the administrative 
decision. 
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Mr. Klaboe reported on a piece of railroad right of way 
that is being abandoned from Camp Rilea to Seaside on the Oregon 
Coast Highway in Clatsop County. He mentioned that portions of the 
right of way will be needed for future highway expansion. The rest of the 
right of way is a candidate for a future bike path. Mr. Klaboe 
said Ms. Ruth Bascom, Chairman of the Advisory Committee on Bicycles, 
is present and the Committee has recommended that the State acquire 
all of the abandoned right of way for highway purposes and for a 
future possible bike path. The estimated cost to purchase the 
right of way is $200,000. Mr. Klaboe recommended making application 
to the Southern Pacific Railroad Company in order to establish the 
availability of the property and also to get community input to 
see if a bike path is feasible. The Commission accepted his 
recommendation. 


Ms. Ruth Bascom, Chairman of the Advisory Committee on 
Bicycles, summarized recommendations for needed improvements on the 
Oregon Coast bike route and commented on her recent bicycle trip 
from Coos Bay to Gold Beach. She mentioned the southbound shoulder 
surfaces should be as smooth as the roadway. Another suggestion 
was where graveled intersections or driveways connect with the 
southbound lane, a tongue of shoulder asphalt should be extended 
into that intersection or driveway. She said this paving will 
reduce gravel on the shoulder which is dangerous to bicycles and 
could eliminate the need for sweeping. 


Ms. Bascom mentioned that reflector buttons are hazardous 
to bicyclists. She suggested if possible to use extruded curbs on 
highway edges only when more than 4 feet of rideable surface on 
the shoulder exists for the bicyclist. She stated that prime riding 
space is destroyed by double striping. Ms. Bascom said the 
Department should take advantage of even inches of extra shoulder 
room for bicycles. She commented on the need to develop bicycle 
camping areas away from motor vehicle camping areas in some State 
parks. She mentioned that these recommendations will be reviewed 
by the Bicycle Committee and will later be submitted to the 
Commission in final form. (Summary of recommendations submitted 
by Ms. Bascom is on file in the Commission's files, Salem.) 


Ms. Bascom stated she felt that it would be a marve Lous 
resource for this part of the State to have a bike-hike-jogging 
corridor on the Seaside abandoned railroad property. 


Mr. Ernie Drapela, Chairman of the Recreation Trails 
Advisory Council, briefed the Commission on the Oregon Coast hiking 
trail. He said their number one priority of all their recreation 
trail plans is a coast hiking trail from Astoria to the California 
line. He mentioned the trail is completed between Astoria and 
Tillamook and there are a series of 18 primitive campsites that are 
being established at certain State Parks along the coast. 
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Mr. Drapela said the number one priority in terms of a 
bicycle route is also along the coast. He pointed out another 
priority is the high desert trail system from northeast Oregon to 
an area somewhere around Fields and Denio and along the southern 
Oregon boundary. He also felt there was a need to do more for the 
needs of the equestrian people. 


Mr. Bob Westerberg, a member of the Recreation Trails 
Advisory Council, thanked the Commission for coming to the coast 
and meeting with the people. 


Mr. Talbot reported on the status of funds from parks' 
land sales. Following Mr. Talbot's favorable recommendation, the 
Commission authorized the Parks Division to dedicate revenues 
obtained from sale of surplus park properties for the exclusive 
use of State Parks to purchase properties that are determined to 
be appropriate for park operation. 


Mr. Talbot discussed with the Commission the Nehalem 
Bay State Airport Lease and Park Impacts of Four Alternative 
Proposals for the Future of the Airstrip in Clatsop County. (The 
reports of the Parks Branch and the Aeronautics Division concerning 
the Nehalem airstrip were previously mailed to the Commission and 
are on file in the Commission's files, Salem.) Mr. Talbot mentioned 
the four alternatives are as follows: 


1. Discontinue the lease at expiration, remove the 
airstrip and associated facilities including the 
access road, restore the site to a natural 
condition. 


Continue the lease. Maintain condition as is with 
the exception of installing a fence as required by 
the original agreement. 


Continue the lease. Prepare a new agreement 
permitting hangars, a mobile home residence for a 
watchman with necessary utilities, and surfacing 
the airstrip. 


Continue the lease. Prepare a new agreement 
permitting facilities listed in Alternative 3 plus 
permit expansion and realignment of the runway and 
airport 8° clockwise from the current alignment. 
These improvements would meet the Basic Utility II 
airport Federal classification. 


He stated that he is not making any recommendation at this time as 
the Commission and staff will be meeting with local officials at 
the airstrip this afternoon. (See page 2579.) 
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Attention was given to the renewal of an agreement with 
Oregon State University for the planning, development, operation, 
supervision and administration of the seasonal park naturalist 
program. Mr. Talbot said this covers a period from June 12 through 
September 8, 1978, and will be offered at nine popular parks 
throughout the State. The estimated cost is $54,605 which funds 
are budgeted and the program has the support of the Parks and 
Recreation Advisory Committee. The Commission approved the agree- 
ment as recommended by Mr. Talbot. 


Mr. Talbot referred to a letter dated June 9, 1978, and 
proposed constitutional amendment which was previously mailed to the 
Commission concerning the Initiative Petition Campaign on Highway 
Fund. He indicated if the measure passed Highway funds could not 
be used for the State Parks Program. The primary impacts are as 
follows: 


1. The constitutional provision allowing use of the 
fund for park purposes would be removed. Parks use 
of the Highway Fund for the last several budget 
periods is shown below (all figures in $ milliouas): 


1973-75 1975-77 1977-79 (est) 1979-81 (est) 


$11.4 $10.00 $0.46 $4.97 


The statutory earmarking of recreational vehicle 
registration fees for State Parks will be changed 
to allow its use for other purposes. Income for 
parks from this source is shown below (all figures 
in $ millions): 


1973-75 1975-77 1977-79 (est) 1979-81 (est) 


$7.47 $7.50 $9.55 $10.80 


Mr. Talbot presented to the Commission copies of the 
Parks System Plan. He mentioned that this plan covers their 
proposed plans pertaining to land purchases and development and how 
they perceive their relationship with local governments and private 
sectors. 


The Commission considered an agreement with Multnomah 
County for police service at Benson, Lewis & Clark, Rooster Rock 
and Dabney State Parks. Mr. Talbot indicated the agreement covers 
a period beginning May 1, 1978, through March 30, 1980, and has 
a maximum fiscal year expenditure limitation of $35,000. Following 
Mr. Talbot's recommendation the Commission approved the agreement. 
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Mr. Talbot presented a status report on the nonresident 
camper surcharge. (Copy of report on file in the Commission's files, 
Salem.) He recalled that the $2 daily surcharge for nonresident 
campers was enacted by the 1977 Legislature. He said from the date 
of implementation on July 25, 1977, to the present surcharge 
revenues of $256,500 have been reported. Allowing for the late 
start of the surcharge in the 1977 camping season, it was estimated 
that annual revenues of $500,000 should be realized in the future. 
After implementation, resident campers increased over projections, 
however, nonresident camper nights declined approximately 25% over 
the period of August through December 1977. Mr. Talbot pointed out 
this decline when compared with the projected growth rate resulted 
in an overall decline for nonresidents of approximately 32% below 
the projection. It is estimated that the net effect of the surcharge 
would be to produce revenues of approximately $250,000 annually. 

If this trend continues, he said, there may be a biennial shortfall 
of $500,000 from the revenue level anticipated by the Legislature 
when the law was enacted. 


Mr. Talbot said unfavorable public comment to the 
surcharge still exists and letters to the Governor, to the Parks 
Branch, to the newspapers and at the various parks point out that 
the law is discriminatory. 


Mr. Talbot stated one of the options for the Commission 
is to go back to the Legislature and ask them to reconsider this 
matter. 


The Chairman inquired if the surcharge offered any 
relief to the resident camper. Mr. Talbot said the resident camper 
has increased at a rate greater than the nonresident. 


Gene Magee, Executive Director of the Oregon Coast 
Association, was present and stated that the private campgrounds 
are not observing any significant increase in campers. He 
mentioned a lot of them are going into Washington, Idaho or 
California, 


The Chairman indicated that the Commission should have 
a recommendation from the State Parks Advisory Committee concerning 
this matter prior to the next session of the Legislature. 


Mr. Talbot submitted an economic study report of the 
impact of Fort Stevens State Park on Clatsop County. (Copy of 
report on file in the Commission's files, Salem.) He stated the 
report shows that the total economic impact created by campers and 
State Park expenditures in 1976-77 was approximately $2,104,600 
for goods and services within the County. 


Following Mr. Talbot's recommendation, the Commission 
authorized the Parks Branch to appear before the Emergency Board 
for an expenditure limitation increase to correct an Emergency 
Board oversight in allocating salary adjustment funds. 
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Mr. Talbot mentioned that due to the budget crunch the 
Parks Branch is looking at a possible day-user fee for State Parks. 
He said the current idea is the Sno-Park permit approach where a 
person would buy a $5 a year or a $1 a week card to be placed on 
the dashboard of the vehicle. 


Commissioner Walsh complimented Mr. Talbot and his staff 
for the outstanding tour yesterday of the parks along the northern 
Oregon coast. 


Mr. Talbot mentioned a certificate of appreciation had 
been presented to J. W. "Bud" Forrester at the no-host dinner the 
night before for his outstanding service as a former member of the 
Parks Advisory Committee. 


The Commission considered a Financial Aid to Municipali- 
ties grant to the City of LaGrande for an additional amount of 
$6,190 to be added to a previous grant of $8,353 that was approved 
by the Commission on April 25, 1978, for strengthening of the 
taxiway. Mr. Burket said the total grant of $14,543 will constitute 
one half of the sponsor's matching share of a $189,440 Airport 
Development Aid Program Project. The Commission approved the grant 
as recommended by Mr. Burket. 


Mr. Moore reported on how the State will implement the 
intercity public transportation program. He mentioned the Emergency 
Board has released $80,000 for a five-part project. He commented 
on the shelters that would be constructed in close proximity to the 
bus depot and the installation of bus directional signs to help the 
people find the depot. Mr. Moore mentioned the trip guide (ticket 
jacket) which informs the people of the various types of transpor- 
tation within a city. He commented on the study for the Portland 
Transportation Center located near the Union Station, the Polk 
County bus service and the Reedsport bus system. 


After a 15-minute recess, the Chairman reconvened the 
meeting at 10:25 a.m. 


Mr. Bob Booth, Chairman of the Travel Advisory Committee, 
presented to the Commission two reports concerning the State's 
1979-81 Travel Program: 


Report and Recommendations of the Tourism Study 
Committee to the Travel Advisory Committee. (31-page 
report dated June 13, 1978.) / 


Recommendations of the Travel Advisory Committee to 
the Transportation Commission. 


J 
(Both reports on file in the Commission's files, Salem. ) 
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Mr. Booth said their recommendations represent concepts and priority 
designations adopted by the Travel Advisory Committee from the Tourism 
Study Committee report. He stated the Committee's report recommended 
specific program elements and budgets, identifying those elements 

the Committee believes that a Statewide travel industry program needs, 
how private industry and the State should share each responsibility, 
and a budget range for the State's share of each element, with dollars 
allocated reflecting relative importance. He read a summary of a 
report which covered policy and goals, recommended program elements, 
budget priorities, revenue source, organization plan and further 
recommendations. 


The revenue source listed in the report is as follows: 


The Travel Advisory Committee recommends that the 
entire revenue for the total program be raised by a 
Statewide 1% user tax on hotel-motel rooms, and 

that the facilities be reimbursed for their expenses 
out of the revenue they collect. Projected annual 
revenue would be in the range of one and 3/4 to 

2 million dollars. The revenue would be dedicated 
to the travel program. 


There was considerable discussion pertaining to the 
Committee's recommendations as outlined in the report. The 
Commission indicated that there is a need for public input, further 
Study on funding alternatives and jurisdiction issues. The 
Commission decided to postpone action on this matter until a later 
meeting. 


Mr. Craig Henry of the Oregon Motor Hotel Association 
Stated they will not support during the next session of Legislature 
any proposal which calls for the imposition of a one percent State- 
wide room tax. (Copy of Mr. Henry's statement on file in the 
Commission's files, Salem. ) 


Mr. Jack Varra, Oregon Motor Hotel Association Director, 
12th District, read a letter outlining his reasons against the 
one percent room tax. (Copy of Mr. Varra's letter on file in the 
Commission's files, Salen. ) 


Mr. Gene Magee, Executive Director, Oregon Coast Association, 
stated the major concern with the Study Committee's recommendation 
is that not enough time has been given for response and input to the 
Program. He said hopefully the industries will be able to work 
closely with the Study Committee in this interim period. He indicated 
a letter would be sent to Mr. Booth pointing out the areas of concern. 
Mr. Magee felt the State should continue in the promotional role. He 
mentioned for five years the Oregon Coast Association has concentrated 
on improvement of the various east-west highways to the coast, but 
now they are going to step back into the role for which they were 
originally formed in 1923 to develop the Coast Highway from the 
Columbia River to the California border. 
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State Representative Ted Bugas thanked the Commission for 
coming to Astoria to hold their meeting. Mr- Bugas commented on the 
$2 surcharge for out-of-state campers. He mentioned that he is 
prepared to jntroduce at the next Legislature some kind of a modifi- 
cation. He asked that the State proceed to acquire the right of way 
for relocation of Highway 30 to the south side of Astoria as it was 
outlined in the 1969 Chamber of Commerce Ad Hoc Highway 30 Committee 
Report. He said the report is several years old but is still valid. 


Mayor Robert Chopping also thanked the Commission for 
coming to Astoria. He pointed out the problem facing the City on 
Commercial Street and Marine Drive, poth of which are State highways. 
He recalled that in 1970 a Downtown Committee was formed to study 
the traffic problem. The Committee submitted a plan calling for 
relocation of Marine Drive in order to make it a two-way street. 

He said this would have allowed them to move truck traffic from 

Main Street, which is Commercial, and would be the beginning of a 
new downtown beautification plan. The cost of this plan based on 
1975 estimates would have been 3 to 4 million dollars and to relocate 
Marine Drive to the north would cost approximately 5 million dollars. 
He mentioned the traffic volume has increased faster than the State 
Highway studies predicted. A bypass around Astoria would divert 

the traffic that has no intention of stopping in Astoria, suc’ as 
log trucks, chip trucks and others. The Mayor said the City Council 
js solidly in favor of the State beginning their plans now for a 
bypass. 


Clatsop County Commissioner Orvo Nikula presented the 
following resolution: 


WHEREAS economic growth and welfare of Clatsop 
County and specifically the Lower Columbia area, the 
Port of Astoria, and the Cities of Astoria and 
Warrenton are to 4 great extent dependent on the 
development of a better highway and transportation 
system; and 


WHEREAS the present eastern entrance to the 
area, Highway 30 through the City of Astoria, 
presents insurmountable obstacles, both financial 
and physical, to an adequate road system to handle 
increasing traffic demands; and 


WHEREAS the proposed rerouting of Highway 30 
Bypass from the John Day River Bridge to Williamsport 
would provide the shortest and most economical route 
to solve the problem; and 


WHEREAS this route would disturb very 1ittle 
farm land; would displace very few homes; and 
construction could be done in segments with minimal 
affect to the present flow of traffic; 


(continued on next page) 
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NOW, THEREFORE, BE IT RESOLVED that the 
undersigned jurisdictions and organizations 
being keenly aware of the importance of the 
Project; do strongly urge the Oregon State 
Department of Transportation to start proceed- 
ings to implement this program at the earliest 
possible time. 


Mr. Nikula said this resolution is supported by the City of 
Astoria, Port of Astoria, Astoria Area and Warrenton Chambers of 
Commerce, City of Warrenton, Clatsop County and Clatsop County 
Economic Development Committee. 


Mr. George Grove, Director, Port of Astoria, referred to 
the Port's Long-Range Comprehensive Study. He stated during the 
course of assessment of the capabilities of the Port, it was made 
quite obvious that the major system constraint which the Port has 
to deal with is the lack of a modern, convenient and high-capacity 
road access to port facilities from the major population cities in 
the State. A major item that the Port should seek, he said, is a 
commitment from the Department of Transportation for upgrading the 
capacities for the last 6 miles of Highway 30 into the Port of Astoria. 
Mr. Grove urged the construction of a Highway 30 Bypass. 


Mr. Jim Platt, Chairman of the Clatsop County Economic 
Development Committee, stated that a bypass is vital to the development 
of the County. 


Mrs. Frances Stamp, Warrenton Chamber of Commerce, pointed 
out that a bypass would certainly benefit the Warrenton and Hammond 
area. She mentioned that many residents in the area prefer to go to 
Portland over Highway 39 rather than 26. 


Mr. Dan Van Dusen, representing the Astoria Area Chamber of 
Commerce, stated the Chamber fully supports the bypass resolution that 
was presented. He said without adequate highways to transport its 
goods, no industries will consider the Astoria area. The Astoria 
merchants are penalized in their downtown shops where their front 
doors act as retaining walls on a major highway rather than a conven- 
ient entrance to their customers. 


The Chairman said the Commission is up against the problem 
of asking the Legislature to resolve certain financial problems and 
until that time the Commission is in a difficult position to commit 
anything other than what has been committed under the Department's 
Six Year Plan based upon no increase in revenue. He stated the 
Commission is well aware of the traffic problems in Astoria. 


June 20, 1978 - 2578 - 


Mr. A. J. Janowski, President of the Manzanita Council, 
said that they are present today to petition the State Aeronautics 
Board concerning the 25-year option on the airport at Nehalem Bay. 
He introduced Paula Edwards, George Paulsen and Irving Carr. He 
presented a 3-page statement written by Colin Handforth of Handforth 
and Larson and asked that Mr. Talbot include it in his recommendations 
to the Commission. 


Mr. Howard Wilson, City Manager, Manzanita, mentioned that 
the Nehalem Bay State Airport fits in well with the recreation program 
of the State. It is advertised in the State Park literature as being 
one of the few airports that is close to 4 park where people can fly 
in, camp overnight, and walk to the ocean. He said they are not 
looking at a commercial airport, but primarily one for recreational 
purposes; however, safety improvements are needed. 


Mr. Wilson informed the Commission that the citizens of 
Manzanita voted in a $225,000 bond issue to improve its water system 
so there should be plenty of water for the area. 


Chairman Jackson said the Parks Advisory Committee is 
looking at the airport later in the day and the Commission will get 


a recommendation from the Parks Branch at a later meeting. (See 
page 2572.) 


The Chairman adjourned the meeting at 12 noon. 


Toth Walsh, Member 


Cf. 


C. W. Head, Manager 
Commission Services 
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TO: Oregon Transportation Commission j\V/j{/WUT/=S OF 6-20-78 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating. to Property Acquisition 


Number Name Consideration 


42277 Fairchild, Oleen A. & Nona L. 


49485 Kirby, Warren L. & Patricia FE. 
49550 Diamond Fuel Company 
49571 Cummings, Frederick D.; 
Dodge, Keith _ 
49585 Parker, Richard H. 
49602 ___Eastside Insurance Company 
49602 National Advertising Company __ 
49610 Schouten, Willem C. & Dingena 
49626 Powell, Ray; Mozinski, Steve oe 
49709 Columbia County ae Seg 12,000.00 
Fittsenbarger, Raymond & Emma M. 3 900.00 
ve! Fears, William H. & Alice M. __ 1,900.00 
__Hanel Lumber Company, Inc. =f 4,600.00 
Vilsmeyer, M. C. & M. J. 
Bowden, Harlan Stanley & Hazel K. 
___Hinkle, Helen McDonald __ 
Reid, Roger, H. 


17 Transactions $§ 54,645.00 
Consultant agreement with Caltrans Laboratory for ultrasonic and 
mechanical testing of cores from electroslag welds in the 

West Linn Bridge on I-205, Clackamas County, at an estimated 
cost of $1,901.57. (Materials & Research) 


Agreement with the City of Cottage Grove for installation of a 
new traffic signal at Woodson Place and revision of the existing 
signal at Main Street on the Goshen-Divide Highway in Lane County. 
The State will design, install and maintain the traffic signals 
using State Bond (74) funds. The City has agreed to pay all 
costs of electrical energy consumed in operation of the signals. 
(Local Government) 


Agreement with the City of Cottage Grove for construction of the 
Woodson Place-Main Street Section of the Goshen-Divide Highway in 
Lane County. The State will obtain the necessary right-of-way 
and supervise construction using State Bond (74) funds. The City 
has agreed to cooperate in the adjustment of utilities. (Local 
Government ) 


Agreement with the City of Klamath Falls for traffic signal work 

on the Esplanade Street-Shasta Way Section of the Klamath Falls- 
Malin Highway in Klamath County. A new signal will be installed 

at Washburn Way and the three existing signals will be revised 

and interconnected. The State will design, install and maintain 

the signals using Federal Aid Transition Quarter funds. The City 
has agreed to pay the cost of power consumption for all four signals. 


(Local Government) PPROVED 
APPROVED BY CHAIKMAN “C4... CER 


GLENN L. JACKSON STATE HIG AY ENGINEER 
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Agreement with Coos County for construction of the Remote Section 
of the Coos Bay-Roseburg Highway. The State will perform all 
preliminary engineering, obtain the right-of-way and supervise 
construction using Federal Aid Primary funds. The County has 
agreed to cooperate in the adjustment of utilities and accept 
jurisdiction of a portion of the existing highway which will be 
by-passed. (Local Government) 


Agreement with the City of Albany for installation of traffic 
signal equipment on the Albany-Corvallis Highway (Ellsworth and 
Lyon Streets) at Third Avenue in Linn County. The State will 
design, install and maintain the signal using State construction 
funds. This City has agreed to pay 50% of the installation costs 
and assume all responsibility for power consumption. (Local 
Government ) 


Agreement with the City of Albany for installation of traffic 
signal equipment on the Albany-Corvallis Highway at 6th Avenue 
in Linn County. The State will design, install and maintain 
the signal. The project will be financed 50% with State funds 
and 50% by the City. The City has also agreed to pay all costs 
of electrical energy. (Local Government) 


Agreement with Multnomah County for installation of traffic 
signals on Pacific Highway West at S.W. 53rd Avenue. The State 
will design, install and maintain the signals using Federal Aid 
Highway Safety funds. The County has agreed to pay all costs of 
electrical energy consumed in operation of the traffic signals. 
(Local Government) 


Agreement with Washington County for realignment of a portion of 
S.W. 170th Avenue to make a safer connection to the Tualatin 
Valley Highway. The State will perform the engineering, award 
the contract and supervise construction of the project. The 
project is eligible for funding under Section 209 of the Federal 
Aid Highway Safety Act with 90% Federal funds. The County has 
agreed to provide the 10% match money and maintain the roadway 
on completion. (Local Government) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the 10 items listed and report this action for your official 
records. 


Dated this 
g / 


Glenn L. Jackson 


- 2581 - 


A 


TES OF §220-78 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


aymond O. & Ruth M. 8,500.09 


48790 Whitley, Ray $ 2 


Tapfer, George H. & Lulu F. 100.00 


49555 Pp : g 
49556 Miller, Mae; Jelineo, John T. 300.00 
49627 The Parry Center for Chilcren; Carl V. 
Morrison Center for Youth & Family Services 550.090 
49628 The Parry Center ior Children 1, 250.00_ 
49650 Davis, Gerald M.; Davis, Delbert P.3; 
Davis, Daryl M. 2,900.00 
49742 Williams, Lester Miller & Williams, 
: Eunice Ann __ . 8,980.00 
49838 Hogan, Robert G. & Ervy M. 
49892 Moore, David E.; Moore, Janice 
49990 Sykora, Eugene & Dianna 
50080 Bostelman, Irene 
50106 Sawyer, Roger L. & Martha M. 
50130 Hoff Companies, Inc. pe Oe 
162-31.82 ___ Boise Cascade Corporation 90.90 
| 360.00_ 


212-19.50 Harold, Don 


-19.50 __ Haroic, “$$$ 30,: 


15 Transa:cions § 30,390.90 


——_ 


ee 


Grant of Access to C. A. Morrison for a 35 foot residential access 
at Station F2 14+52 on easterly side of the Grants Pass-Rock Point 


Section of the Pacific Highway in Josephine County for a consideration 
$1,000.00. Files 27127 & 27128 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. 


Dated this / day pene 1978 


ee <= 


TAS EITER ET A 
PRICE | 
it 


INUTES OF _6=20-78 


IViGEWOS EF Les 


TO: Oregon Transportation Commission 


na 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
Sumber Name vis ideration 


45038-48837 Marion County $ 

49572 Amerco Inc. 

27-3.55 Nelson, Mr. & Mrs. Henry 50.00 _ 
160-27. 74 Gubbels, Veronica 30.00 
162-12.05 Santiam Golf Club : 25.00 
210-14.20 Smith, Lola I, 60.00 


a 


271-2.77Y E Dardanelle Trailer Park 445.00 


$$$. 


7 Transactions 1,910.00 


Agreement with Don Gibbons regarding fencing at Rooster Rock State 
Park on the Columbia River Highway in Multnomah County. Cost is 
$6,800.00. File 1828 


Agreement with Lane County for construction of the Martin Creek- 
Comstock Section of the Pacific Highway. The State will 
accomplish all preliminary engineering and design functions 

and supervise construction of the project using Federal Aid 
Interstate funds. The County has agreed to cooperate in the 
adjustment of utilities, and to accept jurisdiction of certain 
frontage roads which will be constructed or improved as a part 
of the project. (Local Government ) 


Agreement with Douglas County for construction of the Martin Creek- 
Comstock Section of the Pacific Highway. The State will perform 

all preliminary engineering and design work and Supervise construction 
of the project using Federal Aid Interstate funds. The County has 
agreed to cooperate in the adjustment of utilities, and to accept 
jurisdiction of certain frontage roads which will be constructed 

as part of the project. (Local Government ) 


Supplemental agreement with the Federal Highway Administration 
extending the Speed Advisory Study (Contract DOT-FH-7950) from 
March 31, 1978, to May 15, 1978, at no additional cost in order 
to complete the Study. (Traffic) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. b. 


Dated this day of June, 1978. 
APPRO D 


APPRC 
; i 
ES Hunt 


% STATE HIGHWAY ENGINEER Glenn L. had chee 


! unt 4 Oregon Transportktion Commission 
Date eC 3 ae. 7 Pate Fis dl % 2583 ; 
“Gi a oses 


AED mrreo Oc 
AINUTES OF _6=20-78 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


age Kiss Mi lwaukie-Gladstone Section 
A Contract No. 8737 
4.48 Miles Grade & Pave ga, Prey, No. M2 9671(1) 


Type of Work 


County Clackamas Highway FAU_9671 (SE River Rd.) 


No. of Bidders ee. SG __._.. Low Bidder —.. Ca S cade Constru cti On Company _ I nc .s Port! and 


Low Bid s_ 1,041 2 340. 80 aah 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
FHWA and Clackamas County and the-sum of $84,800.0 
is deposited by the County. 


____ project__Molalla River State Park 
Contract No, 8738 
Type of Work ~ Grade, Pave & F aci | \t1es fom F.A, Proj. No. _HCRS 41-00924 


_Clackamas ae 


Coun... _ Highway —— 


a ae ee ee Willamette Western Corporation, Portland 


165,984.00 


Low Bid S———_—_ 


Engineer's Recommendations: Award to low bidder. 


No. 3 _ project 29S Bay and North Bend Pavement Marking _ WOES 2 
Contract No. 8/739 
Pavement Marking 


PMS-000S (62) 


Type of Work _—_ Pros NO. 


County ‘ 0S : ET RO 2) |e _City Streets ™ 


‘i a Ciatiliale ee Traffic Marking Specialists, Portland 


Low Bid S 81 206 : 39 


Engineer's Recommendstions ; ee J 
Award to low bidder subject to concurrence oT 
the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE 


fait 7 
MINUTES OF 6220-78 


ak... ieee Dayville Rock Production 
Sait! Contract No. 8740 


Type of Work Rock Crushing FA. Proj. No. me (A —— 


Grant _ Highway John Day 


County 


———— nl 


No. of Bidders -—-_—_—--—— Low Bidder ——.- =e He Itschner Co we Molalla Se 


112,450.00 


Low Bid $S.--—-— 


Engineer's Recommendanon: 


Award to low bidder. 


5 _ project _-------Ashl and Pavement Marking. _._._$._______— 
Contract No. 8741 
Pavement Marking __.A. Proj. No. -pmMS-000S(61)_ 


No. 


Type of Work 


Jackson City Streets 


nn ee ee cane ga Highway —- 


Tralkfinr Mark i Cr ; 14 a } 
No. of Bidders _-_____--_— Low Bidder rai ric Mat KI Ng_ pec) a} 1s ts , Portland _ 


Low Bid $ 27,264.30 


Engineer's Recommendations 


Award to low bidder subject to concurrence of 
the FHWA. 


6 ., State 


No.____-_— —_— Project — A , 
8742 


Darkinr Cawaqde sacilitie hoe 
Type of Work — rar K1ng & ewage Facil it 1eS eked hs Q7-S1-¢ 


3766 _ 


Josephine 


County ——————————_—— 0 a & ____ Highway ———— 


ge an See ne _Mocon Corporation, Salem 


Low Bid S _78, 687. 50 


Engineer's Recommendations Award to low bi dder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSQN 


nase Sabi 2a 


A 


TES OF 6220-78 


Pacific Hwy. West @ Barger Ave. (Eugene) 
Contract No. 


Type of Work — Traffi c_Signa LI ns tallation— F.A. Proj. No. TQF-3(8) ‘sceestthanicieas 


Project 


Lane Pacific West 


CeOALN ck once nnn Highway-— 
No, of Bidders ee ____. Low Bidder Hamilton Electric I ne. ,-Eugene as eee 


Low Bid 29,098, 300, 


Engincer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


Rea ect church Street-Mi 11 Street (Silverton) Sec. __ 
: Contract No. 8744 
Type of Work _0.. My le Grade and di i A. Proj. No. — 


County Marion . Wighwey Cascade __ 


bias iad Midhdlord cia ade ccacas pow Bidder Gervais Construction Co., Woodbura- 
_ 145,301.00 _ 


Low Bid $ 


Engineer's Recommendations 


Award to low bidder subj- rae 
ect to concurrence of the City of Silverton and the sum of $42,200.00 
is deposited by the City. 


9 ae Heppner Rock Production 
—— Project —-———---rsn¢ract No. 87457 


r - aA 4 ~ 
tinsel tines OCUELT ON 


No. 


_F.A, Proj. No, — 


County ee TOW _ Highway —— Wasco-Heppne ae: 


ice So) ewamae___varl Cons truckion Inc.; 


. 68,200.00 
Low Bid $ ————_-—__-——--——- 


Engineer's Recommendations Award to Low 


APPROVED BY CHAIRMAN 


GLENN Le. JACKSON 
DAT 


A. 


: 6- 20- 78 


SW Barbur Blvd. @ SW Miles St., W. Burnside St. 


ae» icuocs @ NW 23rd Ave..and_SW. 1st Ave. @ SW Arthur 
Contract No. 8746 


hinge oh wae Traffic Signal ingtallation 


Pyoj. No. M-O00C(1) & M-9361(3) 
AU~9361 (Pacific Hwy. W.), 
Multnomah 5 eae Oe id 9326 & FAU_9380 (City Sts. 


County 


W. R. Grasle Co., Portland _ 


9 
No. of Bidders a & _, LoOwnndter jane 


138,480.00 _ 


Low Bid S— 


Engineer's Recommendation: Ses 4 
the pti of "Por Pane eg the FHWA and the Sum 
of $5,715.00 is deposited by the City. 


‘<q © SASS Glisan Street U'Xing 
Contract No. 8747 


Grade, Pave, Struc. & Illumination, 9 proj. vo. 17205- -7(62)310 


Type of Work — 


Multnomah rans Re a! |. ee 


County —— MBAR ae Nay — 


10 


No. of Bidders —._— —___. Low Bidder —_. 


1,066,951.55 


Low bid 8.2 


Mocon Corporation, Salem 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


Ross Island Bridge-SE 52nd Ave. 
12 Cleveland High School and Parry Center) 
No. Praredt: .a.cueeaww BRAS | SP these : ‘ Lat Se aa 
Contract No. 8748 
Soundproofing 


Type of Work _— 


Multnomah Mt. Hood Ba hl 


TY a cere gh cet teh a oi) ee 


No. of Bidders Low Bidder _ _Mocon Corp ora ti 0 nN; Salein = 


81,057.00 _ 


Low Bid $ == 


Engineer's Recommendations 


Award to low bidder subject to concurrence of the FHWA. 


APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
DAT 


- 2587 - 


13 ee Echo-Rieth Section__ 
No, ae Pronnn Contract No. 8749 


Type ol Work 21,97 Mi les” Guard_ Ra | Ger F.A. Proj. No. ROS-0008(14)_ 
County ___Umati i Highway _FAS 8575 (01 d River Rd.) 


No. of Bidders —— = See Low Bidder a usky Fence Co. , Ros eb th! ie Meee ane 


ow Bid &2292093-20 

Engineer's Recommendation: Award to low bidder subject to concurrence of the 
FHWA and Unatilla County and the sum of $20,400.00 
is deposited by the County. 


No, 14 — Project Inna ha River (Freezequ t) Creek Bridge —__—_—— 


Contract No. 8750 eee 
Type of Work Grade, Surface & S vruc tu re ae aeneereee E.A. Proj. No. _RS-B64 2( Se 


Wal a es __. Highway ——- FAS B642 — 


County 


sas ot Hille coud ae LON Bidder — ver & nstruction Company.._Union__—§ 


22422. 

Low Bid «223,422.00 ax 

Engineer's Recommendations: Award to low bidder subject to concurrence of 
Wallowa County and the sum of $17,800.00 is 
deposited by the County. 


oe 15 Gtecigit SW Alien Blvd, @ SW Lombard Ave. 
aE Contract No. 8751 
piadial Work Traffic Signal Installation _____F.a.Proi. N -M-9088(2) 


Rauaky Washington Highway Allen Blyd. FAU_9088_ 


4 Cae, Lise ke Sart 3 
No. of Bidders_________- Low Bidder ____— R. Gras ie LO. > ¥ ortland as 


29,391.00 


Low Bid $ ————— 
Engineer's Recommendations Award to low bidder subj ect to concu rrence of 
the City of Beaverton and the FHWA and the sum 


f 
' 
of $2,480.00 is deposited by the Cit 


APPROVED BY CHAIRMAN 


GLENN L. J CKSON 
Se apie 


F 6-20-78 


Be i mined Pacific Hwy. West-SW 3rd St. (Sherwood) 
Contract No. 8752 

0.93 Mile Grade, Pave, Sig., Bike. 5 a may no RS-AG71(1) 

EAS A670, A671 ee 

(Rock Cr. Rd. & N. Sherwood Blvd.) 


Type of Work 


County ____ Wash ington Pe Re _ Hiqhway— 
Portland 


4 _ Low Bicider Cascade Construction Company Inc., 


No. of Bidders —— 
7 204 Q 
cow Bid $047 2384.40 
Engineer's Recommendation: Award to low bidder subject co concurrence of 
Washington County and the sum of $108,200.0( is 
deposited by the County. 


d the State Highway 


On May 30, 1978, I accepte 
the projects on which 


recommendations for award of 
1978, and authorized him to sign 


he awards have been met. 


Engineer's 
bids were received May 22% 
the contracts when conditions for t 


Dated this _ day of June, 1978. 


Jacksg 


Oregon Transp ion Commission 


B 
6-20-78 


TO: Oregon Transportation Commission 


SUBJECT : Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to 
me, I awarded the following contracts: 


1) Work on the Old Coast Highway-Boat Basin Road 
Section of Lower Harbor Road in Curry County. 
Bids received April 27, 1978. Contract No. 8715 
awarded May 24, 1978, to Horton Bros., Inc., 
Brookings, at $349,936.90. 


The Coos Bay and North Bend Pavement Marking 
Project in Coos County. Bids received May 25, 1978. 
Contract No. 8739 awarded May 31, 1978, to 

Traffic Marking Specialists, Inc., Portland, 

at $81,206.35. 


The Ashland Pavement Marking Project in Jackson 
County. Bids received May 25, 1978. Contract 
No. 8741 awarded May 31, 1978, to Traffic Marking 
Specialists, Inc., Portland, at $27,264.50. 


Traffic signal installation on the Pacific Highway 
West at Barger Avenue in Eugene, Lane County. 

Bids received May 25, 1978. Contract No. 8743 
awarded May 31, 1978, to Hamilton Electric, Inc., 
Eugene, at $29,098.30. 


Work on the Church Street-Mill Street (Silverton) 
Section of the Cascade Highway in Marion County. 
Bids received May 25, 1978. Contract No. 8744 
awarded June 9, 1978, to Gervais Construction Co., 
Woodburn, at $145,301. 


Work on the N.E. Glisan Street Undercrossing 
Section of the East Portland Freeway in Multnomah 
County. Bids received May 25, 1978. Contract 

No. 8747 awarded May 31, 1978, to MOCON Corporation, 
Salem, at $1,066,951.55. 


Traffic signal installation on S.W. Allen Boulevard 
at $.W. Lombard Avenue in Beaverton, Washington 
County. Bids received May 25, 1978. Contract 

No. 8751 awarded June 9, 1978, to W. R. Grasle Co., 
Portland, at $29,391. 


Work on the Imnaha River (Freezeout) Bridge 
Section of FAS Route B642 in Wallowa County. 

Bids received May 25, 1978. Contract No. 8750 
awarded June 12, 1978, to Weaver Construction Co., 
Union, at $223,422. 


at 
DATED this 7/3 ~ _ day of pe , 1978. 


H. S. Coulter 
State Highway Engineer 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon 
Transportation Commission. Pursuant to that authority, and acting 

in accordance therewith for the Commission, I approved all actions 
listed below and report them for your official records: 


1) On May 24, 1978, established a 35 MPH speed zone 
on the Dairy-Bonanza Highway from the Klamath Falls- 
Lakeview Highway (MP 0.00) to 0.35 mile east of the 
Klamath Falls-Lakeview Highway (MP 0.35), Klamath 
County. See Speed Zone Order No. 778. (Community 
of Dairy) 


On May 25; 1978, established a 35 MPH speed zone 
on the Pacific Highway West from the south city 
limits of McMinnville (MP 39.06) to 50 feet south 
of the Salmon River Highway on-ramp (MP 39.29) in 
Yamhill County. (Speed Zone Order No. 779) 


On May 30, 1978, approved that "Pedestrian Traffic 

Only" signs be installed on the timber sidewalk of 

the Rogue River Bridge on the Gold Hill Spur of the 
Sams Valley Highway No. 271, in Jackson County. 


ok 
Dated this /P = day of June, 1978. 


= riot ee Pe 
= Coulter, State Highway Engineer 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to 
me to accept contracts completed according to specifications, 
I accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


Roy L. Houck Rock Creek Section, Yamhill June 5, 1978 
Const. Co., County 
No. 8560 


Douglas S. Coats, McKay Creek (Shaw) Bridge, June 7, 1978 
No. 8612 Umatilla County 


Sims Electric of Barnett Rd. @ Black Oak Drive, June 8, 1978 
Medford, Inc., Jackson County 
No. 8568 


Laskey- Clifton Bullards Beach State Park, June 8, 1978 
No. 8604 Coos County 


Arrow Striping & Portland Pavement Marking Project June 9, 1978 
Painting, No. 8610 #3, Multnomah County 


June 9, 1978 
H. S{ Coulter, State Highway Engineer 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers tc purchase real property in 
preparation for condemnation (Delegation Order No. 16, Sub. 46), I approved 
making the following offers in accordance with this authority for and on 
behalf of the Commission: 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MT. HOOD HIGHWAY - MULTNOMAH COUNTY 


BMS tN en eo ee eee ee eS —— — —————————— eeeeaeaeseaeremm",_—_0—€—_—_—”—_ 


R-49545 - Capitol Exchange Corporation. Parcel 1 - 553 square feet 
for right of way purposes; Parcel 2 - 151 square feet for temporary ease- 
ment. Offer $47,500.00. 


R-49547 - Clydena M. Gross et al. Parcel 1 - 2,110 square feet for 
right of way purposes; Parcel 2 - 384 square feet for temporary easement. 
Offer $23,000.00. 


R-49587 - John P. Thompson and E. M. Monk. 1,058 square feet for 
right of way purposes. Offer $9,150.00. 


R-50108 - Joseph Olson. 3,400 square feet for right of way purposes. 
Offer $35,700.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 


See ee eee ee ee ee SS ee 


R-46429 - Seburn E. Simmons et al. 0.35 acre for right of way 
purposes. Offer $4,050.00. 


R-48774 - Scappoose School District 1J. Parcel 1 - 0.8 acre for 
right of way purposes; Parcel 2 - 0.35 acre for right of way purposes; 
Parcel 3 - 0.03 acre for construction permit. Offer $25,400.00. 


R-49893 - Inez Langdon. Parcel 1 - 0.14 acre for right of way 
purposes; Parcel 2 - 0.07 acre for permanent easement. Offer $8,800.00. 


R-49974 - United States National Corporation. 0.01 acre for right 
of way purposes. Offer $50.00. 


Dated this 16th day of May, 1978 


J. B. BOYD, Right o Engineer 


RE: Report of Offers Tendered - 8 


- C - 
- 6-20-78 


TO: Oregon transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the ma mal offers to purchase real property in pre- 
paration for condemn Order No- 16, Sub. 46), 1 approved 
making the following offer ith this authority for and on 
behalf of the Commission: 


COLUMBIA RIVER BRIDGE-S.E. SANDY BLVD. UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION EAST PORTLAND FREEWAY — MULTNOMAH. COUNTY 


R-46693 - Norman A. Thoreson et al. 1-39 acre for right of way 
purposes. offer $114,650.00. 


MARTIN CREEK-COMSTOCK SECTION PACIFIC HIGHWAY — LANE COUNTY 


R-49669 - William L- Hoyt et al. Parcel 1 - 1.25 acres for right of 
way purposes; Parcel 2 - 6.05 acres for right of way purposes; Parcel 3 - 
2.90 acres for right of way purposes Parcel 4 - Temporary easement. 
offer $12,450.00. 


R-49671 - Dale C- Johnson. Parcel 1 - 0.60 acre for right of way 
purposes; Parcel 2 - Permanent easement. offer $3,400.00. 


MONITOR ROAD JUNCTION SECTION, HILLSBORO-SILVERTON HIGHWAY - MARION 
COUNTY 


R-49757 - McLennan & Sons, Ltd- et al. 1.19 acres for right of way 
purposes. offer $9,700.00. 


N.E. SANDY BLVD.-N.E- GLISAN STREET UNIT, COLUMBIA RIVER-PACIF IC 
HIGHWAY SECTION EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 
f£ way purposes: 


— 


R-48357 - Marvel A- Casperson- 0.03 acre for right © 
offer §1,500.00. 


REMOTE SECTION, coos BAY-ROSEBURG HIGHWAY - coos COUNTY 


R-34377 - Cc & D Lumber. 0.96 acre for right of way purposes- 
offer $100.00. 


R-49888 - Robert G- Hogan et al. 011 acre for right of way 
purposes. offer $50.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY_— COLUMBIA COUNTY 


R-49721 - Darwin E. Lemke et al. 0.28 acre for right of way 
purposes. offer $11,000.00. 


bated this 17th day of May, 1978 


RE: Report of Offers Tendered — 8 


C 


ti* i] 8 ee ee 


TO: Oregon Transportation Commission: 6920578 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in pre- 
paration for condemnation (Delegation Order No. 16, Sub. 46), I approved 
making the following offers in accordance with this authority for and on 
behalf of the Commission: 


MT. HOOD POST OFFICE-FIKES CORNER SECTION, MT. HOOD HIGHWAY ~ HOOD RIVER 


COUNTY 
ane essai etn esha omit nepsssissinmisebehinmesctesuia Sc 


R-49871 - Vaughn E. Huffman et al. Parcel 1 - 0.32 acre for right 
of way purposes; Parcel 2 - 0.04 acre for permanent easement. Offer 
$1,500.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC HIGHWAY 
SECTION, EAST PORTLAND FRFEWAY - MULTNOMAH COUNTY 
hE Bch calereclemncls 


R-49399 - Multnomah Manor Corporation. 0.01 acre for right of way 
purposes. Offer $1,700.00. 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MT. HOOD HIGHWAY - MULTNOMAH 


COUNTY 
Sane te sie tchenn tina tetmnititieninesntinneiis epenncetnsehiessalclteanat nines tease tt dine 


R-49543 - Charles Merrill et al. Parcel 1 - 42 square feet for 
right of way purposes; Parcel 2 - 390 square feet for temporary easement. 
Offer $925.00. 


R-49544 - Lena Pagni et al. Parcel 1 - 2,959 square feet for right 
of way purposes; Parcel 2 - 1,055 square feet for temporary easement. 
Offer $15,000.00. 


R-49576 - Martin E. Fitts et al. Access only. Offer $500.00. 


R-49577 - Howard W. Raabe et al. Parcel 1 - 913 square feet for 
right of way purposes; Parcel 2 - 266 square feet for temporary easement; 
Parcel 3 - 409 square feet for temporary easement. Offer $9,650.00. 


R-49608 - Waco Scaffold & Equipment Company. Parcel 1 - 1,854 
square feet for right of way purposes; Parcel 2 - 315 square feet for 
temporary easement. Offer $20,600.00. 


R-49622 - Exxon Corporation et al. Parcel 1 - 0.02 acre for right 
of way purposes; Parcel 2 - 635 square fect for temporary easement. 
Offer $10,650.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 


a 


R-50099 - St Helens Federal Credit Union. Parcel 1 - 0.05 acre for 
right of way purposes; Parcel 2 - 0.01 acre for permanent easement. 
Offer $5,000.00. 


Dated this 8th day of June, 1978. 


ay ‘Engineer 


RE: Report of Offers Tendered - 9 
- 2596 - 


as 


June 1978 


TO: 


SUBJECT: 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 


18), I report that I have taken the fol- 
ficial records: 


(Administration Order No. 
lowing actions for your of 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


Oregon Transportation Commission 


Sale of 0.45 acre excess property on the West Linn-Pacific Highway 
Section of the East Portland Freeway in Clackamas County for a 
minimum consideration of $15,000.00. Approved May 17, 1978. 


File 41613 (16-43) 


Construction-Maintenance Agreement with Burlington Northern for 
installation of grade crossing protection devices at Dike Road in 
Columbia County - RR926, 107th Avenue (Portland) in Multnomah 
County - RR927, Deer Island Road (St. Helens) in Columbia County - 
RR928, Homedale Road in Klamath County - RR929. Approved May 18, 


1978 (16-12) 


Sale of 1.47 acres excess property on the Hermiston-Hinkle Section 
of the Hermiston Highway in Umatilla County for a minimum consid- 
eration of $1,700.00 in exchange for railroad property on the 
Lancaster-Vale Section of the 


of December 23, 1977). Approved May 17, 1978. Files 3758 and 


50116 (16-43) 


Right of Way Service Agreement with Multnomah County to provide 
all services needed on the Main Avenue-Powell Blvd. (Gresham) 
Section of East Burnside Road. Approved May 22, 1978. 


Miscellaneous C & A 6404 


Sale of 1,315 square feet excess property on the S.P. Over- 
crossing-County Fairgrounds Section of the Klamath Falls-Lakeview 
Highway in Klamath County for a minimum consideration of $2,300.00. 
Approved May 26, 1978. File 9793 (16-43) 


Sale of 0.20 acre excess property on the Boring-Estacada Section 
of the Clackamas Highway in Clackamas County for a minimum con- 


sideration of $39,200.00. 


Signed on May 26, 1978 the Indenture of Access granting Elfa L. Fikan 
a 40 foot access reservation on the Boones Ferry Road Section of the 
Hillsboro-Silverton Highway in Marion County. Approved by Mr. 

File 45409 (16-45) 


Jackson April 11, 1978. 


Permit of Entry Agreement with the Southern Pacific Transportation 
Company on the Divide-Anlauf Section of the Pacific Highway in Lane 
and Douglas Counties. Approved May 30, 1978 RR931 (16-12) 


Signed on May 23, 1978 the Grant to Paul J. Slominski on the 
Reedville-Beaverton Section of the Tualatin Valley Highway in 
Washington County. Approved by Mr. Jackson March 8, 1978. 


File 22838 (16-45) 


Report of Actions Taken Under Delegated Authority 
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John Day Highway (supersedes approval 


Agreement #97 (16-49) 


Approved May 26, 1978. File 40855 (16-43) 
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n Pacific Transportation Company 


e Pacific Highway in 


(10) Construction Agreement with Souther 
1978. RR931 (16-12) 


for work on the Divide-Anlauf Section of th 
Douglas and Lane Counties. Approved June 5, 


Af 


Dated this 9 day of 


D 


NiT=S OF 6-20-78 
TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, YU authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree~ 
ments. The State Parks Superintendent on November 1, 1977, author- 
ized me to sign these agreements. Pursuant to that authority, and 
acting in accordance therewith, I approved the following grant-in- 
aid projects and report them for your official records. 


May 15, 1978 - City of Forest Grove, Washington County - 
Lincoln Park improvements - $9,250.00. 


May 17, 1978 - City of Silverton, Marion County - Silverton 
swim pool - $20 ,000 .00. 


May 26, 1978 - High Desert Park and Recreation District - 
Harney County - Anderson Park landscaping - $5,215.00. 


May 30, 1978 - Port of Cascade Locks, Hood River County — 
Cascade Locks Marine Park improvements - $5,925.00. 


May 31, 1978 - City of Roseburg, Douglas County - Roseburg 


May 31, 1978 - City of Winston, Douglas County ~ Play 
equipment - $900.00. 


May 31, 1978 - City of Reedsport - Douglas County - Bicen- 
tennial Park waterline - $1,000.00. 


June 6, 1978 - City of Oakland, Douglas County - City park 
irrigation system — $500.00. 


June 7, 1978 - City of Brookings; Curry County - Bud Cross 
Park restrooms - $1,500.00. 


Du 
petea this JZ day of Yumi. 1978. 


E 
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Department of Transportation 


TRANSPORTATION BUILDING, SALEM, OREGON 97310 


June 13, 1978 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On June 5, 1978, approved and signed a Consent 
to Annexation to the City of Medford covering 

a portion of property of the State of Oregon 
described as 372W13AD-200 lying east of Pacific 
Primary Highway No. 1 in Section 13, Township 
37 South, Range 2 West, Willamette Meridian, 
Jackson County, Oregon. 


Dated this 13th day of June, 1978 


frank E. lerpin, Loc#tion Engineer 


al 


July 18, 1978 
Portland, Oregon 


The Oregon Transportation Commission met at 8:30 a.m. in 
the Conference Room, Metropolitan Office, Department of Transporta- 
tion, 5821 N.E. Glisan Street in Portland. Notice of this meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

B. Gordon Coleman, Member 

Pete: J. Brix, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

George Bell, Manager of Intergovernmental and Public Affairs 

David G. Talbot, State Parks Superintendent 

Dennis Moore, Administrator uf Public Transit 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Jack Sollis, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Roger Ritchey, Deputy Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

Robert Bothman, Administrator, Metropolitan Branch 

J. B. Boyd, Right of Way Manager 

Glen Green, Federal Highway Administration 

Fran Neavoll, Commission Services 

C. W. Head, Manager, Commission Services 


The Commission unanimously approved the following items on 
the consent calendar as presented by Mr. Bell: (Commissioner Walsh 
abstained from voting on Item 6-a due to a conflict of interest.) 


1) Minutes of the meeting of May 30, 1978. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation Resolution 
No. 2675" on file in the Commission's files, Salem.) 


Authorized increases in project authorizations on the 
following contracts: 


a) Contract No. 8659, Oregon Coast Highway at 
Clear Lake Road in Lane County, in the amount 
of $15,245.91 (18.72 increase). 


Contract No. 8645, Tunnel Creek-Whitewater 
Road Section of North Santiam Highway, 
Marion County, in the amount of $14,746.85 
(14.8% increase). 


(continued on next page) 
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Contract No. 8504, St. Paul-Woodburn Section, 
Hillsboro-Silverton Highway, Marion County, 
in the amount of $82,776.84 (6.4% increase). 


Contract No. 8683, Bellevue-McMinnville 
Section, Salmon River Highway, Yamhill 
County, in the amount of $46,358.55 
(8.8% increase). 


Contract No. 8689, Pacific Highway West at 
5th Street in Eugene, Lane County, in the 
amount of $6,376.37 (10.4% increase). 


Contract No. 8553, Columbia Slough Frontage 
Roads, East Portland Freeway, Multnomah 
County, in the amount of $89,455.81 (13% 
increase). 


Agreement with Earth Metrics, Inc., for preparation 
of the draft environmental impact statement for the 
I-5 - S.W. 89th Avenue Section of Nyberg Road/ 
Tualatin-Sherwood Road, City of Tualatin, Washington 
County. Amount not to exceed $68,750 with Federal 
Aid participation. 


Request of Marion County for an Urban System Project 
to signalize the intersection of Lancaster Drive and 
Hayesville Drive in Salem at a total cost of $45,000. 
FUS funds estimated at $38,700 with the State 
providing approximately $3,150 in match funds and 

a like amount by Marion County. (Authorized State 
Highway Engineer to sign agreement when prepared. ) 


Requests for projects utilizing Interstate Transfer 
Funds withdrawn from the Mt. Hood Freeway and the 
I-305 Freeway and authorized State Highway Engineer 
to sign agreements when prepared as follows: 


a) Widen and improve a 1.92 mile segment of Macadam 
Avenue between Bancroft Street and the Sellwood 
Bridge in Portland, Multnomah County. Total 
cost $2,807,000; Federal Funds $2,414,000; 

Local Share $393,000. (Commissioner Walsh 
abstained from voting.) 


Four-lane section with parking and sidewalks on 
a 0.85 mile segment of S.E. 182nd Avenue 

(S.E. Division Street-S.E. Powell Boulevard). 
Total cost $890,000; Federal Funds $765,400; 
Local Share $124,600. (Multnomah County) 


(continued on next page) 


Signalize the intersection of 223rd Avenue and 
Halsey Street, Multnomah County. Total cost 
$45,000; Federal Funds $38,700; Local Share 
$6,300. 


Realign and widen 1.62 miles of Cherry Park 
Road (N.E. 242nd Street-Troutdale Road), 
Multnomah County. Total cost $1,400,000; 
Federal Funds $1,204,000; Local Share $196,000. 


Variable two-four lane section on 223rd Avenue 
and Towle Road (Powell Boulevard-Butler Road), 
Multnomah County, and replace existing bridge 
over Johnson Creek. Total cost $2,282,000; 
Federal Funds $1,962,520; Local Share $319,480. 


Third lane on the Marion Street Bridge and 
construct ramps to connect the Marion and Center 
Street Bridges to Front Street, City of Salem. 
Total cost $4,670,000; Federal Funds $4,016,000; 
Local Share $654,000. 


Requests for approval of the following Safer Off- 
System Road Projects and authorized State Highway 
Engineer to sign agreements when prepared: 


a) City of Sutherlin extending the work on Umatilla 
Street (Central Ave.-6th Ave.) and include work 
on N.E. 4th Avenue (Umpqua Street to Mar Donna 
Way), Douglas County. Total cost $350,000; 
Federal Funds $64,500; Local Share $285,500. 


Jefferson County for a grading and paving 

project on Madras-Prineville Highway-Grizzly Road 
Section of Metolius-Grizzly Road. Total cost 
$250,000; Federal Funds $215,000; Local Share 
$35,000. 


Polk County for a paving and structure project 
on the Buell-Mill Creek Park Section on Mill 
Creek Road. Total cost $250,000; Federal Funds 
$215,000; Local Share $35,000. 


Yamhill County for a bridge over the North 
Yamhill River on the Oak Ridge Road. Total cost 
$143,600; Federal Funds $123,600; Local Share 
$20,000. 


Special Road District #6 in Deschutes County for 
a bridge over the Deschutes River in Deschutes 
River Homesites in the LaPine Recreation Area. 
Total cost $75,000; Federal Funds $64,500; Local 
Share $10,500. 


July 18, 1978 


Requests for approval of the following two FAS-C Prelim- 
inary Engineering Projects and one FAS-C Construction 
Project and authorized State Highway Engineer to sign 
agreements when prepared: 


a) Lake County for 4 structures on the Hart Lake 
Section on FAS B 329. Total cost $10,000; 
Federal Funds $8,600; State's Share $700. 


Malheur County for a bridge over the Malheur 
River on Airport Road, FAS B 495. Total cost 
$10,000; Federal Funds $8,600; State's Share 
$700. 


Washington County for work on the Glencoe Road, 
FAS A 685, and on West Union Road, FAS A 686. 
Total cost $630,000; Federal Funds $541,800; 
State's Share $44,100. 


Supplemental agreement with the Nature Conservancy 

for data collection and computerization of an Oregon 
Natural Areas Inventory. Supplement will amend the 
original agreement to require that computer facilities 
be provided by the State of Oregon. 


Authorized Administrator of Public Transit Division to 
sign contracts with Burlington Northern and Southern 
Pacific Railroad Companies for up to $2,500 each on 
behalf of the Willamette Valley Rail Study Committee. 


Apportionment of metropolitan planning funds for 
Oregon from Fiscal Year 1979 Interstate Funds in the 
amount of $127,860 to Portland, Salem and the Eugene- 
Springfield area and matched by the State on an 80-20 
basis. (Authorized Assistant Director for Operations 
to sign agreements when prepared. ) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 
Administrator of Public Transit Exhibit 
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DIRECTOR'S REPORT 


Mr. Bell distributed a list of legislative bill concepts 
for the 1979 Legislature and a memo from Mr. Sollis dated July 14, 
1978, showing the proposed legislation not yet drafted. (The 
Commission received last week all of the legislative bills to date 
in draft form.) Mr. Bell mentioned the concepts were submitted to 
the Executive Department for review in April of this year. Last 
month the Executive Department returned the concepts with ratings 
as follows: 


- Governor's package 
- High agency priority 
~- Not so high agency priority 
- More information 

C/D - Draft and will look at draft 
- Eliminate 


He said the bills in draft form are to be sent to the Executive 
Department the end of this week for their review. 


Mr. Bell stated that Mr. Rulien and others will be meeting 
in the near future with the joint City-County Liaison Committee so 
that they will be aware of the Department's legislative package. 


Mr. Sollis reviewed the various proposed legislative bills 
with the Commission as follows: 


LEGISLATION 
ODOT 


Title Gov's Rating 
Authorizing Accrual Accounting c/D 


Relating to public hearings under Administrative C 
Procedure Act 


Establishes the Parks Division in the 
Department of Transportation 


Housekeeping Minor (Eliminates Commission 
Secretary and the Commission seal in 
custody of Secretary. Updates statutes.) 


General Housekeeping (Amends statutes regarding c/D 
personnel and the organizational structure of 
DOT and its divisions. ) 


After considerable discussion, the Commission 
asked that the General Housekeeping Bill be 
resubmitted to them at the August 15, 1978, 
meeting. 


Sno-park permit revisions 


(continued on next page) 
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HIGHWAY DIVISION 


Title Gov's Rating 


Disposition of State Police fines None 
Increase outdoor advertising permit fees C 


The Commission asked that this bill be 
resubmitted as an administrative rule. 


Relating to cost of designing bridges for 
counties 


Relating to cost of Speed Control Board 
Relating to truck weights 

Relating to fines for overweight violations 
Relating to local government contracts 
Relating to right of way tax exemption 
Relating to selling right of way 

Mandatory tire chain law 


Relating to evaluation of fixtures in 
condemnation 


Relating to depositing mud on highways 
Relating to permit fees for facilities on 
highway right of way 
PARKS BRANCH 


Relating to marine facility grants for the 
Parks Section 


Relating to historic property tax law 


AERONAUTICS 


Relating to tax exemptions for State-owned 
airports 


Relating to fees for registration of aircraft 


The Commission asked that these fees be set 
by administrative rule rather than by statute. 


(continued on next page) 
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Title Gov's Rating 


Relating to special land values adjacent C 
to airports 


Relating to the operation of aircraft while 
intoxicated (Mr. Sollis said this is a 
rather complicated bill and it will be 
drafted by the Legislative Counsel. ) 

MOTOR VEHICLES DIVISION 

Assigning statutes to specific chapters 

Safe tire legislation 

Periodic motor vehicle inspections 

Assembled vehicle titles 


Mobile home tax verification 


Bonds for wreckers and motorcycle and auto 
dealers 


Relating to affidavits for title 

Title and registration files 

Vehicle equipment 

Implied consent hearings 

Fraudulent identification 

Definition of resident 

Changes in title inspection and penalties 
for dealers and wreckers 

Mr. Sollis discussed the following proposed legislation 

which has not yet been drafted: 
1) Repealing on-premise sign legislation. 


The Commission instructed Mr. Sollis not to 
draft repealing on-premise sign legislation. 


2) Deletion of motor vehicle registration 
suspension requirements. 


(continued on next page) 
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3) Gas tax refunds to cities and counties 
and Federal Government. 


4) Statute authorizing Marine Board transfers 
from Motor Vehicles Fund. 


5) Place jurisdiction of beaches under the 
Department. (Presently under State Highway 
Engineer. ) 


Mr. John Lang, Acting Public Works Administrator for the 
City of Portland, discussed the lease of land located beneath the 
East approach of the Fremont Bridge, Multnomah County. He stated 
that there have been two different appraisals made to determine the 
appropriate rental value of the property, one by the City and the 
other by the State, which are significantly different. He tmentioned 
that they recently had an opinion from the City Attorney's office 
concerning the provisions for leasing such right of way that draws 
some different conclusions about those provisions than the opinion 
did from the State Attorney General's office. Mr. Lang submitted 
copies of the City Attorney's opinion for the Commission's review. 
(Copy on file in the Commission's files, Salem.) He mentioned 
the State's tentative proposal that he received this morning will 
be reviewed with Commissioner McCready. 


Mr. Klaboe stated that it is his recommendation that an 
independent appraisal be made and the State and City agree to accept 
that appraisal. 


Mr. Lang suggested a meeting within the next few weeks 
with Mr. Sollis and the City Attorney's office to work out a 
mutually agreeable lease arrangement to present to the Commission 
at its August meeting. He said he would submit the City's plans to 
the Department's staff for review prior to the August Commission 
meeting. 


The Chairman reconvened the meeting at 10:10 a.m. after 
a fifteen minute recess. 


Mr. Moore presented copies of the Public Transit Division 
budget. He stated their current budget is $2,549,642 and approxi- 
mately $1 million of this amount is Federal Funds. He said the 
budget matters that are being discussed today do not include Tri-Met. 
Tri-Met is preparing their budget and it will be submitted directly 
to the Executive Department. 


Mr. Moore mentioned the budget consists of four programs. 
The Reduced Level Budget is 85% of the present program level. The 
total Reduced Level Budget is $2,304,947. The budget includes 19 
incremental decision packages by Division priority. Mr. Moore recommends 
Commission approval of an adjusted level priority budget of Programs 1-5. 
Program 4 is the Willamette Valley Rail Study refinement. (Copy of 
budget (2 green sheets) on file in the Commission's files, Salem.) 
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Mr. Moore introduced Elsa Coleman and William Parish, 
members of the Willamette Valley Rail Study Committee. 


Mr. Parish presented and read a letter from Senator 
Keith Burbidge, Chairman of the Committee, which outlined the 
Committee's goals regarding a rail passenger service between 
Portland and Eugene. The letter recommended sending a letter to 
Amtrak which is needed to initiate detailed work on the demonstration 
project. Mr. Parish requested that the Department include a decision 
package for this demonstration project in the Public Transit Division's 
budget in the amount of $1.6 million. (Operating assistance for 
improved rail service in the Willamette Valley.) He handed to the 
Commission a list of goals and objectives, a draft of a letter to 
the National Railroad Passenger Corporation, an outline of requested 
service, Senate Bill 999 and a roster of Committee members. (Copies 
of letter and handouts on file in the Commission's files, Salen. ) 
The Commission approved sending the letter to the National Railroad 
Passenger Corporation in Washington, D.C. formally indicating DOT's 
interest in offering experimental rail service in cooperation with 
Amtrak. The Commission indicated the intent of this letter is not 
to support any allocation of funds or request for General Funds to 
support this project but it is to carry out the intent of the Legis- 
lature. The Commission indicated that they will take formal action 
on the Public Transit Budget in August. 


Chairman Jackson advised Mr. Burco that a phone call should 
be made to Al Ullman to express Oregon's concern that the Ways and 
Means Committee act expeditiously when they reconsider the question 
of the extension of the Highway Trust Fund. 


Mr. Merl Whiteman and Mr. Doug Vincent of the DOT Finance 
Office presented the Motor Vehicles, Highway, and DOT Central 
Services Budget which will be submitted on September 1, 1978, to the 
Governor. Mr. Whiteman explained and answered questions concerning 
the 1979-81 Scenario 2A and changes in the Scenario 2 Budget with 
the use of flip charts. 


Mr. Klaboe commented on the State Construction Program. 


Mr. Burco stated that the Department had asked for guidance 
from the Governor's Office concerning budget items on tourism for 
St. Mary's Woods. He handed a letter from the Governor to the 
Commission. 


Commissioner Walsh asked for a breakdown of the budget for 
Central Services, including the Assessment Pool and Intra-governmental 
Service Centers and a description of functions. The Commission 
accepted budget levels in Scenario 2A. 


July 18, 1978 


Mr. Sollis reviewed Proposed legislation concerning the 
Motor Vehicles Division's Budget as follows: 


No. Title G 


1 Increasing fee for instruction Permit and None 
motorcycle endorsement 


Increasing fee for motor carrier Plates and None 
Passes 


DUIL training assessment increase None 
Increase mobile home trip permit D 
Increase Plate transfer fee C 


Increase cost of dishonored checks 


Mr. Sollis explained the following items listed in his 
memo of July 14, 1978, to the Commission concerning proposed 
legislation not yet drafted: 

1) Address change procedure 


2) Motorized bicycles (mopeds) 


3) Registration and titling of trailers with less 
than 1,800 Pounds gross weight 


Increase of tax on auto insurance 


Railroad aid 


A) Status Quo - ODOT’ 
Planning. 
Spent in Oregon si 
with States. 


(continued on next page) 
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Ov's Ratin 


——S_Aating 


B) ODOT acts as 4 conduit for 4R Act program funds - 

ODOT will apply for and disburse FRA funds for 
eligible projects provided that local interests 
supply the non-federal match and comply with 
necessary legal requirements. ODOT's expenses 
will be paid through the five percent administrative 
allotment associated with the FRA grants. opOT will 
provide the audit function and assist locals in 
complying with FRA regulations in terms of letting 
bids and arranging contracts. 


ODOT directly administers 4R Act grants — ODOT 

applies for and administers all aspects of FRA 

rail continuation grants including the letting 

of bids and the entering into of contracts for 

desired rehabilitation or service. Local interests 
provide the non-federal match with ODOT's expenses 
being reimbursed via the five percent administrative 
allotment included in the grant. This option requires 
the enactment of legislation similar to Public Transit's 
enabling legislation, Senate Bill 16. 


ODOT financially participates in 4R Act rail service 
continuation program ~ ODOT provides some percentage 
of the non-federal match, applies for and administers 
FRA grants, and directly contracts for the required 
rehabilitation or service. As with Option C, this 
option requires enabling legislation. 


ODOT finances rail-related projects not eligible 
for 4R Act funding oF other federal programs - 
While the same enabling legislation required for 
(C) or (D) would give ODOT authority beyond 4R 
Act programs, this option obviously implies an 
expanded role for ODOT in rail. 


He said 11 people attended the hearing and those that testified 
indicated that the Department should have at least some authority to 
directly administer the Federal Railroad Administration 4-R Grants. 


Mr. Rulien also mentioned the June 2 meeting of the 
Rail Plan Advisory Committee in which 12 members were present. The 
Committee did not take a formal position on any particular policy 
option. Mr. John Williams of the Southern Pacific Transportation 
Company felt that Option C or D would be the most realistic option 
for the State if rehabilitation legislation is enacted at the 
Federal level. Upon Mr. Rulien's favorable recommendation, the 
Commission accepted Option C as the Department's position in the 
Rail Plan concerning its involvement in rail freight. 


July 18, 1978 


The Commission considered an agreement with the State 
Department of Energy. Mr. Rulien pointed out that the Energy Depart- 
ment received a Federal grant to develop information and forecasting 
procedures that relate to transportation and energy consumption. He 
said this study is mutually desirable and DOT has an employee that 
can do the work. The Department of Energy will pay the Department 
75 percent of the employee's monthly salary for the period from 
September 1978 through June 30, 1979. The Department of Energy's 
contribution is not to exceed $16,032 for the period. The Commission 
approved the agreement as recommended by Mr. Rulien and authorized 
the Director to sign it in their behalf. 


The Commission confirmed the following meeting dates: 
1) August 15, 1978, in Salem 


2) September 18, 1978, dinner meeting with the 
Washington Department of Transportation in Portland 


3) September 19, 1978, regular monthly meeting in 
Portland 


OPERATIONS 


Attention was given to the construction of three new 
structures on the John Day Highway over Snabel, Bologna and Bone 
Creeks in Wheeler and Grant Counties. Mr. Klaboe said major damage 
occurred to these bridges as a result of flash flooding over the 
July 1 weekend. He requested that these bridges be added to the 
Six Year Program at an estimated cost of $406,000. There are 
sufficient unallocated State Construction Funds to cover the cost. 
The Commission approved the bridge replacements. 


Following Mr. Coulter's recommendation, the Commission 
reappointed Mr. Mike Lockhart and Mr. George Watson to the Winter 
Recreation Advisory Committee for a one-year term effective 
July 1, 1978. Mr. Coulter stated Mr. Vawter Parker indicated that 
he did not want to be reappointed to the Committee. Proposals for 
filling Mr. Parker's vacancy will be submitted later. (See minutes 

of 10-24-78, page 2750 for correction to this appointment.) 


Mr. Coulter stated that the Winter Recreation Advisory 
Committee has recommended the following six areas be designated as 


Sno-Parks: 


1) Potato Hill (Jackpine Road), Santiam Highway , 
US20, M.P. 75.90, Linn County. 


2) Lost Prairie, Santiam Highway , US20, M.-P. 67.26, 
Linn County. 
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Spout Springs Ski Area, Weston-Elgin Highway, 
ORE204, M.P. 22.6, Union County. 


Rye Spring Road, Lake of the Woods Highway, 
ORE140, M.P. 29.17, Jackson County. 


Spring Creek Campground Road, The Dalles- 
California Highway, US97, M.P. 241.22, 
Klamath County. 


6) Timberline Lodge Ski Area, Timberline Highway, 
M.P. 0.0, Clackamas County. 


The Commission accepted the Committee's recommendation to establish 
the six recreation areas as Sno-Parks. 


The Commission considered the adoption of a temporary 
rule exempting modular building units from certain provisions of 
existing rules governing the movement of mobile homes and modular 
housing units. Mr. Coulter mentioned that Boise Cascade and other 
companies have experienced delays in transportation due to wind 
conditions on I-80N, mainly through the Columbia Gorge, and the 
delays hinder meeting shipping schedules. He said present rules 
prohibit the movement of mobile homes and modular units when 
conditions may be hazardous due to wind velocity. Mr. Coulter 
stated a study has been made and it is recommended that there 
should be some exemption from the "wind rule" for these units. 
Following his recommendation, the Commission adopted "Permit 
Administrative Rule No. 37" on file in the Commission's files, 
Salem, and granted authorization to proceed with a hearing on a 
permanent rule. (The temporary rule was filed with the Secretary of 
State on July 19, 1978, and published in the Administrative Rules 
Bulletin on August 1, 1978.) 


Mr. Coulter advised the Commission that he had appointed 
a task force to explore the public view of the maintenance workers. 
He handed to the Commission a report entitled "Public Image of 
Highway Maintenance Workers."'" (Report to be discussed at the 
August 15, 1978, meeting of the Commission. ) 


Mr. Talbot reported the Oregon Parks Foundation is a non- 
profit group to generate gifts, land and money for State or local 
parks. He stated Chairman Jackson and himself are automatically 
members of the Board of Directors of the Foundation. A provision 
of the Articles of Incorporation include Transportation Commission 
and Portland City Council approval of new members to the Board. 

Mr. Talbot said the Foundation is proposing the addition of the 
following new members: 


Mrs. Elizabeth Crookham, Portland 


Mr. Vince Genna, Bend 
Mr. Jack Brown, Portland 
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The Commission approved the three individuals to the Board of 
Directors. 


Mr. Talbot discussed with the Commission revenue from 
timber sales. He mentioned at the present time all revenue from the 
sale of timber from Transportation-owned lands is credited to the 
State Highway Fund. He requested that the revenues generated by the 
sale of timber from State Park properties be dedicated for the 
exclusive use of parks maintenance and operation, including parks 
timber management. Mr. Talbot said that this matter has the 
approval of the Parks and Recreation Advisory Committee. The 
Commission approved applying timber sale revenue to the Parks Budget. 


Mr. Talbot reported on the request of Mr. and Mrs. Dean 
Jackson to construct a campground on the Rogue River Scenic Waterway 
near Agness in Curry County. He said this matter was previously 
submitted to the Commission at their May 30, 1978, meeting and the 
Commission authorized the State Parks Superintendent to approve the 
agreement. A delegation order previously adopted by the Commission 
authorizes the State Highway Engineer to sign the agreement on behalf 
of the Commission. Mr. Talbot said the differences of opinion 
concerned a setback in a planting zone along the river, the density 
of the number of sites inside the campground, the planning inside 
the campground and the transient versus long-term use. 


He said an agreement has now been reached to a 12-foot set- 
back from the bank, a planting zone, a screening with a hedge and 
other thick vegetation so that the campground will be totally 
screened from the river. The issue of transient versus no transient 
was arranged for a three-month limit as compared to a year-round. 

Mr. Talbot said he was not totally satisfied with the compromise, 
but it was the best he could do considering all the other alternatives. 


The Commission considered the appointment of a short term 
Advisory Committee to assist with the State Parks plan to work with 
staff and the project consultant to review the roles and responsibil- 
ities of State Parks. Mr. Talbot recommended and the Commission 
approved the appointment of the following Committee: 


Bernard Bishop Edward Heath Wade Newbegin, Jr. 
Douglas Bridges Jere Jackson William Penhollow 
Neal Coenen Tom Keel Rep. Sandy Richards 
Robert Coleman Miles King Mike Starr 

Robert Corthell Noel Klein Charles R. Schrader 
Larry Espey Neal Ledward Donald Warman 
Estella Ehelebe Gene Magee Kenneth White 

Vince Genna Robert Maxey Robert Stein 

Dale Haskins 


The Commission also authorized paying up to $800 for reimbursement 


of travel costs for Gene Magee, Larry Espey, Wade Newbegin and 
Sandy Richards, all representing interests of the general public. 
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Mr. Talbot mentioned that the Parks and Recreation 
Advisory Committee will be taking their annual trip on August 10, 11 and 
12, 1978. 


Attention was given to the signing of a contract with the 
City of Pendleton for a taxi study. Mr. Moore said the planning 
staff has been working with the City in an effort to improve the 
taxi service. A consultant will be hired to assess the current taxi 
company's operation and make recommendations. He said the Division 
will contribute up to $500 to assist in covering the consultant's 
fee. All project administration will be done by the City. The 
project will be funded from the Division's Urban and Rural Area 
Public Transportation Assistance Program. Mr. Moore pointed out 
that the project will provide the Division with timely information 
on taxi service improvements that should be valuable to other cities 
in the State. The Commission approved the taxi study contract. 


Mr. Moore gave a status report on the proposed visit by 
11 Federal officials to view rural public transportation project 
sites in Oregon. He mentioned the group will start their visit on 
August 1 in Portland. They will visit the Senior Center in 
Forest Grove, stop in Salem and then on to the Lane Transit District 
in Eugene. Mr. Moore said the officials will be briefed on what 
the Division is doing and perhaps adopt a Federal procedures format 
similar to Oregon's. He said the Division feels quite strongly that 
if this program is approved, Federal funds should continue to flow 
throughout the State as the State is in the best position to help 
the small rural and urban areas. 


The Chairman adjourned the meeting at 12:10 p.m. The 
Commission viewed a slide presentation by Al Harwood concerning 
construction of the Glenn L. Jackson Bridge. (The Commission and 
staff inspected the Glenn L. Jackson (1-205) Bridge construction 
site on the Columbia River after 1 h. 


Glenn L. Jackson, 


a ae 
Michael P. Hollern, Vice Chairman 


Peter J. Brix, Mg 


C. W. Head, Manager 
Commission Services 


July 18, 1978 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 


Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following action and report this for your official records: 


By telephone on June 2, 1978, I gave approval to Rod Henry 
to accept the option from New York Merchandise Co. for 
property on the St. Helens Road-N.W. 21st Avenue Section of 
the Columbia River Highway in Multnomah County for a con 
sideration of $1,027, 500.00. File 49907. 


? 
J‘L-YVVy 


Gienn L. Jacksgn, Chairman 
Oregon Trans} tation Commission 


Dated this | bp day of J (AML , 1978. 


myviimir 
EXHIBIT A 


MINUTES 7-18-78 
TO: Oregon Treaéportation tua sete, OF 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49574 Griffith Murrell Petroleum, Inc. $ 875.00 _ 
49589 Carbon, Paul ~ Trustee _ 6,000.00 
49679 Lawrence, Ialo; Grogens, Imogene; Lawrence, 

Lyle Jr.; Lawrence, Kenneth; Lawrence, 


Maxine; Lawrence, Frances; Lawrence, Dennis 90.00 


50089 Ross, Donald E. & Lois M. _ 35,300.00 
50097 Broderick, Robert N. & Wanda E.; 


Proderick, Richard L. & Virginia C. 22,600.00 _ 
50218 _Leisure Resources, Inc. 
150-2 .36 Grabenhorst, Frances = : 7 
162-7. 20 Gladow, Wesle 
162-11.99 Zuber, Donald 
162-33.84 Swope, Paul 
210-1.82 Edwards, Robert D. 
210-12.77 Roth, Amos vi 
210-15.89 A. G. Senders, Inc. 
212-2 .35 Campora, George __ , se | 

14 Transactions $ 66,760.00 


(2) Grant of 35 feet unrestricted access to Kenneth H. Howell at Station 
39+35 on the Grants Pass-—New Hope Road Section of the Jacksonville 
Highway in Josephine County. File 40511 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for vour 
official records. 


Dated this ( day of June, 1978. 


Ht 
7 


APPROVED | 
= a BF ue 


STATE HIGHWAY ENGINEER 


Date_@ —7 \ Rae Re a 
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Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following items and report them for your official records: 


1) On June 12, 1978, approved an agreement with the Corps 
of Engineers for them to provide a protective revetment 
on the McKenzie River frontage of Armitage State Park 
in Lane County. The revetment project will include a 
boat launching facility to be paid for by the State at 
an estimated cost of $16,264. 


On June 12, 1978, approved an agreement with the Corps 
of Engineers for State Parks to operate the day use area 
of Stewart State Park in Jackson County for 25 years be- 
ginning May 1, 1978, which was incorporated into the 
development of the Lost Creek Reservoir Project by the 


Corps. 
Dated - —s Oates 
| Y 


| 


rman 
Oregon Transportattie Commission 


AL 
hd 


TES OF 18-78 


cm WS 


—_- 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options and Other Documents Relating to Property Acquisition 
Number Name Consideration 
er ame ———e SE ION 
49635 Bitar, Robert A. et al $ 700.00 
49648 Baker, Irene R. 2,150.00 
49916 Jones, Shirley E. & Roger B, 7,925.00 
49927 Crown Zellerbach Corporation =z 50.00 
4 Transactions $ 10,825.00 


(2) 


The State will des 
(Local Government ) 
Agreement with C hover Bay, 2ac., 


for the installa S at Mile Point 


Company has agreed to pay all costs o 
(Local Government) 


the Commission, 
report this acti 


>... a 


APPROVED 


——* +. 2a— 
STATE HIGHWAY ENGINEER 
sei a 7 - 
Date C/ ca, 7S ae 


- 2619 - 


revisiDyT fe 
EMHIBI eee 


MINUTES OF _2-18-78 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Decuments Relating to Property Acquisition 


Number Name Consideration 
aumber Same satis iceration 


Grohs, Harlan; Grohs, larvey L.; White, Gladys; 
Grohs, Howard F. Jr.; Crohs, Stephen G.L. 
Crohs, Jeanne E._ 
__12, 250.00 


Hughes, Marion Re 2,085.00 
Harris Farl & Margaret M. 150.00 
Crabb, Lloyd 50.00 
Dumdi, Roger 50.00 


150-14 .98 Stephens, Marjorie 60.60 


162--6.24 Nanneman, Charles 50.00 
162--6.45 Nanneman, Charles =| 20.00 
162--7.60 Dawson, Larry & Susie _ 180.00 
162-9.14 Murphy, James 450.00. 
162-11.36 Phillipi Motor Company _ eto 
162-14 .62 Zimmerman Brothers 

162-21 .96 Walker, Lauren M. 


162-22 .73 Slater, Alan 


189-1.06 <i a 60.00 
189--2 .28 Harland, W. FP. & Joann Lot 
eaccuen, Nike 8 


Mackey, Homer ce = 


West Filbert Ranch, Inc. & 1 00_ 

West Filbert hanch, lnc. sie ee AO, 
cc ‘ . 2 9 

Ross, Warren C., 210.00_ 


eS. Recap | 
_Kest Filbert Ranch, Inc. __ 200.00 
25 Transactions 21,345.00 


Supplemental agreement with the Josephine County Juvenile 
Department to include provisions for minor offenders to 

work on a bikepath park in addition to maintaining the bike- 
path along the Redwood Highway. File 23713. 


APPROVED 


Cx... Cg. 


Lee 
STATE HIGHWAY ENGINEER 


VIB YT A 


hand 08 bad i aene*€£, 


MINUTES OF .2=18- 


Agreement with Clackamas County for law enforcement services in 
Milo McIver State Park, Clackamas County, for the period May 
15, 1978, to April 30, 1980. A mutually agreed upon schedule 
of services will include every Friday, Saturday and Sunday, 
during peak season, and on Memorial Day, July 4 and Labor Day. 
The State shall not be obligated to pay in any fiscal year 
more than $6,500 under terms of this agreement. Either party 
may terminate the agreement by giving the other party 30 days 
written notice. 


Agreement with Marion County for law enforcement services in 
Champoeg State Park, Marion County, for the period May 15, 1978, 
to April 30, 1980. A mutually agreed upon schedule of services 
will include every Saturday and Sunday during peak use season, 
and on Memorial Day, July 3 and July 4. The services will be 
provided at the rate of $6 per hour per man and $0.15 per mile 
for vehicles assigned. Either party may terminate the agreement 
by giving the other party 30 days written notice. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and on the preceding page (four items 
totaling) and report this action for your official records. 


Oregon Transportation ommission 


KM PTre ae 
HWNULZcS OF _ 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approved all 
actions listed below and report them for your official records: 


1) On June 14, 1978, rescinded Speed Zone Rule No. 671 
dated July 30, 1974, and established a 45 MPH speed 
zone on the Lower Columbia River Highway 200 feet 
south of the Multnomah County Line (M.P. 18.35) to 
0.14 mile north of Johnson Landing Road (M.P. 19,22) 
in Columbia and Multnomah Counties. 


On May 31, 1978, approved 18 personal service contracts 
not to exceed $100 each for the production of adequate 
nominations to the National Register of Historic Places 
as follows: 


Eric C. Hoff Len Sobocinski 

Bruce P. Snider Douglas Taylor 

David Jenkins Claude N. Jillson 
Harry H. Benedict, III Timothy Fayne Isley 
David Walsh Paul Klein 

Carol Koch Ron K. Bills 

Edward Henry Fitzgibbon Reed Elwyn & Jon Horn 
Shirley McDougall Douglas C. Corbett 
Daniel V. Downes Stephen W. Long 


On June 12, 1978, approved two additional personal service 
contracts not to exceed $100 each for the production of 
adequate nominations to the National Register of Historic 
Places as follows: 


Reed Elwyn and Jon Horn (Property namesof IOOF Hall, Lake 
Oswego, Clackamas County and Piggot's Castle, Multnomah Co.) 


On June 20, 1978, approved two agreements with Uhemeketa 
Community College to provide crash injury management seminars 
for the period August 21-25 and June 26-30, 1978. Each 
agreement is for $660. 


On June 22, 1978, prohibited parking on both sides of the Mt. 
Hood Highway No. 26 from M.P. 26.25 to M.P. 26.48 in the 
vicinity of Sandy, Clackamas County. 


On June 28, 1978, approved and signed a Consent to Assignment 
of Contract, in absence of Right of Way Manager, consenting 
to assignment of Robert L. Bailey and others, interest in 
said contract to Judith Alberton, James W. Flad, David L. 
Snowley and Ronald M. Guillory covering Barbur Blvd.-White 
School Section, West Portland-Hubbard Highway, Washington 
County. File 19877. 


- 2622 - 


On July 7, 1978, approved an agreement with Floyd 


Wilhelm to mow grass along State Highway 82 from 
M.P. 6 to M.P. 12. (Wallowa County, Wallowa Lake 


Highway) 


7) 


ob. 
Dated this 7 — day of , 1978 


4°53 _ é 
MINUTES OF _7-18-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following Contracts: 


1) Work on the Milwaukie-Gladstone Section of FAY 9671 
(S.E. River Road) in Clackamas County. Bids 
received May 25, 1978. Contract No. 

June 13, 1978, to Cascade 
Portland, at $1,041,340.80. 


- Hood Hig 
received May r= ° 8748 awarded 
June 20, 1978, » Salem, at 
$81,057. 


Guard rail on the Echo-Rieth Section of FAS B575 
(Old River Road) in Umatilla County. Bids 
received May 25, 1978. Contract No. 8749 awarded 
June 15, 1978, to Husky Fence Co., Roseburg, at 
$175,093.20. 


Washington County. 
Contract No. 8752 aw fe) 
Cascade Construction Co., Inc., Portland, at 
$647,384.40. 


Paving on the Baldock Slough-S. Baker Interchange 
Section of the Old Oregon Trail in Baker County, 
Bids received June 22, 1978, Contract No, 8753 
awarded June 26, 1978, to R. L. Coats, Bend, at 
$2,161,455. 


Work on the Remote Section of the Coos Bay-Roseburg 
Highway in Coos County. Bids received June a2, 
1978. Contract No. 8756 awarded June 26, 1978, to 
Fred H. Slate Co., Portland, at $2,653,781.50. 


B 


TES OF _7-18-78 


Work on the Garden Valley Boulevard-Fairgrounds 
Interchange Section of the Pacific Highway in 
Douglas County. Bids received June 22, 1978. 
Contract No. 8759 awarded June 26, 1978, to Paul 
Brothers, Inc., Portland, at $349,568.30. 


Work on the Oxbow Section of the Middle Fork John 
Day River County Road in Grant County. Bids 
received June 22, 1978. Contract No. 8760 
awarded June 30, 1978, to D Mc D Corporation, 

La Grande, at $739,610.20. 


Work on the Wagontire-Lake County Line Section of 
the Lakeview-Burns Highway in Harney and Lake 
Counties. Bids received June 22, 1978. Contract 
No. 8761 awarded June 28, 1978, to F. H. McEwen 
Construction, Eugene, at $1,490,370. 


Work in Armitage State Park in Lane County. Bids 
received June 22, 1978. Contract No. 8765 
awarded June 27, 1978, to Robles Construction, 
Inc., Salem, at $82,850.25. 


Work on the Agate Beach-N.E. 20th Street (Newport) 
Section of the Oregon Coast Highway in Lincoln 
County. Bids received June 22, 1978. Contract 

No. 8767 awarded June 26, 1978, to R. A. Hatch Co., 
Bend, at $744,530. 


Work on the Detroit Lake-Tunnel Creek (M.P. 45.7 & 
M.P. 58.1) Section of the North Santiam Highway in 
Marion County. Bids received June 22, 1978. 
Contract No. 8770 awarded June 26, 1978, to 

R. A. Hatch Co., Bend, at $231,674. 


Work on Grandview Drive and Wimer Street in 

Ashland, Jackson County. Bids received June 22, 
1978. Contract No. 8762 awarded July 7, 1978, to 

M. C. Lininger & Sons, Inc., Medford, at $251,509.50. 


this 74 day of Mebhe 1978 


OS Cie 


H./S. Coulter, State Highway Engineer 


B 


= (yf 7-18-78 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to 
me to accept contracts completed according to specifications, 


I accepted the following: 


Contractor and 


Contract No. Section and County 


Cascade Construc- S.E. Johnson Cr. Blvd. @ 
tion Co, , Ine., S.E. Bell Ave., Clackamas 
No. 8468 County 


D Mc D Corp., Richland Rock Production, 
No. 8697 Baker County 


Columbia West Matls. & Nehalem St.-Columbia R. Hwy. 
Constructors, Inc., (Clatskanie), Columbia Co. 


No. 8603 


Wildish Construction, Jessie M. Honeyman State 
No. 8618 Park, Lane County 


Osburn & Davis Const. Warm Springs Agency, 
Co., Bo. 8582 Jefferson County 


July 7, 197 


Acceptance 
Date 


June 27, 1978 


June 29, 1978 


June 29, 1978 


July 5, 1978 


July 5, 1978 


S. Coulter, State Highway Engineer 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
— AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


MAD 


Period From  4-]-78 Thru_ 6-30-78 


No. Amount 
Claims Pending at Beginning of Period $83,934.94 


Claims Pending at End of Period $80,930.60 


ee 


Money Collected During Period 
$ 3,400.86 


I 


Installment Payments 
$ 1,250.00 


a 


Compromise Payments 


Payments in Full ¢46,729.41 


——— 
¢ 51,380.27 


a 


Claims Abandoned During Period 


Damage Cases (Actions Filed) 48 ¢ 46,534.07 


22 $ 9,950.00 


——— an 


Uncollected Judgments 


* Referred to Revenue Department for collection. 


July 1978 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No- 18), I report that I have taken the following 
actions for your official records: 


(1) Sale of 1.09 acres excess land on the Eugene Section of the Pacific 
Highway West in Lane County to the State Board of Higher Education 
for university purposes, in accordance with a 1941 agreement. 
Miscellaneous c & A 650 and 1058. Files 9138, 9139, 9140 and 9775. 

Approved June 9, 1978 (16-43) 


Construction-Maintenance Agreement with Burlington Northern, Inc. 
for grade crossing protection devices at N.W. Balboa Street in 
Multnomah County- RR 932. Approved June 9, 1978 (16-12) 


Right of Way Service Agreement with the Forestry Department for 
valuating the Grande Ronde Guard Station. Approved June 13, 1978. 
Miscellaneous c & A 6653, Agreement No. 99 (16-49) 


Service Contract with Southern Pacific Transportation Co. for the 
installation of grade crossing protection devices at Main Street 
in Albany, Linn County- Approved June 16, 1978. RR 933 (16-12) 


Indenture with Southern Pacific Transportation Co. for installation 
of conduits at Reedville on the Tualatin Valley Highway in Wash- 
ington County. Approved July 5; 1978 RR 936 (16-12) 


Temporary License for Haul Road and Crossing and Construction 
Agreement with the Oregon-Washington Railroad & Navigation Co. in 
connection with construction r the North 
Banfield Interchange Section of the 

Multnomah County. Approved July 5; 1978 RR 934 (16-12) 


Construction Agreement with the Oregon-Washington Railroad & 
Navigation Co. in connection with the Second Street Viaduct 
Project in LaGrande, Union County. Approved July 5; 1978 RR 935 
(16-12) 


Sale of 1.0 acre excess property in the Amity East Sect 
Bellevue-Hopewell Highway in Yamhill County and valued 

to be used in an exchange for 4 parcel of 0.9 acre valued at 
File 6807. Approved July 5, 1978 (16-43) 


Report of July 1978 (cont.) 
(9) Sale of 0.52 acre excess property on the Myrtle Creek-Canyonville 


Section of the Pacific Highway in Douglas County for a minimum con- 
sideration of $9,000.00. File 21031. Approved July 7, 1978 (16-43) 


Dated this 6 day o 


MINUTES OF 7-18-78 
TO: Oregon Transportation Commission ~ 


SUBJECT: Report of Actions Taken Under Delegated Authority 


purchase real Property in pre- 
Paration for ¢ Order No. 16, Sub. 46), I approved 
making the fol nce with this authority for and on 
behalf of the 


BATTLE CREEK-TALBOT ROAD SECTION, PACIFIC HIGHWAY — MARICN COUNTY 


R-49313 - Donald R. Coon et ux. 1.0 acre for right of way purposes, 
Offer $9,000.00. 


R-49327 - Willard Friesen et al. 1.27 acres for right of way 
purposes. Offer $5,100.00. 


49329 - Hicks Investment Co. 0.07 acre for right of way purposes. 
Offer $300.00. 


LITTLE NESTUCCA RIVER-NESKOWIN SECTION, OREGON COAST HIGHWAY - 
TILLAMOOK COUNTY 


R-49524 - William F. Morse et al. 7.8 acres for right of way 
purposes. Offer $30,330.00. 


R-49855 - Walter C. Otzen et al. 7.37 acres for right of way 
purposes. Offer $20,650.00. 


MONITOR ROAD JUNCTION SECTION, HILLSBORO-SILVERTON HIGHWAY - MARION 


COUNTY 
nit akeeeeemeeese eee ae 


R~49758 - Portland General Electric Company. Parcel 1 - 2.33 acres 
for right of way purposes; Parcel 2? - 14,300 square feet for con- 
struction permit. Offer $7,850.00. 


PACIFIC HIGHWAY WEST AT S.W. MCDONALD STREET SECTION, PACIFIC WEST 
HIGHWAY — WASHINGTON COUNTY 


R-50016 - William v. Luther et al. Parcel 1 - 106 square feet for 
right of way Purposes; Parcel 2 - 179 Square feet for permanent easement. 
Offer $4,625.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY — COLUMBIA COUNTY 


R-49894 - Lester D. Langdon et al. Parcel 1] - 0.06 acre for right 
of way purposes; Parcel 2 - 0.03 acre for permenent easement; Parcel 3 - 
0.05 acre for construction permit. Offer $30,925.00. 


Dated this 13th day of June, 1978. 


Report of Offers Tendered - 8 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest . Amount of 
Defendant ___Offer___——sAnpraisal Settlement 


Dora Kel lenberger $ 5,250 $10,000 $10,000 


L-7272 

R-47995 

Section: Vail Creek-Sweet Home 

Highway: Santiam 

County: Linn 

Approved by: Jack L. Sollis Date: June 15, 1978 


Allyn N. Gross $15,000 $19,000 $22,000 


L-7524 

R-49342 

Section: N.E. Glisan - S.E. Division 

Highway: I-205 

County: Multnomah 

Approved by: Jack L. Sollis Date: June 15, 1978 


John McGee $ 4,450 


L-7528 

R-49531 

Section: Skipanon River (Warrenton Bridge) 
Highway: Warrenton-Astoria 

County: Clatsop 


* Settled by Right of Way Department. 


RiLPORT OF TRIAL Or YTHER CASES - State Defendant 


Plaintiff Cause of Action 
ay ee ION 


Se ee eee eee eee 


Skipanon Waterway Declaratory 
Association Judgment 


L-7562 
County: Clatsop 


Gordon H. Bal] Contract Action 


L-7166 
County: Multnomah 


Plaintiff _ 


Demands 
of 


Bridge Con- 
struction 
Postponed 
Pending 
Economic 
Study 


$1,000,000 


Verdict 
or 
Judqment 


State's 
Demurrer 
Sustained 


Judgment 


general damages. for con- 


Return of 
$51,000 liqui- 
dated damages. 
Return of 
$76,000 railro 
Protective cos 


REPORT OF TRIAL OF OTHER CASES - State Plai 


Je fendant 


Donald Herbert Property Damage 
Johnson 


L-7322 
Multnomah 


Cause of Action 


Demands 
of 
Plaintiff 


$1,053.86 


tractor. 
$51,000 
claim 
only, 

ad 

ts. 


ntiff 


Verdict 
or 
Judqment 


For Dft. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION. 


WL I 
Demand of 
Plaintiff Defendant = Cause of Action Plaintiff 
State of Oregon DuWayne A, Donnelly Foreclosure Payment of 
of Land Sale unpaid 
Contract balance, 
$17,000 plus 
interest, 


L-7577 
R-34973 
County: Clackamas 


Disposed of by: Settlement of $17,300, which includes $1,300 interest. 


State of Oregon Alice L. McKenzie Property $162.40 
Damage 


L-7460 
County: Lane 
Disposed of by: Settlement in the amount of $162.40. 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants ' 

prior to Testimony lowest 
Detendant trial at trial demand Verdict 
Db! 


Presley Cheshire $125,500 99,200 210,000 $134.310 
Attorney Fees: $2,500 
L-7452 
R-46461 

Section: N.E. Glisan-S.E. Division 
Highway: East Portland Freeway 
County: Multnomah 


Approved by: Jack L. Sollis Date: June 15, 1978 


R. G. Tebo None De fault None $ 5,900 
Judgment (offer) 


L-7550 

R-49193 

Section: Columbia River Bridge - N.E. Sandy Boulevard 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: May 25, 1978 


4 


' 


REPORT_OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANS PORTATLON 


of the Establishment of a Wa 
ty of Petitio hester 
on, 
e because some property were 
to a public highway across 4 portion of a 
and through its Depart- 
oners to cease an 
dway and a 1t they {led this peti- 
The matter has been turned over to the 
handling. 


f operatio 
s to the plai 
Rs 
lawsuit : f d to the Attorney 


neral's office 


no watchman, barrier, 
warnings near ‘te to warn of the hazard. 
tiff was driv stained injuries. The amount of 
the lawsuit is $2 as been referred to the Attor- 
ney General's office fo State. 


the highw 7] Ss 

a field adjace sibility to zero or near zero. 
The area from i was outside of the right of way. 
The amount of ++ 4s $18,887./9- The matter has been referred 

to the Attorney Genera the defense of the State. 


Suit for 4 Declara- 
rio, personal 
to establish 

the owners proper 6 ‘ d in 

Multnomah County as it js being acqu d by the H 

of a highway project. £ the lawsuit is to determine the 

ownership of the property s° tha Highway Division may pay the 

proper parties. The matter has been referred to the Attorney General's 

office for handling. 


TO; Oregon Transportation Commission 


SUBJECT : Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 


action for the Transportation Commission's records; 


On June 23 __» 1978 $2,645,461.82 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of _ May __» 1S. 

(List of apporttonments on file in Commisston Files, 
Salen. ) 


On June 30 , 1978, $1,587,277.09 (12 percent of the 


ims eS, 


Highway Fund) was distributed to the cities for the 
month of _ May» 1/978. 

(List of apporttonments on file in Commisston Files, 
Satem. ) 


Dated this 20thday of June, 1978 


, controller 
Division 
Attachments 
cc: Robert Burco 


H. S. Coulter 
John Earley - Att. 
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PUBLIC TRANSIT DIVISION 
ae ES tga TRANSPORTATION BUILDING, SALEM, OREGON 97310 PHONE 378-8201 
July 11, 1978 


MEMORANDUM =| 


i ft ‘ : " ij _e@ 
FROM: tle WA sone! trator 


Public Transit Division 


TO: Oregon Me hae ommission 
Nat 


SUBJECT: Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority delegated to me 
to approve and sign contracts, I have taken the following actions 
since my last report to you on October 14, 1976. 


1. Urban Mass Transportation Administration, Section 5--a federal 


program providing operating assistance to urban transit systems 
on a pass-through basis. 


A. Lane Transit District 


(1) A contract (acting as the recipient) with the Urban 
Mass Transportation Administration to receive and 
disburse $573,771 of federal operating assistance funds 
for Fiscal Year 1977 to the Lane Transit District (the 
grantee). 

- (February 18, 1977) 


A request for reimbursement (acting as the recipient) 
with the Urban Mass Transportation Administration to 
receive $182,161 of federal operating assistance funds 
for Fiscal Year 1977 to the Lane Transit District (the 
grantee). 

(April 18, 1977) 


An application (acting as the recipient) with the Urban 
Mass Transportation Administration to receive $721,996 of 
federal operating assistance funds for Fiscal Year 1978 
to the Lane Transit District (the grantee). 

(February 6, 1978) 


A request for reimbursement (acting as the recipient) with 
the Urban Mass Transportation Administration to receive 
$541,497 of federal operating assistance funds for Fiscal 
Year 1977 to the Lane Transit District (the grantee). 
(February 6, 1978) 
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B. City of Salem 


(1) A contract (acting as the recipient) with the Urban Mass 
Transportation Administration to receive $372,173 of 
federal operating assistance funds for Fiscal Year 1977 
to the City of Salem (the grantee). 

(January 24, 1978) 


A request for reimbursement (acting as the recipient) with 
the Urban Mass Transportation Administration to receive 
$45,085 of federal operating assistance as amended Fiscal 
Year 1976 funds to the City of Salem (the grantee). 
(February 21, 1978) 


A request for reimbursement (acting as the recipient) with 
the Urban Mass Transportation Administration to receive 
$358,228 of federal operating assistance funds for Fiscal 
Year 1977 to the City of Salem (the grantee). 

(May 2, 1978) 


Urban Mass Transportation Administration Section 16(b)(2), a program 
for capital purchases of vehicles and equipment to be used in trans- 
porting elderly and handicapped persons. 


A. A contract with the Urban Mass Transportation Administration 
to administer and disburse $263,690 of federal funds for the 
purchase of capital equipment to be used in transporting 
elderly and handicapped persons. Local match of 20 percent 
is specified for a total budget of $329,613. 

(May 26, 1977) 


Under the above federal program for Elderly and Handicapped 

Capital Equipment Grants, agreements have been signed to purchase 
18 vehicles and auxiliary equipment such as wheelchair lifts and 
radio dispatching systems with the following eight organizations: 


Clackamas County Senior Citizens Council; West Linn 
(August 11, 1977) 


Spruce Villa, Inc.; Salem 
(June 13, 1977) 


Shangri-La Corp.; Salem 
(July 13, 1977) 


Eastern Oregon Community Development Council; Baker, 
Union, and Wallowa Counties 
(May 20, 1977) 


Quin-Tra Transportation Services for the Elderly and 
Handicapped, Inc.; Gilliam, Grant, Morrow, Umatilla, 
and Wheeler Counties 

(July 7, 1977) 
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Senior Citizens Social Services, Inc-; Tillamook County 


(May 27, 1977) 


Senior Services, Inc.; Clatsop County 
(June 2, 1977) 


ry Retarded Citizens; Corvallis 


Benton Association fo 


(May 30, 1977) 
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3, Transit operating assistance--State General Funds to parti- 
cipate in small city transit systems: 


(a) City of Astoria $40,000 
(December 21, 1977) 


City of Ontario $20,000 
(December 21, 1977) 


Rogue Valley Transportation District $60,000 
(September 28, 1977) 


City of Corvallis $80,000 
(October 26, 1977). 


City of Bend $40,000 
(October 27, 1977) 


City of Albany $40,000 
(October 10, 1977) 


Columbia County $40,000 
(October 26, 1977) 


(h) City of Roseburg $60,000 
(October 31, 1977) 


Experimental Transportation Program. 


(a) Yamhill County $18,510 
(February 21, 1978) 


(b) City of Woodburn $18,899 
(March 30, 1978) 


A contract with the Tri-County Metropolitan Transportation 
6,516 in State General 
re of costs associated 
. OR-03-0008 
Amendment No. 
Garage). 
(December 15, 1977) 


August 15, 1978 
Salem, OR 


The Oregon Transportation Commission met at 10 a.m. in the 
Conference Room of the Transportation Building in Salem. Notice of 
this meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Don W. Streun, Assistant Director for Administration 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

George Bell, Manager of Intergovernmental and Public Affairs 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Public Transit 

Haroid Grover, Administrator of Motor Vehicles 

Warren Gaskill, Deputy State Parks Superintendent 

Merl Whiteman, Fiscal Officer for the Department of 
Transportation 

Robert Bothman, Administrator, Metropolitan Branch 

Glen Green, Federal Highway Administration 

Cecil Head, Manager, Commission Services 


The Commission unanimously approved the following items on 
the consent calendar as presented by Mr. Bell: 


1) Minutes of the meetings of June 20 and July 18, 1978. 


2) Adopted resolution declaring necessity of certain real 
property for public purposes and authorizing condemna~ 
tion. ("Real Property Condemnation Resolution No. 
2676" on file in the Commission's files, Salem. ) 


Authorized increases in project authorizations on the 
following contracts: 


a. Contract No. 8732, Shaniko Rock Production Project, 
Sherman and Shanikc Fossil Highways, Wasco County, 
in the amount of $38,481.95 (42% increase). 


Contract No. 8485, Periwinkle Creek Bridge, 


Albany, FAU 2940, Linn County, in the amount of 
$15,093.22 (11.7% increase). 
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Added to the Six Year Program the revised signing 

of the Columbia River and Old Oregon Trail Highways 
from Portland to the Idaho State Line from the 
Interstate 80 North designation to Interstate 84. 
Estimated cost $340,000 to be financed with Interstate 
Funds. 


Memorandum of Agreement with CRAG and Tri-Met pertain- 
ing to the CRAG transportation planning process. 
(Authorized Assistant Director for Operations to sign 
agreement. ) 


Oregon's participation in the national pooled fund 

study of environmentally acceptable methods of coating 
steel bridges. (Requested by Federal Highway Administra- 
tion to participate in study.) Oregon's contribution 

is $10,000 in Federal Highway Planning and Research 
Funds on 4 nonmatching basis. 


Agreement with CH2M-Hill, Inc.-;, for preparation of 

the draft environmental impact statement for the 

S.W. Murray Blvd.-Alice Lane Section of Allen Boulevard 
in Beaverton. Cost not to exceed $65,140 for an eight- 
month period. 


Request for a FAS-C preliminary engineering project 


for the Thornton Lake Bridge on the North Albany Road 
in Benton County- Total Cost $10,000; Federal Funds 
$8,600; State's Share $700. (Authorized State Highway 
Engineer to sign agreement when prepared. ) 


Three requests for Urban System Projects and a request 
to cancel a previously approved project as follows: 
(Authorized State Highway Engineer to sign agreements 
when prepared. ) 


a. Request from City of Baker for paving the Oak Street- 
Birch Street on Auburn Avenue and Balm Street-Birch 
Street on Washington Awenue. Total Cost $60,800; 

Federal Funds $47,420; State Share $6,690. 


Request from City of Portland to add left-turn 
phases to existing traffic signals at 10 inter- 
sections. Total Cost $52, 3005 Federal Funds 
$44,980; State Share $3,660. 


Request from city of Roseburg to signalize the 
intersection of Stewart Parkway and Harvard Avenue. 
Total Cost $40,000; Federal Funds $34,400; State 
Share $2,800. 


Request from city of Medford to cancel a previously 
approved $5,000 traffic study in the Medford central 
business district. Project is being withdrawn due 
to a determination by the Federal Highway Administra~ 
tion that the project is a planning activity eligible 


under the Bear Creek Area Transportation Study. 
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Agreement with Daniel, Mann, Johnson and Mendenhal1/ 
Hilton for preparation of the draft environmental 
impact statement for the Jantzen Beach-Pacific East 
Overcrossing Section of the Pacific Highway in 
Portland, Multnomah County. Amount not to exceed 
$101,500 for an eight-month period. 


Adopted resolution abandoning a short section of 
old highway alignment on the Forest Boundary~ 
Cottonwood Creek Section of the Klamath Falls- 
Lakeview Highway in Lake County. ("Abandonment 
Resolution No. 573" on file in the Commission's 
files, Salen. ) 


Adopted a resolution accepting an amendment to the 
Federal Grant Agreement for the Aurora State Airport 
construction project. This amendment reinstates 
construction and paving of an aircraft parking 
apron in the current airport improvement project. 

No additional funds are involved. ("Aeronautics 
Miscellaneous Resolution No. 16A" on file in the 
Commission's files, Salem. ) 


Traffic improvement project in Lebanon (improve the 
turning radius at Oak Street and installations of 
traffic signals at Airport Road (both on Santiam 
Highway) and add to Six Year Program. Estimated 
cost $64,000 with Federal participation of $54,800 
and State matching funds of $9,200. 


Modification of a planning grant with the Federal 
Rail Administration for additional funds in the 
amount of $20,871. The funds will require $5,218 of 
match and that amount is available in general funds. 
(Authorized Director to sign agreement . ) 


y reports were mailed to the 
Commission which show ac by the following officials on 
behalf of the Commission pursuant dopted delegation 
orders: (Exhibits on file in the Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Superintendent Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


DIRECTOR'S REPORT 
Mr. Burco advised the Commission that the budget must be 


submitted to the Executive Department and the Governor by September 1, 
1978. He called on Mr. Moore to present the Public Transit Budget. 
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Mr. Moore presented the 1979-81 base budget and decision 
packages for the Public Transit Division. He stated it is basically 
the same budget as previously submitted. He mentioned the revised 
version reflects a switch of priorities 11 and 17 which was recommended 
by the Metropolitan Office. Mr. Moore referred to his budget letter 
to the Commission of July 28, 1978, stating the Director recommends 
approval of the first 8 priorities totaling $3,733,648. He pointed 
out a budget of this level would enable the Division to continue all 
current intercity, rural and small city programs and would meet the 
needs of all three of Oregon's major communities. (Copy of July 28, 
1978, letter to Commission, with attached Reduced Level Budget (2 blue 
sheets) and background material entitled Incremental Decision Packages 
1-10 on file in the Commission's files, Salem. ) 


Mr. Moore introduced Mr. Dennis L. West, Program Director, 
Port of Portland. Mr. Moore said the Division is spending $23,333 
in general funds approved by the Emergency Board and matched by 
Tri-Met, Port of Portland and the City of Portland to do the Portland 
Transportation Center Study. Mr. Moore asked Mr. West to brief the 
Commission on this study. 


Mr. West discussed the major items that the Port is presently 
dealing with concerning the Portland Transportation Center. He said 
their goals are to test the feasibility of the bus terminal and a 
transportation center on the site adjacent to Union Station and 
assuming it is feasible, to develop an implementation plan to proceed 
with the project. The main concern now, he said, is the feasibility 
from the design standpoint. He commented on the designs, the various 
terminal locations and office space and referred to the maps. There 
was discussion concerning financing and a possible Federal Grant. 


The Commission decided to leave the Portland Multi-Modal 
Terminal of $450,000 in the Public Transit Division's budget with a 
full explanation of the budget item to be considered as a contingency 
in case no other private or public funds are available to complete 
construction of a center. 


The Commission approved the Public Transit Division budget 
of $3,733,648. (Copy of the Public Transit Division's budget on file 
in the Commission's files, Salem.) 


Mr. Whiteman presented a financial update of the changes 
that have been made in the overall budget scenario since the last 
Commission meeting. He handed to the Commission a summary of these 
changes. (Copy of summary on file in the Commission's files, Salem. ) 


Mr. Grover explained the $2,145,000 increase in the Motor 
Vehicles Division's budget and handed to the Commission a summary 
of improvements that increased the budget target. (Two handouts 
given to the Commission concerning the budget are on file in the 
Commission's files, Salem.) 
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Commissioner Hollern Suggested that in the future when 
handouts are submitted to the Commission that copies also be furnished 
to the audience so they will have a better understanding of the 
subject. 


Mr. Gaskill submitted handouts of the Parks' budget of 
$34,381,000 and explained the changes of the reduced level budget and 
decision packages. (Copy of budget (3 pages) on file in the Commission's 
files, Salem.) There was discussion pertaining to the $2 surcharge 
for nonresidents using overnight camping facilities in State Parks. 


Mr. Burco mentioned that at the last Commission meeting 
Commissioner Walsh had asked for additional information concerning 
the Central Services' budget. He asked Don Streun to present an 
overview concerning Central Services. 


Mr. Streun handed to the Commission an organizational chart 
of the Department and commented on the changes since the formation of 
the Transportation Commission on July 10, 1973. (Copy of organizational 
chart dated August 11, 1978, on file in the Commission's files, Salem) 


The following Branch Managers gave a report on their budget 
requests, operations and manpower level of their respective branches: 


Merl Whiteman, Finance (There was discussion concerning 
the duties and responsibilities of the Fiscal Branch. ) 

Russ Graham (representing Bob Whipps), Organization and 
Manpower Services 

Harry Anderson, Information Systems 

David Moomaw, General Services 


(Copies of the organization charts, budget requests and decision 
packages submitted by the Branch Managers are on file in the Commission's 
files, Salem.) 


Mr. Rulien presented to the Commission an organization 
chart of the Policy and Program Development Section and their budget 
request. He also discussed the operations of his section. 


Mr. Rulien presented a chart showing the revenues that the 
Department would receive from 1979 through 1984 if Ballot Measure No. 3 
passes in November, 1978. He said this would involve changes in the 
vehicle registration and the weight-mile tax. If the measure passes, 
the total collections are estimated at $110,000,000. Out of this 
amount, $5 million would go for administration costs; $13 million to 
cities and $21 million to counties. Mr. Rulien said the maximum 
available for highway programs would be $71 million. 


The Commission indicated if Measure No. 3 passes in November 
the revenue would go to projects in the "Green Program" of the Six Year 
Highway Improvement Program and to the Maintenance Betterment Program. 
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Mr. Bell mentioned a fact sheet on Ballot Measure No. 3 
is in draft form and will be ready for distribution in early 
September. 


Mr. Whiteman presented a copy of a 1979-81 budget (4 pages) 
for the whole Department of Transportation (Highway, Motor Vehicles, 
Public Transit and Aeronautics Divisions, and ODOT Central Services) 
in the amount of $754,999,000. He mentioned this is a 48% increase 
over the last biennium due to Federal Funds allocated for the I-205 
Bridge project and the Mt. Hood Freeway transfer funds. (Copy of 
budget on file in the Commission's files, Salem. ) 


There was considerable discussion concerning the Travel 
Information budget of $1,412,000. Commissioner Hollern moved and 
Commissioner Walsh seconded that the General Fund budget for the 
Travel Information Program be reduced by $900,000. Commissioner 
Hollern said this would give the Legislature a year to find an 
alternative way of financing the program. He felt that General Funds 
should not be used to fund this program. The Chairman said that the 
Commission by law is required to administer a tourism promotion program. 
Voting for the motion: Commissioners Hollern and Walsh; against: 
Commissioners Jackson, Coleman and Brix. The motion lost. 


The Commission unanimously approved the Transportation 
Department's budget in the amount of $754,999,000. 


The meeting recessed for lunch at 12:05 p.m. 


The Chairman reconvened the meeting at 1:30 p.m. 
(Commissioner Brix did not attend the afternoon meeting.) 


Following Mr. Burket's favorable recommendation, the 
Commission gave their approval for the Division to appear before the 
Emergency Board concerning the following matters: 


1) To apply for a Federal grant in the amount of $100,000 
and an increase in budget limitation in the same 
amount. The grant from the Federal Aviation Admin- 
istration's Planning Grant Program will fund a one- 
year continuous aviation planning program for updating 
the Oregon Aviation System Plan. 


To apply for two Federal grants in the maximum amount 
of $20,000 each for a total of $40,000. These grants 
will fund an Airport Layout Plan and an Environmental 
Impact Study on the John Day and Bandon State Airports. 


(continued on next page) 
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To apply for Federal grants in the amount of $9,000 
and an increase in budget limitation in the same 
amount. The grants will acquire technical services, 
equipment and will fund travel for a year-long air- 
craft operation counting demonstration program at 
three airports in the State. (One of the airports 
will be Florence; the other two are not yet known.) 


The Commission accepted Mr. Burket's recommendation and 


appointed the following individuals to the Oregon Aviation Advisory 
Committee: 


One-year term ending December 31, 1979 


Ralph Kappler, Mulino 
Ralph F. Cobb, Eugene 
Eugene F. Burrill, Prospect 


Two-year term ending December 31, 1980 


Edwin M. Stanley, Portland 
Don Wanamaker, Portland 
Sam Whitney, Newberg 


Three-year term ending December 31, 1981 


Milt Kingsland, Milwaukie 
Michael Hillis, Bend 
DeLane Fry, Hillsboro 


Attention was given to a resolution accepting an amend- 
ment to the Federal Grant Agreement for the Cottage Grove State 
Airport in Lane County. Mr. Burket stated the Federal Aviation 
Administration will participate in eligible items in cost overruns 
up to a maximum of 10% over the original grant. The amendment 
increases the total grant from $111,127 to $116,937.15. The 
Commission approved the increase and adopted ‘Aeronautics Miscel- 
laneous Resolution No. 12A." 


Mr. Burket introduced Mr. Grover C. Jones, Chief, Bureau 
of Aviation, Division of Public Transportation Operations in 
Florida. 


Mr. Bothman presented a status report of the Banfield 
Transit Project. He mentioned the following series of events that 
will take place and eventually will lead to a selection of an 
alternative and alignment by November 1, 1978: 


(continued on next page) 


August 15, 1978 


August 21, 1978 - Tri-Met staff report and recommendation 
to the Board. 


September 5, 20 and 22, 1978 - Tri-Met hearings. 
September 26, 1978 - Tri-Met Board action. 

September 27 and 28, 1978 - County hearings. 

October 3 and 4, 1978 - City Council hearings. 

October 5, 1978 - Multnomah County Resolution. 

October 5, 1978 - Gresham City Council public hearing. 


October 10, 1978 — Decision by the Portland and Gresham 
City Councils. 


Mr. Coulter introduced the following employees who have 
completed 40 years of service with the Highway Division: 


John A. (Bud) Howry, Maintenance Foreman, Detroit 

Maurice F. (Maury) Spagle, Section Foreman, Woodburn 

C. Henry (Hank) Dillard, Custodial Supervisor for 
Equipment Shop Area, Salem 


Chairman Jackson presented to each employee a 40-year service pin 
and thanked them individually for their long and dedicated service 
to the State. 


Mr. Bell handed to the Commission an updated listing of 
proposed legislative bills for the Department. He stated 10 fiscal 
impact statements have been submitted to the Executive Department. 
There are 9 bills in the executive Department that are ungraded at 
this time and it is anticipated that all bills will be completed by 
the middle of September. (Copy of updated listing of legislative 
bills on file in the Commission's files, Salem.) 


There was discussion concerning the use of studded tires. 
The Commission pointed out that if anyone introduced a bill at the 
next legislative session placing a tax on studded tires or the 
elimination of them the Commission would support such legislation. 


The Commission reconfirmed the following meeting dates: 


September 18, 1978 - Joint dinner meeting with the 
Washington Transportation Commission in Portland 

September 19, 1978 - Portland 

October 24, 1978 - Salem 

November 28, 1978 — Salem 
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The Commission considered the construction of three 
maintenance stations located at Mitchell, Oakridge and Clatskanie. 
Mr. Klaboe mentioned that these stations need replacing as the 
existing buildings were constructed in the 1930's and 1940's. He 
said they are very small buildings and are completely outmoded for 
today's equipment and need. The estimated cost to build the three 
stations is $517,000 and funds are available in the current State 
Construction Program. The Commission approved the projects as 
recommended by Mr. Klaboe. 


Mr. Klaboe removed from the agenda the proposed expansion 
of the Woodburn Truck Scale Site. He stated that he anticipates 
the passage of a new Federal law which will allow the State to 
receive 92% financing of the total expansion of the project. He 
indicated the present site is too small. Because of the volume of 
traffic, only 50% of the trucks can use this station. Mr. Klaboe 
said this proposed construction will be presented at a later meeting. 


Mr. Klaboe reported on the I-82 corridor. He said the 
"Cc" line and the "C Alternate" line have been reviewed to see if 
there is justification for another public hearing. All information 
has been collected and a final report will be available to the 
Commission by the end of August to give them an opportunity to look 
at the report prior to the September 19 Commission meeting. 
Mr. Klaboe mentioned that all interested people will receive advance 
copies of the report and will be notified that the Commission will 
take action on this matter next month. 


Consideration was given for construction of a 3-lane 
section approximately three-fourths of a mile over the worst portion 
of the Clackamas Highway between I-205 and Boring Road in Clackamas 
County. Mr. Klaboe said a very severe congestion problem still 
exists on this highway. The middle lane would be a continuous left- 
turn lane which will help appreciably although it will not cure the 
problem. He pointed out the work would not be wasted if in the 
future enough funds are available to do the entire job. The 
estimated cost to do this 3-lane section is $165,000. Mr. Klaboe 
recommended the construction of three lanes with State Construction 
Funds. The Commission accepted his recommendation. 


Mr. Klaboe recalled that in December 1966 the City of Coos 

Bay and State entered into an agreement to finance construction of 
the Cape Arago Highway-Woodland Drive Section of the Coos Bay- 
Empire Highway. Costs were to be shared 75% State and 25% City. 
At that time, the City's share was estimated at $212,500. Bids 
were received in March 1973. By then, he said, inflation and 
design details had increased the City's share to an estimated 
$481,355. The increase necessitated the Commission authorizing 
April 17, 1973, an extended repayment plan. Final costs have 
increased the City's share to $530,273. Mr. Klaboe mentioned a 
recent payment by the City of Coos Bay brings their participation 
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to date to $450,000. He recommended that the total cost to the City 
be limited to the and rounded to $480,000. 

Mr. Klaboe said this with a final payment of $30,000 
and the State's cost $355,537. The Commission approved Mr. Klaboe's 
recommendation. 


Mr. Klaboe reported on 4 recent Klamath Falls meeting with 
City and County officials ana interested citizens regarding the 
Klamath Falls-Southside Bypass. He said they want the State to fund 
this project and are asking for a truck route from the center of 
Klamath Falls out to the Southside Bypass- Mr. Klaboe referred to 4 
sketch map of the Klamath Falls area and pointed out the routes in 
question. He stated cost estimates will be made and a report submitted 
with his recommendation at 4 future meeting. 


Mr. Gaskill reported that on May 31, 1978, Willamette 
Factors, Inc. informed the City of Wilsonville that they intend to 
construct apartments and townhouses within the Charbonneau Scenic 
Easement along the Willamette River in Clackamas County. He said 
that Willamette Factor's proposal exceeds the scenic easement of 
October 20, 1976, for apartments py 49 units. Mr. Gaskill mentioned 
the expansion of density in the area would not have a detrimental 
effect on the values of the waterfront as viewed from the river. 

The Commission accepted Mr. Gaskill's recommendation for the change 
in density. 


Mr. Gaskill said that a former stockpile site on the 
Robertson Bridge-Redwood Highway Road in Josephine County has been 
declared surplus and the Highway Division wishes to dispose of it. 
He said the property is within the k, mile boundary of the Rogue 
River Scenic Waterway, he boundary of the National Wild 
and Scenic River. A house on t uld be substantially 
screened from the river by vegetation and would not impair the 
natural beauty of the waterway. A deed of sale, he said, will 
include six stipulations as outlined in Mr. Talbot's letter to the 
Commission dated July 19, 1978. (Copy of letter on file in the 
Commission's files, Salem.) The Commission gave their approval for 
a density variance as recommended by Mr. Gaskill. 


Mr. Grover requested permission to appear pefore the 
Emergency Board to apply for a Federal grant through the Oregon 
Traffic Safety Commission to fund the purchase of 40 automated 
testing devices for use in administering the knowledge portion of 
the driver's license examination. He said by replacing the current 
written knowledge test with a test administered by automated testing 
devices it will improve service in th e offices. 
(East Portland, Salem, West Eugene and Me He stated the 
Division requests a $96,802 increase in its Federal Fund expenditure 
limitation and this proposal does not involve any increase in 
expenditures of State Funds. The Commission approved his request. 
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Mr. Grover stated a proposal will be submitted next month 
for the improvement of field offices, new positions and remodeling 
of some offices to help improve the Motor Vehicles Division's services. 


The Commission approved a supplemental agreement with 
Ron Linton for a one-month extension of his consulting contract 
pertaining to Federal legislation. This extension will allow the 
Department to carry through the last month of negotiations on the 
House-Senate Conference Committee dealing with the Surface Transporta- 
tion Act. This supplement extends the total amount for the original 
and supplemental agreement to $26,000. The Commission authorized the 
Director to sign the supplemental agreement. 


The Chairman adjourned the meeting at 2:15 p.m. 
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Type of Work — FA, Proj. No. [-IR-5-3(113)163 


County Lane and Dou las aces, eRe Aion 


No. of Bidders ——_______ Low Bidder —————$_$_$_—$—_$___ 


Low Bid S 


Engineer's Recommendation: PROJECT WITHDRAWN 


ee oe Baldock Slough-S Baker Intchge Section 
(Contract No. 8753) 
IR-80N-7(53) 296 


Type of Work ~ 3 ___F.A. Proj. No, —~—__- 


Baker Old Oregon Trail 


County Highway ——— 


R. L. Coats, Bend | 


No. of eT A. ME Low Bidder —— 


Low Bid ¢_22161, 455.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


en: eae St.-Mt. Hope Cemetery (Baker) Section —_____ 
(Contract No. 8754) we 
Type of Work 0.42 Mile Paving datnetia canal As PEGI ee M-4823 (1) 


FP ss ci eer | a 
County ee Tm i | 4823 \G race _ St s & Fes Dr idge 5 ) 


No. of Bidders Low Bidder__ Baker Redi-M1x, Baker 


Low Bid S . ee 


Engineer's Recommendations: Award to low bjdder subject to concurrence of the 
City of Baker and the FHWA and the sum of 
$4,860.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_@- 26-78 _ 


- 2651 - 


Shirley St.-Main St. (Molalla) Section 
; (Contract No. 8755) 


Type of Work — 0.33 Mile Grading & Paving estes TNs OS Petes OS-0302(1) 


POY Scene Projoct — 


Couny__Clackamas ss Highway___City Street (North Cole Street) 
No, of Bidders Ee Low Oe ot | rker-Nor thwest Pavi ng_ CO. 4 _0 regon City 


50,847.50 


Low Bid S__ 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Molalla and the sum of 
$8,100.00 is deposited by the City. 


No, ° Project ___Remote _ 


~ (Contract No. 8756) 
Type of Work 2.01 Miles Grade, Pave & Structure ¢ A. Proj. No F-14(5). ™ 


Couniy ___.__CQO5 nae ice Highway __CoOS_ Bay- Roseburg 


_Fred H. Slate Co., Portland 


No. of EEE. Syn Low Bidder — 


25653,781.50 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject. to concurrence of 
FHWA. 


No, °___ Project __S: Fork Coquille River (Gaylord) Bridge 
(Contract No. 8757} 
cihinsiamsidaee Oh PIE, MO OS-0690(1) 


Type of Work___2eructu re 


Counwu_COOS ican saa Hiohway_COunty J Ro ad No en > ae 


No. of Bidders 9 Low Bidder_ROSS Bros Construction Inc., Salem __ 


296,140.00 


Low Bid S - 


Engineer's Recommendations: The Engineer is conferring with Coos County and 
has this project under advisement. A reconwiendation 
will follow in a few days. 


SEE PAGE 2659 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE 6-R6-7f 


- 2652 - 


7 


| | pee gar Projoet — 


; : (Contract No. 8758) Des 
Type of Work 0.41 Mil e Paving __ F.A. Proj. No. _ State_ 


County __Deschu’ es Highway-—City Street 


3 Central Oregon Pavers, Inc., Redmond _ 


No. of Bidders ——————— Low Bidder ——_-——_—__-—— 


Low Bid 52 9,295.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Redmond and the sum of $9,290.00 
is deposited by the City. 


8 garden Valley Blvd-Fairgrounds Intchge. Section — 


MG: sence Project —__—_— 


k (Contract No. 8759) 
Fee ot Work ween Miles Grade, Pave & Landscape ¢.q, iro). no. - 1-5-3(114)126 


—_————$—$—— 


County Douglas een Highway __Pac ifi C pap cien eatin A Ae 


Paul Brothers, Inc.» Port iane oes 


No. of Bidders —_—_-_——_— Low Bidder ——____- 


ow pig $.3492568.30__ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


No. Project ——— ieee eg ERE 
Contract No. 8760) 
Sas ep wait weeds Base § Striceere FA seni, fue Sac eV) 


County Grant ee Henne ty Road _ 


— ae 


No. of ieee oe Dee Low Bidder _D Mc D Corporation, LaGrande ______—— 


739,610.20 


Low Bid $ ——-——_ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Grant County and the sum of $485,300.00 is 
deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE = + 


_Redinond (Black Butte Blvd.) Section - South 5th St.-s. 


Canyon 


Projet. _Wagontire-Lake County Line Section 
reer ee No. 8761) 
Type of Work . 6. 69 Miles Grade  & at) ee __ F.A. Proj, No. _FLH-F-1(9 ) 


Harney and Lake Lakeview-Burns 


County Highway 


5G V ; 
No, of Bidders “al aa Low Bidder_t + H. McEwen Construction Co .» Eugene 


Low Bid s_1,490,370.0 Om 


Engineer's Recommendation 


Award to low bidder subject to concurrence of the 
FHWA. 


No. eed 


Project__ Grandview Dr. and Wimer St. Section 
(Contract No. 8762) 


F.A. Proj. No. M-3920(2) 


Type of Work __0-38 Mile Grade & Pave _ 


County ae eee ac k S (2. rae Alecia nian PUTAS __FAU a2 20 (C ity Streets 2 


Na. et bidaak..2 __ Low Bidder__M. C. Lininger & Sons, Inc., Medford _ 


Low Bid g291,509.50 


Engineer’s.Recommendations: Award to low bidder subject to concurrence of the 
City of Ashland and the FHWA and the sum of 
$21,000.00 is deposited by the City. 


12 


sia Shady Cove (Cleveland St.) section 


(Contract No. 8763) 
Type of Work 0.14 Mile G rade & Pave reba ef «af A. Pro. No. State _ Pha. 


cities PPOLOCt .... 


: ae err 
County ___dackson BESS AMS diene GHWAY __ City Street icsesscspiene a iar a 


Sy a Low Bidder_[u-Mix Construction Company, Medford | 


25,469.00 


Low Bid S$ 


Engineer’s Recommendations: Award to low bidder subject to the concurrence 
of the City of Shady Cove and the sum of 
$4,620.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE 


No, ee 3 


South 6th St.-Eastside Bypass (Klamath Falls) Section 


Projoet — 


3 (Contract, No. 8764) 
Type of Work 0.96 Mi le Grade, Pave, Str. & Sign, A. Proj. No. -M-2298(3) 


FAU 2298 


Klamath 


CGAY: otnstiarininininnrniaee > ee a Le 


R. A. Hatch Co., Bend 


No. of Bidders ———__----—- Low Bidder —__—____— 


890,120,00 _ 


Low Bid S_== 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Klamath Falls, Klamath County and the FHWA and the sum of 
$32,730.00 is deposited by the City and $38,640.00 is deposited by 
the County. 


ee Armitage State Park _ Ea es 
ee Contract Wo. 799) 
Toilet Building ; FA. oj, No, _BOR 


Project — 


RY ———— 


Type of Work 


Lane - ve Highway — pws ta ee soa eee pina 


County 


No. of wie) Low Bidder Morris. P Bae elty, Gen Con tract. , fugene _ 


79,268.05 


Low Bid S 


Engineer's Recommendations: The Engineer has this project under advisement 
and a recommendation will follow in a few days. 


SEE PAGE _ 2659 


Tee eialent Harlow/Hayden Br. Rd.-"Q" St. Section 
oo gar canna ae aaa aie (Contract No. 8766) sean 
Type of Work eae. Mil e. Grade, Base & = P ave BRE Prey. NO 


Pe MG ee tga toe 1205 & 1260 (5th Street North) 


uo, oh tdders ile. 3.._. Low Biader__ Benge Paving, Inc. Eugene. ai 


Low Bid S 347,456.87 


Engineer’s Recommendations Award to low bidder subject to concurrence of the 
FHWA and Lane County and the sui of $27,600.00 
is deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE 


A 


. OF 8-15-78 


No. ae ‘ 


Agate Beach-NE 20th St. (Newport) Section 
(Contract No. 8767) 
Type of Work 1.87 Miles G rade and P 4, ee 


Projuet — 


aww FA. Proj. No, TQF-2-4(4) 


Li ncol n Highway._ UV ego on Coas t 


County 


No, of Bidders 2 Low Bidder_-R, A. Hatch Co.. Bend 


Low Bid $744,930.00 
Engineer's Recommendation: Award to low bidder subject to concurrence of the 
FHWA. 


No.__17 __ Project ___Yachats-Beamer Creek Section _ 


< ; (Contract No. 8768) Herat 
Type of Work — 3 64 M1 ] es Pavi ng eee —_F.A. Proj. No. RS-A522(1) ent 


Lincoln FAS-A522 (Yachats River Road) 


County. = ET a a SSS iba FT, | gtr: go Bod m Bh! 


Q 1 } / N al 
No. of Bidders ___ Low Bidder _ROAd & Driveway Co., Newport __ 


267,280.50 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Lincoln County and the sum of $21,500.00 is 
deposited by the County. 


Project___eSt Ave.-6th Ave. (Albany) Section_ 


Contract No. 8769) 


Type of Work raffic Signal Instal t§ J ae 


A. Proj. No, 3. 


Gianey Linn Aes ae Highway.__Albany-Corvallis 


No. of Bidders > oe Low Bidder LiNNCO Electri c Co., Atba ny 


80,602.00 


Low Bid $ 
Engineer’s Recommendations: Award to low bidder subject to concurrence of the 


City of Albany and the sum of $44,310.00 is deposited 
by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT 


ee: SS 
) F- g- 15-78 


l some Detroit Lake-Tunnel Creek (MP_45.7_& MP 58.1) 5 on 
|; eo Projoet 

12.57 Miles Slope Scaling, (contract No. 8776) 
Type of Work _Protective Barriers & Paving F.A. Proj. No. Pohl ( 8). 


County ONS Ca a Highway__-_Narth_S antianr 


oy. pie Ret Beth CoS, eee sue 


No, of Bidders 


Low Bid S 231,674.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
FHWA. 


ig sce Project___oublimity (W. Main St.) Section 


(Contract, No. No. 8771) 


Type of Work? .05 Mile : Grade & Pave Bisons: eee a ale PR Erte. INO _state 


County Marion a HighWiNen.teL bi eo ereet 


Ne. of Bidders 2. ..: Low Bidder _ North Santiam Paving Co. , Stayton 


Low aig s282282./0 
Engineer's Recommendations: Three local contractors responded to this project. 
Because of the good competition and the risk.of cement supply con- 
trolling the contractor's operations, award to low bidder subject to 
concurrence of the City of Sublimity and the sum of $8,130.00 is 
deposited by the City. 


No.2) __pProject__Willow Creek (Morgan St.) Bridge 


. 2 . rac 
Type of Work Gr ‘ade, Pave a Structut ee ee a oe TE OS- -2501(1 hi 


Morrow 


{ treet 
County Highway Ci u Ly ee 


No. e¥ Bidders Low Bidder__Douglas S. Coats Construction, Bend 


134,005.00 


Baia WR Sie ieteniceeaciecnnwn 


Engineer's Recommendations Reject all bids 


APPROVED BY CHAIKMAN 
GLENN L. JACKSON 


pate_ 6/26/79 


A 


Oo OF 8215-78 


22 scyoer. Grande Ronde River (Pierce Lane) Bridge 
(Contract No. 8773) 
Type of Work — _Struc ture __ ess REAP F.A. Proj. No. RS-B618(1) 


County AO edapanecininsaaispininleeasnaanich Highway AS -B618 


No. of Bidders 4 tow Bidder__Hamilton Construction Co., Springfield _ 


Low Bid s_181,135. QO 


Engineer's Recommendation 


Award to low 
bidder subject to concurrence of Union County and the sum of 
$14,400.00 is deposited by the County. 


No..23__ project __ualatin Valley Hwy.-S. Nectarine St. (Cornelius) Section 
~ (Contract No. 8774) RADE 
Type of Work 0.73 Mile Grade & Pave Fr Proj. No, RAtA678(1) 


feuinty Washington _ Highway FAS-A678(S. 10th Ave. & Golf Course Rd. 


Low gig $498,903.00 


No. of Bidders...1 __ Low Bidder __Cascade Construction Company Inc., Portland 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Washington County and the sum of $37,400.00 
is deposited by the County. 


See modification to this recommendation on page_2660 


and the Chairman's approval of 6-28-78 to award con- 
tract to Baker Rock Crushing Co., Inc., rather than 


Cascade Construction CTo., inc. 


On June 26, 1978, I accepted the State Highway Engineer's recom- 
mendations for award dof the projects on which bids were received 
June 22, 1978, and authorized him to sign the contracts when 
conditions for the awards have been met. 


nape day o 


Glenn L. Jackson 
Oregon Transport on Commission 


A 


(iT=S OF _ 8-15-78 


REPORT OF CONFIRMATLON_OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


Wis, cas ase Projoeto. -F Fork Coquille River (Gaylord) Bridge 
Contract No. 8757 . 
(Contract No. 8757), 05-0600(1) 


Type of Work. —— Struct 


a 


En on ene 


Coos County Road No. 153 


County aoe Highway 


No, of Bidders it: Fae Low Bidder ROSS Bros : Constru 1 


Ui ion _Inc., Salem 
296,140.00 


Low Bid S— 
Engineer's Recommendation: (See page 2652) 


Award to low bidder subject to 
concurrence of Coos County and the sum of $131,400.00 is deposited 
by the County. 


No. 24 __ Project ____Anmitage State Park J ______—___-—— 
; Pgh (Contract No. 8765) 
Type of Work Toilet Building___—- a _F.A, Proj. No. __ BOR A es 


Lane CCT << 


County __ Hiqhway —————--- 


2nd A + -% 
No. of Bid ___ Low Bidder Robles. Constru ction iG. oP ANS | a a 


PROT SOE 
2nd Low Bid 82,850.25 
ity With Bic AMA ao (See page 2655) 


Engineer's Recommendations: The TOW bidder failed to comply with the regula- 
tion relative to soliciting subcontract bids from minority business 
enterprises, thereby making his bid nonresponsive. Award to second 
low bidder subject to concurrence of the Bureau of Outdoor Recreation. 


On June 27, 1978, 1 accepted the State Highway Engineer's recommendations 
for award of the above two projects on which bids were received 

June 22, 1978, and authorized him to sign the contracts when con~ 

ditions for the awards have been met. 


Dated this ae day Ol 


\ALZE 


Glenn L. Jacket, irman 
tat 


Oregon Transpor Commission 


1) 1 pee eae 
UTES OF 8-15-78 


J 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 
EL LUN PAREN UNDER DELEGATED AUTHORITY 


Prot. Tualatin Valley Hwy.-S. Nectarine St. (Cornelius) 

(Contract No. 8774) 
type of Work 0.73 Miles Grade - Pave = gn. proj. wo, RS-A678(1) _ 
FAS-A678 
County Washington Highway_(S+ 10th Ave. & Golf Course Rd.) 


No, of Bidders___2 __ Low Bidder__Baker Rock Crushing Co., Inc., Beaverton 


Low Bid s_434,957 . 45 a 


Engineer's Recommendation: Based on subsequent information, it has been 
determined that the proposal of Baker Rock Crushing Co., Inc., was 

in conformance with bidding requirements, and the contract can be 
awarded to them. Confirmed by Chief Counsel. Award to low bidder 
Subject to concurrence of Washington County and the sum of $35,500.00 
is deposited by the County. 


On June 28, 1978, I accepted the modification of the State 
Highway Engineer's recommendation previously made and authorized 
him to award the contract to Baker Rock Crushing Co., Inc., when 
conditions stated above are met and to sign the contract. 


Daped this day o 
/ y} 


Glenn L. Jackson, 
Oregon Transportati®n Commission 


a 


“yo 8-15-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that au- 
thority and acting in accordance therewith for the Commission, 
I approve all actions listed below and report this action 

for your official records: 


1) Agreement with Deschutes National Forest, US 

Forest Service, to operate and maintain Lava River 

Caves State Park, Deschutes County, on 4 seven- 
day-a-week basis from 9 a-m. to 6 p.m. each day 
during the period May 1, 1978, to October 1, 1978. 
Forest Service will also provide for interpretive 
services at the park as an adjunct to the interpre- 
tation which they now provide at their Lava Lands 
Visitor Center. State will pay $2,500 to the U.S. 
Forest Service for these services. 


Agreement with City of Bend for revision of existing 
traffic signals and channelization at the intersec~ 
tion of The Dalles-California Highway and Wilson 
Avenue. The work is necessary to accommodate in- 
creased traffic generated by the opening of a new 
shopping center. The State will design, construct 
and maintain the project. The City has agreed to 
pay all costs of the project and be responsible for 
the electrical enersy consumed. 


Agreement with Coos County for construction of the 
Pigeon Point-South Slough Bridge Section of the 

Cape Arago Bikeway between Coos Bay and Charleston. 
The State will prepare the plans and supervise con™ 
struction of the project. The County has agreed to 
contribute 4 maximum of $37,500 toward the cost of 
the project. State financing will be through funds 
which have been set aside for bicycle and pedestrian 
trails. 


‘Glenn L. Jackson, 
Oregon Transportattpn Commission 


APPROVED 


STATE HIGHWAY ENGINEER 


Date. 2 ~~ S— 75 = 
- 2661 


TO: Oregon Transportation Commission stg Ad —A__ 
VIEING TizS OF 8-15-78 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relatiig to Property Acquisition 


Number Name Consideration 


49542 Leventis, Thomas N. & Sophia $ 800.00 
49563 Gersch, Joseph L. & Antoinette K. 1,800.00 
49568 Woody Froom Tire Co. ce 300.00 
49569 Welch, Catherine, Terrance & Timothy et al 250.00 
49641 Dindia, August J. & Marguerite H. 2,400.00 
49657 Martin Bros., Inc. 650.00 _ 
49741 Nickolson, Lyle G. & Dorothy May 4,200.00 
49905 : Bullack, William L. & Kathy A. 3,100.00 
49912 McDaniel, Keith & LaVerne et al 4,050.00 


50005 Westerkamp, Henry P. & Eunice B. 2,450.00 
50061 


500: Stedwell, C. R. et al 35,400.00 
50150 Monson, Muriel E. 850.00 _ 
140-45.00 Hammer, Mary R. 75.00 
140-45.10 Hammer, Mary R. 150.00 
140-47 .70 Schiedler, Arnold F. 90.00 


140-47.70 Schiedler, Arnold F. 150.00 
16 Transactions 56,665.00 


Grant of width of 40 feet to access being moved by Indenture for 
M. E. Hadwich to Station 481+00 on the Boardman-Irrigon Section 
of the Columbia River Highway in Morrow County. File 32114 


Agreement with Alex Kirnak, private forest industry consultant, 
Portland, ts conduct a series of 3-day workshops to instruct 
Parks Branch employees in the proper procedures for the opera- 
tion, maintenance and repair of equipment, principally chain 
saws, small moters and pumps and rolling stock. Total cost 
$4,178. This is part of a parks program to provide technical 
educational opportunities for employees. The workshops will 

be held at Sunset Bay, Cape Lookout, South Beach and Robert 
Sawyer State Parks. Funds are available in the Parks Budget 
for this expenditure. 


Letter-form agreement with City of Newport which grants a City 
street connection to the Oregon Coast Highway at Mile Point 
138.56, Lincoln County. 


PPROVED 


STATE HIGHWAY ENGINEER 


hee. 2-2-7 7 


- 2662 - 


Paes. Fe 
yE 8-15-78 


Agreement with City of Sandy for modification of an existing 
traffic signal on the Mt. Hood Highway at Wolf Road in 
Clackamas County. The State will design, install and main- 
tain the equipment utilizing State forces and stockpiled 
‘ardware. The City has agreed to pay all costs of the project 
and continue paying for the electrical energy consumed. 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the preceding 
page (& items totaling) and report this action for your 
official records. 


Dated this /# day of Suk _. 1978 


_A 


MINUTES ye 8-15-78 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


Tw ae 


49519 Stachly, Ruth P.___ 1, 250.00 
79909. 6,210.00 _ 


49909 Marquis, Hilda L- burkhardt 
49914 McDaniel, Keith L- & LaVerne 100.00 _ 


48414 USA Department of Army $ -0- 
—— 


49968 Potter, Clarence & Ruth et al 100.00 


Die aa 


49968 Ss a > am 
49971 Shannon, John D. & Helen 5 125.00 


A 


aE 
49973 Myers, Harry A. & Mary E. et al 150.00 
50029 United States National Bank of Oregon _ 5,800.00 


eS be 


DV 64 


50058 Werner, Casper & Grace L. 23,000.00 
Symons, Margaret G. 10, 350.00 
Moors Mill and Lumber Compan 
hanuon, Walter et al 
Tupper, Lovie M. 
The Robert Randall Company 
14 Transactions $ 


757,585.00 


—— 


Agreement with Hanard Machine, Inc. for preparation of test specimens, 
jigs and attachments for laboratory testing for July l, 1978, through 


June 30, 1979. Cost of this work is not to exceed $2,499. 
(Materials & Research) 


Lease with the Department of the Army for permission to use and 
occupy certain McNary Lock and Dam Project land for public park 


and recreation purposes. The lease would go into effect on June bee 


1978, and would terminate on June 11, 2003. This lease replaces 


the present Department of the Army License dated June 12, 1953, for 


Hat Rock Park, which expired June 11, 1978. (Parks) 


Supplemental Agreement with Washington County for installation of 
emergency vehicle pre-emption equipment to be included in the 
Farmington Highway at s.W. 170th Avenue traffic signal project. 
The State will design and install the equipment using Federal Aid 
Transition Quarter funds. The County has agreed to contribute 


50 percent of the matching funds. (Local Government ) 


Supplemental Agreement with Washington County for installation of 
emergency vehicle pre-emption equipment to be included in the 


Tualatin Valley Highway at s.W. 170th Avenue traffic signal project. 


The State will design and jnstall the equipment using Federal Aid 
Title II Safety funds. The County has agreed to contribute 
50 percent of the required match money. (Local Government ) 


ePROVED 
(0. Ce 


STATE HIGHWAY ENGINEER 


nate 2-22-25 — 


- 2664- 


Agreement with Yamhill County for construction of the Millican Creek 
(Lafayette) Section. The State will design and construct the project 
using Federal Aid funds. The County has agreed to contribute $4,000 
toward the cost of installing a left-turn refuge for County Road 

No. 204 just south of Lafayette. (Local Government) Pacific Hwy. West 


Agreement with the City of Canby and E and Z Development Company, Inc. 
of Portland, for installation of traffic signal equipment on the 
Pacific Highway East at Berg Parkway, Ciackamas County. The State 
will design, install and maintain the signals, the City has agreed 

to pay all costs of electrical energy and the Company will pay all 
costs of the installation. (Local Government ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the seven items listed and report this action for your official 
records. 


Dated this pore of 


Glenn L. Jacksg airman 
Oregon Transp@rtglse Commission 


Number 


TO: Oregon 


SUBJECT: Report 


(1) 


Name 


(2) 
River access 
lease of 1.28 
218 in Wheele 
payment 
years, @ 


Minor improveme 
the public using 


<<? A 
ANU yes 8-15-78 
of Actions Taken Under Delegated Authority 


Transportation Commission 


Options or Other Documents Relating to Property Acquisition 


Consideration 


Herbert & [rene 
Inc. 


Agreement with Reuben Evans for public use of a John Day 
at Clarno. 


Mr. Evans has provided a 6 year 
acres of river frontage adjacent to Highway 
The lease provides for a nominal 


by the State of $250 annually for the first three 


of the last three years. 
r the convenience of 
(Parks) 


Revised amendme at of Memorandum of Agreement with Secretary 
of Interior and the Secretary of Transportation regarding 


an exchange of property 


at the Chemawa Indian School 


(Woodburn Interchange-Hayesville Interchange Section, 


Pacific Highway » 


Agreement 


Interchange) - 


the signal equipment. 
electrical energy consumed. 
50% with State 
County and 
to $10,500 each; therefore, 
which are in excess of 


Inc. 


By your duly adopte 
official capacity t 


Oregon Transportation 


acting in accordanc 


with Multnomah County and 
for installation 
(Connection No. 


Marion County. ) (Utility Unit ) 


Hayden Island, Inc-, 

of traffic signals on the Pacific Highway 

1) at Hayden Island Drive (Jantzen Beach 

The State will design, install and m 

The County will pay all costs 

The project is to be financed 
25% by County and 25% by Hayden Island, 
Company have limited their participation 
the State will pay all costs 
$21,000. (Local Government 


Funds , 


d delegation order, you authorized me in my 

o exercise certain authority on pehalf of the 
Commission. Pursuant to that authority, and 
e therewith for the Commission, 1 approve al 


actions listed above and rgport this action for your official records. 


STATE HIGHWAY 5 a 


A- a 4) 


Glenn L. Jacksgn, . portation Commission 
Dated this d a a ma 1978 


yea 
8-15-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following action and report this for your official records: 


By telephone on July 6, 1978, I gave approval to J. B. 
Boyd to accept 12 conveyances from Obie Communications 
for the purchase of 33 signs on 12 highways for a con~ 
sideration of $115,626.00. 


Gy evn, ZL Naetoer 
BR cA A 
Glenn L. Jackson, n 


Oregon Transportation Commission 


Dated this 41 day ofS ut » 1978. 


A 
TO: Oregon Transportation Commission s) >); {ym 8-15-78 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options and Other Documents Relating to Property Acquisition 


Number Name Consideration 


—__Shelton, Lovis & Vernice 
—__Wi-Ne-Ma Christian Camp, Inc. _ 
Johnson, Davide 
Selling, Jokn et a 


ckerley Communica 


» 
a 


rthur A. & Mary F. 


= LTC Set eseneneshancneeetioe ne 


2S, Douglas oS 


Snavely, William 2. & Joan G. 


ce ee tne 


Ri e, A 


> 
-<* 
: 2 


i 


162-12.00 aires ie iaeitcenc Sonam ease 
Morse Brothers-Building Supply Co. 


__Ackerley Cormunic LRP 


ons 9 


Personal and professional services agreement with John Woods 
to provide consultant services to the Parks Branch relating 
to forest land exchanges and forestry management requirements. 
The maximum amount to be paid under the contract is $4,000. 


(Agreement was not finalized as John Woods was hired as a 90-day 
appointment and agreement was not necessary.) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Com- 
mission, I approve all actions listed above and report this 
action for your official records. 


Dated this 9 ' day of Luby » 1978 


i bed tee 


pare .... 


= = 
JE 8-15-78 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


Pee Projet Old Portland Rd.-S. 6th St. (St. Helens) 
ay (Contract No. 8775) 
0.40 Mile Grade, Pave & Sign M-6260(2) 


Type of Work sent etceaainicbrciaaecan: T seks EDL, eo 


Columbia Plymouth St. 


oh Ranieemie: SE a eet oo age iE i a er Highway- petopecetdedalen iestbanbemieascstncasansees 


No. of Bidders 4 __.__. Low Bidder Lakes ide Indus tri es 2 _Kels Os WA a 


143,784.31 


Low Bid S$. 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of St. Helens & FHWA and the sum of $11,540 
is deposited by the City. 


ee Project = Pigeon Poi nt-S l ough Br. Bi keway 


State _ 


Type of Work 1.7 Miles Grade & Pave - 


aii nh rineandiae scala TEs TEES TR. 


ee.” ae Highway__Cape Arago __ 


No. of Bidders__© ___Low.tidder__YOHNSOon Rock Products, Inc., North Bend 


Low Bid s-203,423.70 _ 


Engineer's Recommendations: Reject all bids. 


Brookings ‘(khart Street) 


PEO encase PTORECt 


2 Ms 
Type of Work 2 12 Mile Grade & hn. Sr eR 


curry _City Street 


County hininaptennniabettibiabeteiandeta THOHWEY 
No. of Bidders__3 ___ Low Bidder. Redwood Empire Aggregates » Arcata, CA 
Low bid $ 68,390.00 _ 


Engineer's Recommendations Reject all bi ds. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT sa- 7 


Hooskanaden Slide - 


No, -———--= Project 


0.27 Mile Grade & Pave __ 


State 


Type of Work --- ae Proj. No, — 


Curry Oregon Coast 


County ——————— page eee Highway ————— 


No. of Bidders —— - Low Bidder —————— 


Low Bid $_————_— 


Engineer's Recommendation: No bids received. 


jeg Deschutes Rivet MMBNSIORETS 


slab & Pile Cap Repair _ 


Type of Work —— 


RS-B345(1)___ 


FA. Proj. No. — 


Deschutes _ FAS_B349 


County ————— CE UNAEE) Serr ae Highway ———— 


ae atin OE 


No. of P/N ie: One Low Bidder me. ami | ton Construction Co : , Springfield _ 


24,487.00 


Low Bid $————— 


Engineer's Recommendations: Reject all bids. 


Cedar St.-09 


No.————_—___— Project ——— 


.2 Mile Grade & Tay 


Type of Work —— 


8780) ioe 


Douglas _ ity Street (6th 


County ————_—— a ee i mere 


No. of Bidders 1 Low Bidder _ Roseburg Pav) ng Inc., Roseburg __— 


73,895.00 __ 


Low Bid S$ ————— 
Engineer's Recommendations: Award to low bidder subject to concurrence of the 
City of Oakland and the sum of $26,315.00 is deposited 
by the City. (8-11-78 letter to Commission that City 
desires to reject project as being bid too high and to 
reduce the project. Job rescheduled for 9-21-78 letting.) 
APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE oo 


naan. - |, pe Cow Creek Safety Rest Area ‘ 
yo Grade» surface & Sewage enbrave. erga 1 -5-2(86)83_ 
Pacific  _— 


Highway -—--— 


County -—a eee 6 teenie 
Paul_ Brothers» * inc: r' Portland __ 


_ Low Bidder ——- 


Type of 


No. of Bidders ——- 


406, 367 .90 


Low Bid $_ 
racurrence of 


Award to low bidder subject to Col 


Engineer's Recommendation: 
FHWA. 


cee 8 ren North Unit, — Condon- -Thirtyme Cr oe 

eee ae ontra 482) “as 

Type of Work 3 39 Mi les Grade : & 01 11 i ———— 
John Day —_--—- 


County <s 1 | 1 vain _— eee _ Highway -— 
jar1_ construction. Inc.» The Dalles — 


_ Low Bidder —~ 


F.A. Proj. Moa.- 


No, of Bidders ——~~ 


1,549, 870. 00_ 


Low Bid = 
ce of 


ject to concurren 


rd to 10W bidder sub 
FHWA. 


Engineer's Recommendations Awa 


a mveiai Silvies. R. (standcliffe)_ Br. ae 
6.06 Mile Grade “Aggregate Base “(Gontract No. 8783) | 
as 0S- Boot) 


-& Structure gas RS 


rs or Proj. NO. --- 


cD 


Highway county. Road en 
S. Coats_ construction, Bend —— 


a 


Doug!as_ 


No. of Bidders _—_——___ _ Low Bidder —— 


102,355. = 
to concurrence of Harney 


Low Bid S$ ——— 
low bidder ee 
530.00 is deposited by 


Engineer's Recommendavions Award to 
County and the sum of $16 


the County. 


APPROVED BY CHAIRMAN 
GLENN L- JACKSON 


DAT = 
« 3673:° 


- 


Tumble Cr.-Rimrock Cr. 


(Contract No. 8784) 
Type of Work _6. 74 Miles Grade & it. Se a Proj: NO; State 


Mt. Hood 


EN Spee ee Fe ee eT 


ee Projoct 


Hood River 


UY ei 


2 Jarl Construction, Inc., The Dalles 


No. of Bidders antiovns LOW Bidder...” 


Low sid $149,756.00 


Engineer's Recommendation: Award to low bidder. 


See By Project ____ Cape C reek Tunnel 


Type of Work 32 Mi le Illumination a ee Se ve eee HHS-2-3(5) 


Gee Sent See He ccs Highway ___ 9r'egon _Loas t 5 


No. of Bidders____ Re Low Bidder _ Hamil ton Electri cl nc ae cugen¢ 
98,361.21 


Low Bid $ 


Engineer's Recommendations: Reject all bi ds, 


a. ee islet Dexter State Park 
i ‘aaa, =) OL eaOL NOL ee) 


Type of Work Grade , Pave, str. 4 Facilities ee 41-00987 


County i cieecaeeen oe Highway ___ ie 


_ Low Bidder HeTIsgate Construction Co., Inc., Oakridge 


No. of Bidders 


Low sig ¢ 364 898.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of BOR. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE B-e2-7F | 


- 2672 - 


Jordan Cr. Br. (Jaca Rd.) 


| contract No. 8787 
Type of Work _ 0. 12 Mi le Grade, Pave &°Sfractuns: , ch _OS-2300(1) 


WER caleincs = tise Projoct re i“ 


Malheur _ Jaca Road 


Highway __~ S witeentniljiiaieicgniaes 


County 
No, of Bidders__9____ Low Bilder HOISt_ Construction Company, Oakridge 


Low Bid 5_133,263 . 00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Malheur County and the sum of $22,105.00 is 
deposited by the County. 


ms 14 svcllaes Monitor Road Junction 
; SS ROtract No. 8788) 
0.73 Mi le Grade, Pave & sign: gy Proj. No, -HHS-75(2) 


Type of Work _~ 


County___ Marion_ Highway. 17.1] 1sboro-Silverton. 


No. of es ae Low Bidder _Wi lame tte-Western Corpora ti on, Port] a 


ind 
Low sid $304,600.00 _ 


Engineer's Recommendations: Award to low bidder Subject to concurrence of 
FHWA. 


15 . Willow Cr. (Mo St.) Br. 
No. Propet. ee r. rgan st.) No > 8789) ————______. 


TypeotWorkGrade, Pave & Structure pa pa ay, OS-2501(1) 


County___ Morrow Mae ty 5 tree es 


No. of Bidders o ______. Low Bidder F. A. Hodgson & Sons, North Powder 


Low Bid $ 118,800 : | ae 


Engineer's Recommendations: Award to low bidder Subject to concurrence of the 
City of Heppner and the sum of $43,430.00 is 
deposited by the City. (8-11-78 letter to Commission 
that City desires to reject job as being bid too high. 
Project is being looked at in depth by City's consultant, 
APPROVED BY CHAIRMAN with idea of downscoping job.) 
GLENN L. JACKSON a 


DATE “ae 


A 
8-15-78 


wo. 26. _ prog. N. Marine Drive-New Era 
23,53 Miles Guard Rail, (Contract No. 8790) 


Type of Work __ Barrier & Signing eS ae t F.A. Proj. No. _ROS-000S(15) 


Mul tn oma h_& 0) a Cc kamas Fitna ci fic 5 a S ee 


RCOUUTIEY Scccenasee 
2 Coral Corporation, Gladstone 


No, of Bidders os: SOW BIE ene 


Low Bid $09,831.00 _ 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


‘et 17 project _ Pacific Hwy. (Conn. #1) at Hayden Island Dr. 


TRE ~ (Contract No. 8791) 
Type of Work _Caffic Signals _ FA. Proj. No. __ 2 ta ee 


County ___ Multnomah Highway —— Pac ifi ae m 


No. of Bidders Low Bidder Olson Electric Company, Inc., Vancouver, WA 
Low Bid ¢_40,745.00 


Engineer's Recommendations: Award to low bidder when the sum of $10,500.00 
is deposited by Multnomah County and $10,500.00 is 
deposited by Hayden Island Inc. 


ete: ep _Hermiston Hwy. at SW Highland Ave. 
(Contract No. 8792) 


Type of en | raf fi c Si re eae eit Te Proj. No. - HHS~76 ( ) 


Project — 


Umatilla Hermiston 


Highway —_ 


County 


No. of Bidders. 3. Low Bidder_O!Son Electric Company, Inc., Vancouver, WA 


33,571.50_ 


Low Bid $ —— 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE BW-w-7F _ 


N. Main St.-Oregon/Washington Hwy. (Mil ton-Freewater) 
(Contract No. 8793) 
Type of Work 7 0.47 Mi Te Grade & Pave esas ieecebindiiaiias FLA, Proj. No, RS-B588(1) 


FAS B588 


PON, te Projoct — 


County __Umati l | d a County _ ——- Highway__ 


No. of Bidders ae etnies LOW sidder_ Baldwin & Suther] in I NC. , Wa ] la Wal la, WA 


Low Bid $__ 216, 51 1. 05 — 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Milton-Freewater and the sum of $17,710.00 
is deposited by the City. 


a Project__Five Points Creek Bridge ¥ 
apie fei ae Contract No. 8794) 
SOS-3100(1) 


Type of Work ___ Struc ture — 


a ey > Proj. No. . 


Union fabs. County Road (Hilgard Rd.) 


County 


No. of ba, © —__—.. Low Bidder _Douglas S. Coats ‘ Construct L on, Bend. 


Low Bid s/7,555.00 


ject to concurrence of 
Union County N Of $12,375.00 is deposited 
by the County. 


21 .._UPRR 2nd St. 0'Xing (LaGrande) 
eo Be INES inne 7 (Contract NG. S795) 


Type of Work © rade od Pave & S tructure FA. Proj. No. | BRM-M-4645(3) 
Union Wiese: City Street - 

a a ce he ( Retaiitgean ce s Sn tneeenptnieeesc 

No. of Bidders_4 Low Bidder _Hensel Phelps Cons truction Co. 


County 


» Vancouver, WA 


Low Bias _21043,000.00_ 


APPROVED By CHAIRMAN 
GLENN L. JACKSON 


DATE B--7F 


- 2675 - 


A - 


8-15-78 


22 Millican Creek (Lafayette) 


GD. acinnes Projpoc 
4 (Contract No. 8796) 
Type of Work —— Grade & Pave PAD lees hh Re wlesoos Se BRF-F-9-2(3) 


Yamhil] Pacific West 
County Se ce a enkinaianraeemniasnancetisnisinrmmcecisamiscars FUQTIDY anecyerenrenensrre ene gaint 


No. of Bidders __-__— 3 alas: 4 pidder__ROY_L. Houck Cons tructi on Co is ‘Sa | em 


Low ia s6722825 :50 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
FHWA. 


On August 2, 1978, I accepted the State Highway Engineer's recommenda- 
tions for award of the projects on which bids were received July 27, 
1978, and authorized him to sign the contracts when conditions for 

the awards have been met. 


- 


Dated this / day of (LZv<z : 


Mi bse 
Glenn L. Jackson, CHairman 
Oregon Transportatign Commission 


A 
8-15-78 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideratton 


_dtoustten Ranch; Toc. 8 Beene 
A. & Cecilia | ae 950.00 


Colleen Ve _ 


78,301.00 
250.00 


MeDona ld, George F. 7 
City of Portlanu ___ 


49651 Glodt, John and Helen 
3,550.00 
6,300.00 


Me ae _George ¥ & Ruth B. 


Kropf, J. E. Roy and Sadie 
_Mong, Jipman_and MonHem __ 


9 Transactions 


_ ae 
109 ,950.00 
(2) Agreement with City of Port Orford allowing the 
State to connect existing facilities at Port 
Orford Heads State Wayside to the sewer system of 
the City. The State's only financial obligation 
to the City will be a hook-up charge of $900 for 
each of two connections and thereafter a monthly 
service charge of $8 for each connection. The 
agreement may be terminated by either party only 
if the one party believes the other is breaching 


any of the terms and conditions and then only after 
giving the other party 30 days written notice specify- 


ing the breach. If the alleged breach is not corrected 
within 30 days, then the party giving the notice may 
give a 90-day notice terminating this agreement. 

(Parks Branch) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


Dated this 7 day of Cte fer » 1978 


CD Luton APPRO ki Lac hee 
ee a C -_ 2 y 


Glenn L. Jackson, 
Oregon Transporta i Commission 


E. 8. Hunter - 
Date ee ge bs 6 a STATE HIGHWAY ENGINEER 


“Baie _ 2-0-7 F_ 


Tied 
8-15-78 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to 
me to accept contracts completed according to specifications, 


I accepted the following: 


Contractor and 
Contract No. 


Cascade Const. Co., 
inc., No. 8377 


A. K. Lundmark & Son, 
No. 8572 


Weaver Construction 
Co., No. 8485 


Hannan Bros. Const., 
Inc., No. 8588 


Pelton Concrete Construc- 
tion, Inc., No. 8536 


Wildish Corvallis 
Construction Co., 
No. 8615 


Columbia Pacific 
Construction Co., 
No. 8664 


Hamilton Electric, 
Inc., No. 8580 


Roy L. Houck Construc- 
tion Co., No. 8569 


Schrader Construction 
COs, Ines» NO. S265 


Tice Electric Co., 
No. 8609 


Section and County 


S.E. 13th Ave. - Rood 
Bridge Rd. (Hillsboro), 
Washington County 


Long Tom River Bridge, 
Lane County 


Periwinkle Creek Bridge 
(Albany), Linn County 


Columbia Blvd. Intchge., 
Multnomah County 


Columbia Blvd. Interchange 


(Owens - Illinois Relocation), 


Multnomah County 


Albany-Corvallis Highway @ 
Circle Blvd., Benton County 


McKay Creek (Hornecker Rd.) 
Bridge, Washington County 


Clackamas Hwy. at Fred Meyer 
Access, Clackamas County 


Chiloquin (Chocktoot St. & 
First Ave.), Klamath County 


Baldock Safety Rest Area, 
Clackamas County 


N.E. Broadway at N.E. 9th 
Ave. (Portland), Multnomah 
County 


Acceptance 
Date 


July 11, 1978 


July 11, 


July 12, 


July 14, 


July 19, 


Contractor and 
Contract No. 


Baker Redi-Mix, Inc., 
No. 8475 


Cascade Const. 
Inc., No. 8459 


CO. 


Osberg Construction 
Co., No. 8663 


Baughman & Son, Inc., 
No. 8652 


—— - B - 
> 8-15-78 


Section and County 


Port of Entry (Farewell 
Bend), Malheur County 


S.E. Grant St.-S.E. Division 


St. (S.E. 96th Dr.), 
Multnomah County 


N.E. Marine Drive-N.E. Holman 


St., Multnomah County 


Shore Acres State Park, 


Coos County 


August 4, 1978 
f? 


Acceptance 
Date 


August 1, 1978 


August 2, 1978 


August 3, 1978 


August 3, 1978 


7 » Coulter, 


State Highway Engineer 


oer 
g-15-78 


ommission 


Oregon Transportation C 
gated 


TO: 
SUBJECT: Confirmation Report of Actions Ta 
Authority 
rder, zed me in my 
pehalf of the 
authority >» 


on, L approve 
cords: 


ken Under Dele 


By your ed delegation ° 
to exercise cer 


official ca 
ion Commission. 
i issi 
for your official re 


duly adopt 


ed a 40 MPH speed 


establish 
r of the 


1) 
lla Bridge Spu 
MP 


84.89 (Was ate Line) 

ts of Uma la. Rescinds 
737 dated No 

rder No- 


stablished a 4 
Highway fr 


order No- 
(Speed zone 9 


1978, © 


on July 11, 0 MPH speed 
the om 
Limits 


On June 29; 1978, 4P 
mental agreement with t 
an Affairs, 
ffairs Rout 
(Intersection w 


yi 
pated this Sh day of 
iy 


a 


B 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Paving on the Elm Street-Mt. Hope Cemetery Section 
of Grace Street an . i t in Baker, 
Baker County. Bids received June 
Contract No. 8754 awarded July 13, 
Redi-Mix, Inc.-, Baker, at $60,200. 


Work on the Shirley Street-Main Street Section of 
North Cole Street in Molalla, Clackamas County. 
Bids received June 22, 1978. Contract No. 8755 
awarded July 10, 1978, to Parker-Northwest Paving 
Co., Oregon City, at $50,847.50. 


The South Fork Coquille River (Gaylord) Bridge 
Section on County Road No. 153 in Coos County. 
Bids received June 22, 1978. Contract No. 8757 
awarded July 11, 1978, to Ross Bros. Construction, 
Inc., Salem, at $296,140. 


Paving on the S. 5th Street-S. Canyon Drive Section 
of Black Butte Boulevard in Redmond , Deschutes 
County. Bids received June 22, 1978. Contract 

No. 8758 awarded July 10, 1978, to Central Oregon 
Pavers, inc.-, Redmond, at $29,295. 


Work on Cleveland Street in Shady Cove, Jackson 
County. Bids received June 22, 1978. Contract 
No. 8763 awarded July 11, 1978, to Tru-Mix 
Construction Company ; Medford, at $25,469. 


Work on the S. 6th Street-E. Side Bypass Section 
of FAU 2298 in Klamath Falls, Klamath County. 
Bids received June 22, 1978. Contract No. 8764 
awarded July 14, 1978, to R. A. Hatch Co-, Bend, 
at $890,120. 


Work on the Har low-Hayden Bridge Road-"Q" Street 
Section of FAU 1205 and 1260 (5th Street North) 
in Lane County. Bids received June 22, 1978. 
Contract No. 8766 awarded July 17; 1978, to Benge 
Paving, Inc-, Eugene, at $347,456.87. 


Paving on the Yachats-Beamer Creek Section of 
FAS A522 (Yachats River Road) in Lincoln County. 
Bids received June 22, 1978. Contract No. 8768 
awarded July 10, 1978, to Road & Driveway Co<% 
Newport, at $267, 


B 
8-15-78 


Traffic signal installation on the lst Avenue-6th 
Avenue (Albany) Section of the Albany-Corvallis 
Highway in Linn County. Bids received June 22, 
1978. Contract No. 8769 awarded July 19, 1978, 
to Linnco Electric Co., Albany, at $80,602. 


Work on West Main Street in Sublimity, Marion 
County. Bids received June 22, 1978. Contract 
No. 8771 awarded July 11, 1978, to North Santiam 
Paving Co., Stayton, at $28,282.70. 


The Grande Ronde River (Pierce Lane) Bridge in 
Union County. Bids received June 22, 1978. 

Contract No. 8773 awarded July 18, 1978, to 
Hamilton Construction Co., Springfield, at $181,135. 


Work on the Tualatin Valley Highway-S. Nectarine 
Street (Cornelius) Section of FAS A678 in Washington 
County. Bids received June 22, 1978. Contract 

No. 8774 awarded July 11, 1978, to Baker Rock 
Crushing Co., Beaverton, at $434,957.45. 


Work in the Cow Creek Safety Rest Area on the 
Pacific Highway in Douglas County. Bids received 
July 27, 1978. Contract No. 8781 awarded 

August 2, 1978, to Paul Brothers, Inc., Portland, 
at $406,367.50. 


Work on the North Unit, Condon-Thirtymile Creek 
Section of the John Day Highway in Gilliam County. 
Bids received July 2/7, 1978. Contract No. 8782 
awarded August 2, 1978, to Jarl Construction, Inc., 
The Dalles, at $1,549,870. 


Work on the Monitor Road Junction Section of the 
Hillsboro-Silverton Highway in Marion County. 
Bids received July 2/7, 1978. Contract No. 8788 
awarded August 2, 1978, to Willamette-Western 
Corporation, Portland, at $304,600. 


Work on the N. Marine Drive-New Era Section of 

the Pacific Highway East in Multnomah and Clackamas 
Counties. Bids received July 27, 1978. Contract 
No. 8790 awarded August 2, 1978, to Coral 
Corporation, Gladstone, at $69,831. 


Traffic signal installation on the Hermiston 
Highway at S.W. Highland Avenue in Hermiston, 
Umatilla County. Bids received July 27, 1978. 
Contract No. 8792 awarded August 2, 1978, to Olson 
Electric Co., Inc., Vancouver, Washington, at 
$33,571.50. 


a 
8-15-78 


Work on the Millican Creek (Lafayette) Section of 
the Pacific Highway West in Yamhill County. Bids 
received July 27, 1978. Contract No. 8796 
awarded August 2, 1978, to Roy L. Houck Construc~ 
tion Co., Salem, at $672,825.50. 


Work in Dexter State Park in Lane County. Bids 
received July 27, 1978. Contract No. 8786 awarded 
August 4, 1978, to Hellsgate Construction Co., 
Inc., Oakridge, at $364,898. 


Dated this / day 9 

es MI 

| pL 
fo Bs S. Coulter State Highway Engineer 


Oe 
8-15-78 


August 1978 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Option to sell 101,919 square feet excess property on the S.E. 
Division-S.E. Foster Road Section of the East Portland Freeway in 
Multnomah County to the Portland Development Commission for a min- 

imum consideration of $319,000.00. Approved July 6, 1978. Key 
File 41880 (16-43) 


Agreement with the Union Pacific Railroad Company for installation 
of grade crossing protection devices at Island Road (Stockyard 
Crossing) in Ontario, Malhuer County. Approved July 6, 1978. RR 
930 (16-49) 


Release of the right to drain surface water onto the property 
conveyed in 1960 and now owned by States Veneer Company on the 
Junction CityEugene Section of the Pacific Highway West in Lane 
County. Approved June 23, 1978. File 2239 (16-43) 


Temporary Easement Agreement with Burlington Northern for con~ 
struction of a drainage ditch at s.W. Boones Ferry Road and S.W. 
Nyberg Road on the Beaverton-Tigard Highway in Washington County- 
Approved July 12, 1978. ~RR941 (16-49) 


Extended Service Contract No. 76-033 with the Southern Pacific 
Transportation Company on the Hillsboro-Silverton Highway at 
Woodburn in Marion County to January 31, 1979. Approved July 11, 
1978. RR737 (16-49) 


Revised Construct ion-Maintenance Agreement with the Oregon Electric 


Railway Company for grade crossing protection devices at s.W. Baseline 


Road near Orenco, Washington County. Supersedes Agreement dated 
August 29, 1977. Approved July 11, 1978. RR880 (16-49) 


Sale of 5,000 square feet excess property on the Mt. Hood Freeway 
Section of the Mt. Hood Highway in Multnomah County for a minimum 
consideration of $39,500.00. Approved July 11, 1978. File 47142 
(16-43) 


Service Contract with Southern Pacific Transportation Company for grade 


crossing protection devices at South Sixth Street in Cottage Grove, 
Lane County. Approved July 13, 1978. RR938 (16-49) 


Construction-Maintenance Agreement with the Oregon Electric Railway 
Company for grade crossing protection devices at S.W. Hall Blvd. in 
Tigard, Washington County. Approved July 13, . RR937 (16-49) 
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(10) Agreements with Southern Pacific Transportation Company for exchange 


of right of way on the Martin Creek-Anlauf Section of the Pacific 
Highway in Lane and Douglas Counties. Approved July 13, 1978. 


Quitclaim Deed to Railroad RRMP 621.7 RR9O31, 24204 RR 454 
Quitclaim Deed to Rail-oad RRMP 615.35 RR931, 19247 RR 393 
Easement to State RRMP 621.78 RR931, 49800 (2,3) 
Easement to State RRMP 622.2 RR931, 49800 (1) 
Easement to State RRMP 614.94 RR931, 49800 (11) 


Right of Way Services Agreement with Lane County for acquisition 
of right of way for the 19th Street-Camp Creek Road Section of 
Marcola Road. Approved July 17, 1978. Misc. c & A 6452 Agree- 
ment 100 (16-49) 


Sale of 0.02 acre excess property on the S.E. Hinkley Avenue-Lake 
Road Interchange Section of the East Portland Freeway in Clackamas 
County to Clackamas County for no consideration for road purposes 
only. Approved July 17, 1978. File 46157 (16-43) 


Service Contract with the Southern Pacific Transportation Company 
for grade crossing protection devices at Wallace Road, N.W. in Salen, 
Polk County. Approved July 19, 1978. RR942 (16-12) 


Sale of an excess easement for sewer over 0.38 acre at the Winston 

the Dillard Highway in Douglas County to 
the City of Winston ation of $2,500.00. 
Approved July 19, 1978. 


Service Contract with the Southern Pacific Transportation Company for 
grade crossing protection devices at 42nd Street in Springfield, Lane 
County. Approved July 20, 1978. RR939 (16-12) 


Lease Agreement with Crook County for the mutual use of Grassy Butte 
Cinder Pit on the Ochoco Highway in Crook County, now all in state 
ownership. Approved July 20, 1978. Files 20477, 49754 & 49756 (16-43) 


Sale of 2,500 square feet of excess property on the Washington County 
Line-Hillsdale Section of the Beaverton-Hillsdale Highway in Multnomah 
County for a minimum consideration of $1,000.00. Approved July 20, 
1978. File 23203 (16-43) 


Sale of 1.08 acres excess property on the Albany-Judkins Point 
Section of the Pacific Highway in Linn County for a minimum con- 
sideration of $1,600.00. Approved July 20, 1978. File 25380 (16-43) 


Right of Way Service Agreement with Lane County for acquisition of 
right of way for the Bailey Hill Road-Fox Hollow Section of the 
Lorane Highway. Approved July 17, 1978. Misc. C & A 6519. Agree- 
ment 102 (16-49) 


Right of Way Service Agreement with Morrow County for acquisition 
of right of way for the Paul Smith Road-South Main Street Section 
of Wilson Road. Approved July 25, 1978. Misc. C & A 6426. Agree- 
ment 103 (16-49) 
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Right of Way Service Agreement with the City of Portland for ac- 
quisition of right of way for the S.E. 17th Avenue-S.E. 28th Avenue 
Section of S.E. Holgate Blvd. Approved July 25, 1978. Misc. C&A 
6726 Agreement 101 (16-49) 


Sale of 1.0 acre excess property on the Gunnell Road-Robertson Bridge 
Section of the Rogue River Loop Highway in Josephine County for a 
minimum consideration of $1,500.00. Approved July 26, 1978. File 
13982 (16-43) 


Relinquish 2 parcels of excess property to Lane County on the Elk 
Creek-Blue River Section of the McKenzie Highway for recreational 
purposes only, for no consideration. Approved July 28, 1978. Files 
43213 & 43216 (16-43) 


Sale of 1,750 square feet of excess property on the N. City Limits- 
4th Street Section of the LaGrande-Baker Highway in Union County for 
a minimum consideration of $225.00 to the City of LaGrande. Approved 
July 28, 1978. File 34187 (16-43) 


Sale of 0.02 acre excess property on the Madras-Crook County Line 
Section of the Madras-Prineville Highway in Deschutes County for a 
minimum consideration of $110.00. Approved August l, 1978. File 
10433 (16-43) 


Dated this 4 day o 


ASR 
TO: Oregon Transportation Commission 8-15-78 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in pre- 
paration for condemnation (Delegation Order No. 16, Sub. 46), 1 approved 
making the following offers in accordance with this authority for and on 
behalf of the Commission: 


LITTLE NESTUCCA RIVER-NESKOWIN SECTION, OREGON COAST HIGHWAY - TILLAMOOK 
COUNTY 

R-49520 - Ruth Pp. Staehly et al. Parcel 1 - 10.65 acres for right 
of way purposes; Parcel 2 - 0.05 acre for right of way purposes; Parcel 
3 - 0.46 acre for construction permit. offer $11,800.00. 


MT. HOOD POST OFFICE-FIKES CORNER SECTION, MT. HOOD HIGHWAY - HOOD 
RIVER COUNTY 

R-42271 - Kenneth G. Bartrum et ux. Parcel 1 - 3.35 acres for 
right of way purposes; Parcel 2 - 0.25 acre for construction permit. 
Offer $22,100.00. 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MT. HOOD HIGHWAY - MULTNOMAH 

COUNTY 
R-49548 - Clifford C. Archer et al. Parcel 1 - 3,450 square feet 

for right of way purposes; Parcel 2 - 1,180 square feet for right of 

way purposes; Parcel 3 - 430 square feet for temporary easement. offer 

$125,000.00. 


R-49560 - F. O- Fletcher Properties, Inc. et al. Parcel 1 - 532 
square feet for right of way purposes; Parcel 2 - 548 square feet for 


temporary easement}; Parcel 3 - 2,680 square feet for construction permit. 
offer $4,000.00. 


R-49578 - Ackerley Communications, Inc. 4,800 square feet for 
right of way purposes. offer $36,385.00. 


R-49588 - U- s, National Bank et al. Parcel 1 - 684 square feet 
for right of way purposes; Parcel 2 - 138 square feet for temporary 
easement. Offer $5,250.00. 


R-49906 - Clifford C. Archer et al. Parcel 1 - 3,150 square feet 
for right of way purposes; Parcel 2 - 365 square feet for temporary 
easement. offer $23,250.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY —- COLUMBIA COUNTY 
R-49711 - Mitchell A. DeCaro et al. Parcel 1 - 0.34 acre for right 


of way purposes; Parcel 2 - 0.03 acre for road approach; Parcel 3 - 0.09 
acre for road approach. Offer $5,335.00. 


Dated this 25th day of —_ 1978. 
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By 8-15-78 
TO: Oregon: Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in pre~ 
paration for condemnation (Delegation Order No. 16, Sub. 46), I approved 
making the following offers in accordance with this authority for and on 
behalf of the Commission: 


LITTLE NESTUCCA RIVER-NESKOWIN SECTION, OREGON COAST HIGHWAY - TILLAMOOK 
COUNTY 


eS 


ae 


R-49473 - Katherine s, Healy et al. Parcel 1 - 10.7 acres for 


right of way purposes; Parcel 2 0.12 acre for right of way purposes. 
Offer $14,050.00. 


R-49516 - Ernest Dwight Edmunds, jr. 4.87 acres for right of way 
purposes. Offer $7,150.00. 


R-49522 - Harold L. Throop et al. 2.25 acres for right of way 
purposes. Offer $5,050.00. 


R-49523 - Dennis M. Waldron et ux. 3.25 acres for right of way 
purposes. Offer $3,900.00. 


MT. HOOD POST OFFICE-FIKES CORNER SECTION, MT. HOOD HIGHWAY - HOOD RIVER 
COUNTY 


R-49875 - Stanford G. Fischer et ux. 0.15 acre for right of way 
purposes. Offer $4,450.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 


1A 


R-49895 - Inez Langdon et al. Parcel 1 - 0.13 acre for right of 
way purposes; Parcel 2 - 0.02 acre for permanent easement; Parcel 3 < 
2,100 square feet for construction permit. Offer $10,215.00. 


R-49928 - Western Oregon Conference Association Seventh Day 
Adventist. Parcel 1 - 0.03 acre for right of way purposes; Parcel 2 - 
0.01 acre for permanent easement. Offer $32,125.00. 


R-49929 - Harry D- Keith et al. Parcel 1 - 0.07 acre for right of 
way purposes; Parcel 2 - 0.04 acre for permanent easement; Parcel 3 - 
0.07 acre for road approach. offer $9,500.00. 


Dated this 18th day of July, 1978. 


A. Bb. D, Right of 
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Department of Transportation 


PARKS AND RECREATION BRANCH 


went ee Sey 55 TRADE STREET S.E., SALEM, OREGON 97310 


31 July 1978 


TO: The Oregon Transportation Commission 
ri EN od 


FROM: David G. Ta ot 
State Park rintendent 


SUBJECT: Delegated A thority Actions 


The following were actions taken under the Delegated 
Authority. These cover the period of 30 May to 28 July. 


8 June Rogue River Franz Shindler 
Renewal of earlier approval of 4a 
cabin. 


Rudy Valente 
Approval of additional motel unit 
at Agness ; 


9 June Rogue Allen H. Boice 
Modification of Paradise Lodge. 


9 June Rogue Dwayne Jackson 
Residence at Agness. 


19 June Rogue Josephine County/Grave Creek 
Boat Ramp improvements. 


19 June Rogue A. 0. Chilton 
4-bedroom expansion of existing 
lodge. 


7 June Clackamas kK. Steve Mueller 
Residence at Twin Island Park 


20 June Clackamas Rk. Publishers Paper 
Timber harvest and reforestation 


23 June Clackamas K.- Robert Reed/Ray Heiple 
Timber harvest. 


18 July Clackamas k.- Gilbert Bowe 
Timber Management. 


8 June Sandy River Richard Smith/Camp Fire Girls 
Timber Management at Camp Namanu 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANS PORTATION 


REPORT OF CASES FILED py ae eee eS 


L-7599 State of Oregon, acting through its Department of Trnaspor- 
tation and the Highway Division thereof on the Relation of Andrews & 
Andrews Equipment Co., an Oregon corporation, v. F. G. Scott, dba 
Waconda West Construction; United States Fidelity and Guaranty Com- 

any, a Maryland corporation; B & £ Painting, Inc., an Oreqon corpo- 
ration; Edward Columbus and Bernice Columbus: his 1s an action 
brought against the contractor on contract No. 8470 which was for 
painting a portion of the Astoria Bridge. The contract has not yet 
been completed and the plaintiff is suing for rental due for renting 
painting equipment to B &E Painting, a subcontractor of Waconda 
West. The matter has been referred to the Attorney General's office 
for the defense of the State. 


L-7621 Luisi Truck Lines, Inc., a corporation, v. Hiahway Division, 
Department of Transportation, State of Oregon: This case involves an 
accident that occurred on March 24, 1977, on U.S. Highway 97, at or 
near its intersection with State Highway 58, in Klamath County, in 
which a vehicle driven by the plaintiff collided with a vehicle driven 
by a Highway Division employee (Edwin Pelster). The complaint alleges 
that the Highway Divisicn employee was negligent in not keepina a 
proper lookout in making a U-turn when it could not be made safely. 
The amount of the lawsuit is $9,211.64. The matter has been referred 
to the Attorney General's office for the defense of the State. 


TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On July 28» 1976 $ 2,902,247.23 was distributed to 
the counties 4S their share of motor vehicle revenues 
(20 percent) for the month of _dune _-> 1978. 


9 
(List of apporttonments on file um Commission Files, 
Satem. ) 


On July 31__-> 19 78, $ 1,741,348. 34 (12 percent of the 
Highway Fund) was distributed to the cities for the 


month of _July > 19 78 


(List of apporttomments on file in Commission Files, 
Salem. ) 


Dated this 20th day of dune» 92 


V. E. SkoQ@9, Controller — 
Highway Division 
Attachments 


cc: R. Burco 
H. Coulter 
J. Earley/Att. 


August 24, 1978 
Salem, OR 


The Oregon Transportation Commission held a special tele- 
phone conference meeting at 3 p.m. in Room 104 of the Transportation 
Building in Salem, Oregon. Notice of the meeting was made by press 
release to the newspapers of the general and local circulation 
throughout the State. The following persons were on the telephone 
at the locations given: 


Glenn L. Jackson, Chairman, Portland 

Michael P. Hollern, Vice Chairman, Bend 

B. Gordon Coleman, Member, Eugene 

Robert A. Burco, Director of Transportation, Salem 

Jack Sollis, Chief Counsel, Salem 

George Bell, Manager of Intergovernmental and Public 
Affairs, Salem 

David Talbot, Parks Superintendent, Salem 

Wally Hibbard, Manager, River Programs and Special 
Projects, Salem 

John J. Eatley, Information Officer, Salem 

Cecil Head, Manager, Commission Services, Salem 


Mr. Sollis reported that the Coos-Curry Electric Coopera~ 
tive, Inc. has asked for a preliminary permit from the Federal 
Energy Regulatory Commission to build a dam on the Illinois River 
in Curry County. Mr. Sollis said the dam would be approximately 
590 feet high and 1,880 feet long at river mile 4.4, forming a 24- 
mile long reservoir with a surface area of 5,600 acres and having 
approximately 1,028,000 acre feet of storage. A concrete gravity 
re-regulating dam approximately 20 feet high and 400 feet long 
would be located approximately 3 miles downstream from the storage 
dam. He said the purpose of this meeting is to authorize the 
Attorney General to intervene. 


In reply to the Chairman's inquiry, Mr. Sollis said the 
following agencies are going on record: the Governor's Office, 
the State Fish and Wildlife Commission, Water Policy Review Board, 
Energy Facility Siting Council, Land Conservation and Development 
Commission and the Department of Environmental Quality. 


Mr. Sollis said this proposed construction is in direct 
violation of the scenic waterway statute adopted by initiative of 
the voters of the State. 


August 24, 1978 


The Commission unanimously adopted the following proposal: 
To authorize the Attorney General to file a petition for intervention 
on behalf of the Oregon Transportation Commission with the Federal 
Energy Regulatory Commission to intervene in all proceedings before 
the Commission relating to the proposed Project No. 2822, to be 
known as the Illinois River Project, initiated by the Coos-Curry 


Electric Cooperative, Inc. 


The telephone meeting adjourned at 3:05 p.m. 


August 24, 1978 


September 19, 1978 
Portland, Oregon 


The Oregon Transportation Commission toured the various 
Motor Vehicles Division field offices in the Portland metropolitan 
area between 8:30 and 10 a.m. 


The Commission met formally at 10 a.m. in the Conference 
Room at the Metropolitan Office, Department of Transportation, 
5821 N.E. Glisan Street in Portland. Notice of this meeting was 
made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Don Streun, Assistant Director of Administration 

George Bell, Manager of Intergovernmental and Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

H. S. Coulter, State Highway Engineer 

Dennis Moore, Administrator of Public Transit 

Harold Grover, Administrator of Motor Vehicles 

Paul Burket, Administrator of Aeronautics 

Warren Gaskill, Deputy State Parks Superintendent 

Jack Sollis, Chief Counsel 

Glen Green, Federal Highway Administration 

Fran Neavoll, Commission Services 

Cecil Head, Manager, Commission Services 


There were other persons present, including representatives from the 
news media. 
The Commission unanimously approved the following items 


on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meetings of August 15 and 24, 1978. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation Resolution 
No. 2677" on file in the Commission's files, Salem.) 


September 19, 1978 


September 18, 1978 
Portland, Oregon 


The Oregon Transportation Commission held a dinner 
meeting with the Washington Transportation Commission at 6:30 p.m. 
at the Benson Hotel in i Notice of this 
meeting was made by pre of the general 
and local circulation t Present were: 


Oregon 


Glenn L, Jackson, Chairman 

Michael P, Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

George Bell, Manager of Intergovernmental & Public Affairs 
dministrator of Metropolitan Branch 

Fran Neavoll, Commission Services 


Washington 


Ray A, Aardal, Chairman 

Virginia K. Gunby, Member 

Richard Odabashian, Member 

James G, Swinyard, Member 

Robert L. Mikalson, Member 

W. A, Bulley, Secretary of Transportation 
B.C. Schuster, District Engineer, Yakima 
Dick Carroll, District Engineer, Vancouver 
Charles Fowler, Public Affairs Administrator 


Others Present: 
lets fresent 


Lloyd Anderson, Port of Portland 
Denton Kent, CRAG 


There was discussion concerning the Interstate 82 Route, 
the Glenn L. Jackson (I-205) Bridge, Third Columbia River Bridge 
Crossing, triple trailers, hauling hazardous material, the construc- 
tion and maintenance budget, vehicle registration, the 55 MPH speed 
limit, aviation, public transit, the policy statement and lobbying 
for Federal legislation. No action was taken. The meeting was 
adjourned at 8:30 p-m. (In the afternoon, both Commissions viewed 
the I-205 Columbia River Bridge construction project and the Transit 
Mall.) 


September 18, 1978 


Adopted resolution abandoning from the State highway 
system a short segment (approximately 0.09 mile in 
length) of old highway alignment in the Rock Creek 
Section of the Willamina-Sheridan Highway in Yamhill 
County. ("Abandonment Resolution No. 575" on file 
in the Commission's files, Salem.) 


FAS-C preliminary engineering project covering the 
Wenaha River Bridge near Troy on FAS B 630 in Wallowa 
County. Total Cost $11,000; Federal Funds $9,460; 
State's Share $770. (Authorized State Highway 
Engineer to sign agreement when prepared. ) 


Two requests for the following projects utilizing 
Interstate Transfer Funds withdrawn from the Mt. Hood 
Freeway and authorized the State Highway Engineer to 
sign all the necessary agreements when prepared: 


a. Request from City of Portland to develop the 
N.W. 14th-16th and S.W. 14th-13th Street 
One-Way Couplets to handle through traffic 
on the periphery of the Northwest Neighborhood. 
(N.W. Thurman Street-S.W. Columbia Street 
Section.) Total Cost $520,000; Federal Funds 
$447,200; Local Share $72,800. 


Request from Multnomah County to widen N.E. 
238th Avenve between the UPRR tracks and 400 
feet south of Halsey Street. Left-turn lanes 
will be provided on all approaches to the 
intersection. Total Cost $280,000; Federal 
Funds $240,800; Local Share $39,200. 


Authorized continued support of the AASHTO Materials 
Reference Laboratory and payment of Oregon's assess- 
ment for 1979 in the amount of $6,500. 


Two requests for Federal Aid Urban System Projects 
and cancellation of a previously approved project as 
follows: (Authorized the State Highway Engineer to 
sign all the necessary agreements when prepared. ) 


a. Request from City of Monmouth to widen and 
improve a 0.5 mile segment of Monmouth Avenue 
North (Court Way-Jackson Street Section). 
Total Cost $200,000; Federal Funds $161,160; 
State Share $13,120. 


Request from Washington County to install 
traffic signals and provide for left-turn 
movements at the intersection of Cornell Road 
and Murray Boulevard. Total Cost $90,000; 
Federal Funds $77,400; State Share $6,300. 


(Continued on next page.) 
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approved project to construct 
Division Street at Franklin Avenue. 


Authorized the expenditure of $433.81 for membership 
in the American Public Transit Association through 
June 30, 1979, 


Renegotiated agreement with Howard, Needles, Tammen 
and Bergendoff for the preparation of the Draft 
Environmental Impact Statement for the Powell 
Boulevard to Fariss Road Section and the Powell 
Boulevard to Butler Road Unit in Multnomah County. 
Agreement not to exceed $99,526 for a 9-month period. 
All charges are eligible for normal Federal-Aid 
Participation as part of preliminary engineering for 
the project. This is an Interstate Transfer Project 
on the Federal Aid System with all of the local match 
being provided by the City of Gresham for the Powell 
Boulevard to Fariss Road Section and by Multnomah 
County for the Powell Boulevard to Butler Road Unit. 
(Authorized Asst. Director for Operations to sign agreement.) 
At the May 30, 1978 meeting, the Commission approved 
an agreement for the Powell Blvd. to Fariss Road 
Connection for an amount not to exceed $76,970. 

Since that time a decision was made to include the 
adjoining Powell Blvd. to Butler Road Unit in the 
same EIS and the contract was renegotiated with the 
consultant to include the additional work involved. 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Superintendent Exhibit 
State Recreation Director Exhibit 
Chief Counsel Exhibit 
Highway Division Controller Exhibit 


DIRECTOR'S REPORT 
a REE 


The Commission considered an agreement with the City of 

or leasing of State land beneath the east approach of 
the Fremont Bridge. Mr. Sollis said the rental will be $1,300 per 
month and the City and State will select an appraiser to determine 
the market rental. The City will then pay 50 percent of market 
rental during the first five-year period. Both parties will review 
the appraisal and if either party is not satisfied then another 
appraisal will be requested. He said whenever the rental value is 
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established it will apply retroactively to commencement of the 
lease. In the event the law is changed and the State may legally 
charge a rental fee equivalent to the percentage of fair market 
value equal to the percentage of the State's contribution of the 
cost of acquiring the property, then at that time the lease will 
be renegotiated. At the end of five years, the rental value will 
be renegotiated and handled through the same process by selecting 
an appraiser that is satisfactory to the City and the State. The 
Commission approved the agreement as recommended by Mr. Sollis 
and authorized the Right of Way Engineer to sign it. 


Mr. Sollis reported that all of the Astoria Bridge cases 
are finally concluded. The only thing to determine now, he said, 
is the amount of attorneys' fees the State will recover, which is 
estimated between $40,000 and $50,000. 


Mr. Sollis mentioned that Mr. Les Hampton, Assistant 
Attorney General, worked on the original trial and has tried the 
remaining cases. He suggested that the Commission send Mr. Hampton 
a letter of commendation for his outstanding work during the past 
13 years in handling the various Astoria Bridge cases. 


Mr. Burco called on Mr. Rulien to review the Oregon 
Action Plan for Transportation Planning. Mr. Rulien handed to the 
Commission copies of the draft report and commented on the various 
revisions as a result of input from the public and within the 
Department. (Copies of the Draft Action Plan report and a summary 
sheet of major revisions are on file in the Commission's files, 
Salem.) The Commission asked that the Action Plan be presented to 
them at the October meeting. 


Mr. Rulien presented to the Commission an update of the 
Policy Document. He recalled the current document was adopted by 
the Commission on January 18, 1977, and established a general 
policy framework within which the Department can work with other 
State agencies, the Federal Government, local governments and 
citizens. 


Mr. Rulien mentioned the 1979 Policy Document is intended 
to update and refine the initial policy framework. He indicated 
the update will be based on the existing document, with revisions 
drawn from the following sources: 


Commission policies and decisions made during the 
past two years. 


Recent studies and plans prepared by the Department. 


(Continued on next page.) 
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Issues identified in preparing the Department's 
Six Year Program (covering all divisions). 


Report of the Legislative Interim Task Force on 
Transportation. 


Recommendations from official advisory committees. 


Comments from the general public. 


The Commission indicated that they would discuss the Policy Document 
and the Six Year Program schedule at their October meeting. 


Mr. Streun requested approval to appear before the 
Legislative Emergency Board to apply for a Federal grant of approxi- 
mately $100,000 (100% Federally funded) through the Oregon Traffic 
Safety Commission to continue the "Crash Injury Management" training 
program. He stated that this is an emergency medical treatment 
course being given primarily to highway maintenance workers and is 
aimed at saving lives of vehicle accident victims on Oregon highways. 
The Commission gave their approval to present this request to the 
Emergency Board. 


The Commission reconfirmed their meeting dates of 
October 24 and November 28, 1978. 


OPERATIONS 


Mr. Klaboe mentioned that the I-82 Corridor Summary will 
be presented at 11 a.m. as there are several delegations scheduled 
to appear at that time. 


Mr. Sollis read the following resolution adopted by the 
Oregon State Grange pertaining to business identification signs: 


ROADSIDE SIGNS 


WHEREAS the Oregon State Grange believes the 
Federal Highway Beautification Act is commendable 
and should be administered in such a way as to 
enhance the beauty of our highways, while at the 
same time not imposing undo hardship on our rural 
businesses}; and 


WHEREAS the Act is interpreted to require the 
removal of all signs directing the public to rural 
businesses now located in some cases miles from 
the highway; and 


(Continued on next page.) 
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WHEREAS this is an economic disaster to those 
businesses already so located; and 


WHEREAS this will have an adverse effect on the 
Highway Beautification Act by forcing these businesses 
to locate immediately adjacent to the highways, thus 
causing some of the very conditions the Act intended 
to eliminate; and 


WHEREAS Oregon is ahead and out in front of 
other States in implementing the Act and has found 
by experience that the rules set by the Federal 
Commission are so inflexible as to not allow road- 
Side directional signs to direct the public on our 
secondary roads to places of business located in 
the rural areas; 


THEREFORE BE IT RESOLVED that the Oregon State 
Grange request that the necessary flexibility be 
granted the Oregon Department of Transportation to 
allow certain signs regulated by the Department to 
direct the public to rural places of business; 


AND BE IT FURTHER RESOLVED that copies of this 
resolution be sent to the Oregon Department of 
Transportation, the Federal Highway Commission and 
the Oregon Congressional Delegation urging them to 
seek a solution to this problem. 


Mr. Sollis stated this Federal Highway Beautification Act does 
impose a real burden on rural businesses that are located on a 
county road off a State highway. He felt the Grange's resolution 
is very well done and he recommended that the Commission endorse 
the resolution and that copies be forwarded to the Federal Highway 
Administration and to the Oregon Congressional Delegation urging 
them to seek a solution to this problem. The Commission endorsed 
the resolution. 


The Commission considered the adoption of a revised 
winter maintenance policy for snow and ice. (Copy of Maintenance 
Manual on file in the Commission's files, Salem.) Mr. Coulter 
said the purpose is to update the 1964 Maintenance Manual and to 
reflect the present operational policies. He said the major 
changes are in Sections 206 and 208 of the manual, which includes 
the snow fence location and maintenance and to more clearly define 
operational policies and responsibilities. Following Mr. Coulter's 
recommendation, the Commission adopted the revised Winter Mainten- 
ance Policy. 


September 19, 1978 


Mr. Coulter requested permission to hold a public hearing 
concerning a proposed administrative rule for 14-foot high load 
permits for vehicles carrying multiple item commodities. He said 
the maximum legal height for vehicles and loads in the State has 
been 13 feet 6 inches. It has been the Department's policy to 
issue special permits for loads exceeding 13 feet 6 inches, provided 
that the loads consist of a single oversize item not reasonably 
reducible in size. 


Mr. Coulter mentioned that the States of Washington, 
Idaho and California now permit loads of 14 feet in height whether 
the commodity be a single item or multiple items. This leads to 
hardships with respect to truckers' operations in Oregon. The 
statutes prevent the Department from issuing permits for overweight 
or overwidth loads of multiple items. He said it is within the 
Department's authority to issue permits for overheight loads of 
multiple items. The Commission gave their approval to hold a 
hearing to receive input from the trucking industry and others 
regarding the proposed rule. (Hearing notice published in the 
Secretary of State's Administrative Rule Bulletin on October 15, 
1978.) 


Following Mr. Gaskill's recommendation, the Commission 
appointed Mr. Norm Howard to the State Parks and Recreation 
Advisory Committee for a four-year term beginning August 23, 1978. 
This appointment has been discussed with the Parks Advisory 
Committee Chairman and the Governor's Office. 


Mr. Gaskill commented on the first report in a three- 
part study on the roles and responsibilities of Oregon's various 
recreation agencies. (Copy of report on file in the Commission's 
files, Salem.) He said the study is being conducted under coopera~ 
tive agreement with the Federal Heritage Conservation Service, the 
Transportation Commission and the Montgomery Consultant Firm of 
Portland. The first report, he mentioned, reviews the agencies 
currently involved in recreation services and reviews current 
recreation patterns such as park attendances, types of recreation, 
and the rate and season of participation. It also cites trends 
which will affect future recreation planning, increased population 
and urbanization, unemployment, energy and resource conservation, 
and financing. Mr. Gaskill mentioned that the final report will 
be completed in December 1978. 


Consideration was given to the adoption of a resolution 
accepting a grant offer from the Federal Aviation Administration 
in the amount of $20,000 for the development of standards for 
airport development at general aviation airports in Oregon. 

Mr. Burket said the major portion of the work will be done by the 
Department's Technical Services staff. The Commission adopted 
“Aeronautics Miscellaneous Resolution No. 17", which resolution is 
on file in the Commission's files, Salem. 
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Mr. Burket commented on the recent lv-pub] ished guidelines 
for Airport Land Use Compatibility Planning, Document which was 
submitted to the Commission Last montii. He said the document 
reflects the Division's responses to the many requests that they 
have received from airport sponsors for assistance in helping to 
solve their airport land-use problems. 


Mr. Moore requested authority to provide a grant of up 
to $46,000 of General Funds to the Rogue Valley Transportation 
District for the purpose of paying one-half the cost of used 
transit buses. Mr. Moore pointed out that there is $46,000 
remaining in the small Urban and Rural Capital Assistance Program 
for the current biennium. The present guidelines require the use 
of these funds to match local funds which in turn are used to match 
80% Federal Funds for the purchase of new buses. He said this 
request would be a one-time exception to the Federal grant match 
requirement. It does not appear that State Funds will be requested 
by any other community this year because of increasing concerns 
about the impact of tax limitation measures. Mr. Moore said the 
Transit District is requesting capital assistance to purchase three 
refurbished transit coaches to replace existing 30-year old buses. 
He mentioned the District voters recently approved service 
improvements and a new three-year operating levy for the system. 
The Commission approved the request as recommended by Mr. Moore. 


Mr. Grover reported that the last Emergency Board approved 
a request for Federal Funds Sor automated driver testing machines in 
the Motor Vehicles Offices. He mentioned that they are awaiting 
word from the Oregon Traffic Safety Commission for approval of 
the grant to provide 40 testing machines in four of their busiest 
offices located in East Portland, Eugene, Medford and Salen. 


The Commission considered an agreement between the Motor 
Vehicles Division and the Department of Fish and Wildlife which will 
allow the Division to utilize the Fish and Wildlife Department's 
hunting and fishing licensing agents as agents of the Motor Vehicles 
Division to sell snow park permits. He said the cost will be the 
reimbursement to the Department of Fish and Wildlife for any cost 
of obtaining the additional coverage under the Department's 
existing fidelity bond for the agents utilized by the Division. 

The Commission approved the agreement wi d Wildlife 
Department and authorized the Administrator of Mot 

sign the agreement. The Commission also authorized t 

of Motor Vehicles to sign individual contracts with the private 
businesses covered by the agreement with the Department of Fish and 
Wildlife. 
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Attention was given to a request to appear before the 
October Emergency Board to request an increase in expenditure 
limitation of $16,356 and one additional position to increase the 
number of fuel tax audits conducted on fuel dealers. Mr. Grover 
said the past two years there have been gradual changes in the 
marketing patterns of gasoline. These changes have resulted in 
an increase in the number of licensed fuel dealers and an increase 
of 45% in the number of audits that should be conducted. The 
Commission approved Mr. Grover's request to appear before the 
Emergency Board. 


The Commission considered a request from Mr. Grover to 
go before the Emergency Board in October for an increase in 
expenditure limitation of $571,760 and the establishment of 35 
positions and 7 new field offices to provide improved customer 
service. Mr. Grover said the additional expenditures will be 
entirely offset by increased revenue from higher fees for record 
lookup services. He said the Division is faced with a problem of 
deteriorating customer service levels. This request is to improve 
service and to eliminate long waiting lines at the various Motor 
Vehicles offices. New offices proposed are at Cedar Hills, Sandy, 
Stayton, Florence, Lincoln City, Heppner and Madras. The request 
includes remodeling the offices at Albany, Tillamook, Astoria, 
Burns and The Dalles and moving five offices (Bend, East Eugene, 
Grants Pass, McMinnville and Medford) to more suitable quarters 
for the convenience of the public and for a more efficient operation. 
Commissioner Hollern was opposed to this request as he felt improving 
highways were more important than improving services in the 
Motor Vehicles offices. Commissioner Coleman stated he would like 
to take a further look at this proposal and have more discussion at 
the next meeting. Commissioners Walsh, Brix and Jackson voted to 
send the proposal to the October Emergency Board. Commissioners 
Hollern and Coleman voted against. Motion carried. 


At the request of Chairman Jackson, the following letter 
is entered into the minutes of this meeting. 


(See letter on next page.) 
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OREGON TRANSPORTATION COMMISSION 


OFFICE OF GLENN L. JACKSON ® c/o Pacific Power and Light Co. ® Medford, Oregon *® 97501 


ROBERT W. STRAUB 
GOVERNOR 


COMMISSIONERS 


GLENN L. JACKSON, Chairman 
Medford 


ROBERT L. MITCHELL, Secretary 


Portland 
ortian September 8, 1978 
TOM WALSH, Member 

Portland 


B. GORDON COLEMAN, Member 
Eugene 


MACHSARE ©. HOLLERN, ree Oregon Transportation Commission 


RE: Potential Conflict of Interest 


Gentlemen: 


This is to inform you that | am a stockholder 
in and chairman of the Board of Directors for Flight 
Investors, Inc., an Oregon corporation which is involved 
in intra-state air transportation in the State of Oregon. 
In the event that any business comes before the Commission 
that involves this corporation | will at that time again 
notify you of the conflict of interest that exists. The 
purpose of this letter is to merely inform you in advance 
of a potential conflict of interest. 


Sincerely, 


GLJ:11 


cc: Mr. Loren Kramer 
Governor's Executive Assistant 
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COMMISSIUN SERVICES 
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Chairman Jackson stated that in December of 1973 the 
Commission adopted the Corridor "J" Route for the proposed I-82 in 
northeastern Oregon. This decision was based upon the attitudes 
and evidence presented by the local people at the hearing who were 
affected by whatever decision would be made by the Commission. The 
Chairman said the Umatilla County Commission has asked the Depart- 
ment to take another look at the route because of the changing 
conditions and the rapid growth of the area. He said the Department 
has looked at the alternatives and he called upon Mr. Klaboe for the 
report. 


Mr. Klaboe reported that at the hearing in March 1973 
nearly everyone agreed that the route should be Corridor "Go" of 
"J"" with a large majority of the people testifying in favor of the 
"J" Route. The public agreed the Columbia River crossing should 
be at Umatilla and that the taking of agricultural land be held to 
a minimum. He referred to the I-82 Corridor Summary of September 
1978, which was distributed to the Commission and the public 
approximately three weeks ago. (Copy on file in the Commission's 
files, Salem.) Mr. Klaboe indicated the Commission could probably 
do three things: reaffirm the selection of Corridor "J"; instruct 
the Department to hold another hearing; or as a result of the 
testimony this morning, request additional information before 
making a final decision. 


Mr. Ford Robertson, Umatilla County Commissioner, handed 
to the Commission and staff a report that covers the concerns of 
the County. (Copy of report on file in the Commission's files, 
Salem.) He said that this interstate freeway is being constructed 
for the convenience of people who are going to use it. He said 
they believe an east corridor would better serve the interstate 
traffic than a west corridor. He mentioned that the basic traffic 
pattern will come from the east to the north and from the north to 
the east. Mr. Robertson said the new route that they propose 
(the east corridor) would be approximately one mile and two-tenths 
longer but it would not impact the circles and farmland that would 
be on the alternate route. Moving the highway over on Edwards 
Road would impact very few homes in comparison to either the "C" 
Alternative or the "J" Route. He stated if the "J" Route is built, 
the traffic will still use 395 as it is approximately eight miles 
shorter. If the highway goes up 730, it would serve the Umatilla 
Port area. Mr. Robertson mentioned that they have until 
December 31, 1978, to get their comprehensive plan out for the 
West County District and at the present time it is hard to form 
the boundary lines because it is not known where the highway will 
be constructed. He said that Umatilla County has the support of 
Morrow County asking for another study. He indicated they are not 
making a recommendation, but they want the highway in the right 
location. 
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Ms. Jeri Cohen, Planning Coordinator for Morrow and 
Umatilla Counties, read letters from the following jurisdictions: 


Morrow County Court Requested a new study. 
City of Echo Supports the reopening of 
hearings. 
City of Hermiston Supports the "J" Route. 
Hermiston City Planning Supports the "J" Route. 
Commission 
Hermiston Chamber of Supports the "J" Route. 
Commerce 
Verlyn P. Schulz Supports the "J" Route. 
John F. Walchli In favor of the "J" Route. 
City of Umatilla Resolution favoring the a 
Route. 


(Letters and resolution on file in the Commission's files, Salem. ) 


Mr. Norman Schroth, President, Northeastern Oregon Roads 
Association, Hermiston, read the Association's letter to the 
Commission dated September 14, 1978, urging the State to continue 
at once with the construction of I-82 using the "J" Route. He 
handed to the Commission 20 individual letters all supporting the 
"J" Route. (Letters on file in the Commission's files, Salem. ) 


Mr. Stephen Lindstrom, Manager, Port of Umatilla, pointed 
out that their planning and developmental activities have been 
geared to the "J" Route for over five years. The future Port 
industrial development is totally dependent upon the "J" Route. 

He said the Port urges that the Commission stand by their decision 

in selecting the "J" Route. (Statement on file in the Commission's 
files, Salem.) Mr. Lindstrom read a letter dated September 18, 

1978, from Russell Dorran, Manager, Umatilla Electric Cooperative 
Association, stating that their planning and building of their 
electrical facility has been based on the "J" Route. The letter 
stated that any route located east of Hermiston would be considerably 
more disruptive to their electrical facilities. (Copy of Mr. Dorran's 


letter on file in the Commission's files, Salem. ) 


Mr. Don Mills of Mills Mint Farm, Inc., submitted a letter 
in opposition to reopening a hearing on I-82 and changing the 
established "J" Route. He said the "C" or Alternate "c" Route 
would not only take out more prime farmland than "J", but would 
render land useless for modern farming. Mr. Mills stated if the 
"Cc" or the Alternate "Cc" route was chosen they would be virtually 
forced out of business. (Letter on file in the Commission's files, 
Salem.) 


Ms. Susanne Taylor Moore, 4a landowner for thirty years, 
said the "J" Route cuts through the middle of their farm. She 
mentioned originally she was against the "J" Route but after listen- 
ing and talking to the different people, she is now for the a a 
Route. She said the longer the project is delayed the more it's 
going to cost. 
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Mr. Ford Robertson mentioned that Barbara Lynch of Hermiston 
was unable to be present but she wanted him to say a few words in 
her behalf. She wants to know who is going to pay for the Elm and 
Punkin Center Bridges that will have to be built. She said people 
don't talk about economics. Ms. Lynch hopes the Transportation 
Commission will look at the facts and figures and come up with what 
they feel is the most economical route. 


Mr. George Cook from the Tri-City area in Washington, 
President of the Benton-Franklin County Good Roads Association and 
Past President of the Washington State Good Roads Association, was 
present. He pointed out that they are concerned about matching 
Federal money and the Highway Trust Fund at 90/10. If that's not 
available with Oregon and Washington's budgetary problems, the 
question of I-82 will be very moot. With all due respects, he said, 
please don't let anything delay the construction within Oregon funds 
and within Oregon's priorities which Washington respects. 


There being no further business, the Chairman adjourned 
the meeting at 12:02 p.m. 


Peter J. 


Walsh, Member 


ot. 


7 
C. W. Head, Manager 
Commission Services 
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@): 9-19-78 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Uptions or Other Documents Relating to Property Acquisition 


Consideration 
Beasley, Alton L. & Beverly A. $ 48,200.00 
Dodge, Keith lI. 


peta et CE OLLI LLL ANE ALS 


Public Employees Retirement Board 


Jimerson, Emma Josephine 


Briggs, Ben H. and Ruth Be. 


Shelbourn, Barbara Ann 
_____Dute, Phyllis J. 
Gulick, Elinor, trustee 
Shaffer, Adolph M. 
Officer, Lawrence & Bett 
Hubbard, Gloria Jean 2,100.00 


Mitchell, Robert E. & Betty L. 


__8,185.00 


Naver, Zelia | + 
Ash Creek Investme Bm 50.0 


5150,878.00 


(2) Agreement with Linn County for installation of guardrail at 
bridge ends on various county FAS roads. The State will 
perform all preliminary and construction engineering. The 
project is eligible for funding under Section 210 of the 
Title II Safety Program with 90% Federal Funds. The County 
has agreed to provide all of the required 10% matching monies. 
(Local Government ) 


Dy 


/- /£__ By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this “ 


Glenn L. Jacks 
Oregon Transpgftatio Commission 


Date 2 <<. wer, 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


* 19373 Peyron, William R. 
Morris, Wayne and Anna $ = 
49612 Craighead, Oliver M- 
Schmitz, Darlene Ann 750.00 
49639 Hearn, Arthur F- and Llrene F. 
Frankie A- 


1,600.00 
70,000.00 
13,710.00 


shback, Gary D- emma, i 


eta 


#* Allows Orego™ Educational & Public Broadca 

operate a microwave relay & t and ante 

leased from owners on Baker i i Old Oregon Trail, 
Baker County: Lease supplement dated $50 per year 
for radio site. 


Agreement with United states Bureau fe) 

valley Irrigation District for t 

irrigable 

County - The agreement invo 

District and the Uni This results in 4 co 
the State as i paying in exces 


per year ts share of maintenance and operation expenses 
on such land. (Right of Way) 


Agreement with Marion County for improvement of the Monitor Road 
Junction Section of the Hillsboro~ i . The State 
ction i 
ety Funds. 
he existing highway when 
Local Government ) 


VED 


Lo Manta : 4. Le 
. STATE HIGi WAY ENGINEER 
aah -JE : Date. alisl28. 
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Agreement with City of Lebanon and L.H. International 
Development for the installation of traffic signals on 
the Santiam Highway at M.P. 14.47 (near Dewey Road). 

The State will design, install and maintain the signals, 
the City has agreed to pay all costs of electrical 
energy and the Developer has agreed to pay all costs of 
the project. (Local Governnient ) 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions 


listed above and report this action for your official 
records. 


Ast RIT Ne a 
MINUTES OF 2229-78 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


Og p Vineyard Rd., Naef Rd. and Boardman Avenue 


spanner a tex Peapoct ; : -. Snicemn ait < cane cetementers 


(Contract No. 8797) 
Type of Work . i 93 Miles Grade & Pave nase Fall, Prai: No, _SOS-0300(6) _ 


County. __Clackamas has ij Highwoy... LOUNnbY Roads. 


No, of Bidders Low Bicider__CaScade Construction Company, Inc., Portland 


Low Bid S- 199,57 ] : /) 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
lackamas County and the sum of $61,370.00 is 
deposited by the County. 


Warren-Scappoose ~ Section 


5.05 Miles Grade, Pave, (Contract No. 8798) 
Type of Work _ Structures, Signing & Signals. Fa. Proj. No. _FE-TQF-1(4) _ 


Columbia 


RPUTACY ce ee snsuni ton iii Highway — 


_Columbia River 


Babler Bros., Inc., Portland 


No. of Bidders __ 3 Skies IND EE OBOIN nine. oer reun uptconccca am eee ee ee Nl A ti | aT ST 


G 573, 97 c 

Low Bid $ Y I/ I/O 77. ie. 

Engineer's Recommendations: Award to low bidder subject to concurrence of the 
FHWA. 


Koosbay Blvd. @ Bayshore Dr. (Coos Bay) | 
(Contrast No. 8799) 
_Grade, Pave and Signals Fa, Pro), No. _M=2661(1) 


naa ROTO 0 aresninies 


Coos Oregon Coast & FAU 2661 


Highway =" 


County 


2 Low Bidder___ Hamilton Electric Inc., Eugene _ 


. - 
Low Bid S 48,125. 


No. of Bidders- 


Engineer's Recommendations 
Award to low bidder subject to concurrence of the 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE _ S- 25-78 


Ege Tee ee ee ak Deschutes River. (Montgomery) .Bridge lee 
x ae a (Contract No. 8800) 
‘Slab & Pile Cap Repair rv. Pro, Wo, RS~BS45(1) 


Type of Work 


Deschutes yas tae. 


County _————_——- Oe Nene 


——$—$—$_—— nt 


19,861. 00_ 


Low Bid $ ———_._—__—— 


No, of Bidders Re . eae: ol Bidder. M. Waldron, 5 Yr.» be O” ae es 


Engineer's Recommendation: Award to low bidder. 


Cabin | Creek Safety Rest Area 


re cos ae 2 (Contract No. BE0! ve 
“Mater System Pra. No _1-5-3(115)145 


Type of Work - 


feet es DONG ISS i! eee Pacific. = 


6 J.B. Steel, Inc., Medford 


No. of Bidders ___-__ — Low Bidder _~*_=—__- 


Low Bid $—— 18 80,5 941 +: | ee 


Award to low bidder subject to concurrence of the 
FHWA. 


Engineer's Recommendations: 


* 6 =p ‘i2th St. and Hall Ave. (Prairie City) 
i cance Project ——_———_ a — 


~ (Contract No. 8802) 
32 Mile Grade & Pav 0-1202(1) 
Type of Work ——-- yo 1e_ rade & ay ae OO 97+ Uc i 


Grant City S 


County $< ceceemen PHIQTIWBY meee 


Baker Redi-Mix, Baker __ 


No. of Sra (aie Low Bidder — 


56,204.00 _ 


Low Bid S 


Engineer's Recommendations Award to low bidder subject to concurrence of the 
City of Prairie City ar nd the sum of $14,415.00 


is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT - aoe 


te A Prenct ...onabel_Creek, Bologna. Creek.and Bone Bridges .._._-- 


: : (Contract No. 803) 
Type of Wark _ Structures a F.A, Pro). 0 Rte 


County _ Wheeler & Grant Highwoy——Yonn Day __ 


5 


No. of Bidders mC See Low Bidder Douglas S : Coa ts Construction ee 


380,763.00 


Low Bid Si 


Engineer's Recommendation. Award to low bidder. 


Long Prairie Rd.-Willow Flat Rd. _ ee 
eas Ct 7 pa (Contract No. 8804) 
3.32 Miles Grade, Pave & Sign _ wo, Feeley 


oO. 


Project 


Type of Work 


! 


County 2... 


ae 


jood Rive ee H ghway es = diese Hood ian! 


- ppieders 9-1. Low bidder_Peter Kiewit Sons, Co.,Vancouver,—WA— 


Low Bid $— 


Engineer's Recommendations ward to low bidder subject to the concurrence 
an 
HWA . 


__ project —-ROGUE Valley Hwy. @ South Stage Rd. 
(Contract No. 


.23 Mile Grade & Pave FA. Pr 20S -. 


Jackson = ; Highway ——— Rogue Valley aa — 


County —— 


mudi. 4. Lowen. Rove River Paving Go..Ine. Medford — 


ew bes tosbeZ.00 


Engineer's Recommendations: Award to low bidder subject to the concurrence 
of FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = = 


4yii< |} eee See 


Amit s 
LVbbi WA i 


Non 29. Prot. Maple Lane-Hamilton Lane (Grants Pass Vic.) 
, ; (Contract No. 8806) 
Type of Work __+97 Mile G Grade & Pave sc etinisincncainistinipitiats Viste. FIC. WOO, __HHS-39-(2) _ 


County - __ Josephine ctticnitianiiannaiaees TAB Rogue River 


No. of Bidders __@_______ Low bidder__COpeland Paving, Inc., Grants Pass __ 


Pe Cc 
Low Bid $ 234,454, ae 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
FHW A e 


_Lone Tree Bar State Park Near Wheatland Ferry 
Tionkvack No. 8807) 
Type of Work __¢+1 Miles Grade, Pave & Facilities.a. proj. no 
Marion & Yamhill 


County s cet ssacaninaontgaiidien Ta OTR ON snc ais 


No. of eee ae —_-—~ Low Bidder —_ Gerval s Co NS tru Cc tion Co. > _Woodburn 


396,149.00 _ 


Low Bid $ 


Engineer's Recommendations: Award to low bidder 


E. Yamhill St.-S. E. Powell Blvd. 
RRR oak eee 


Type of Work ie : 43 Mil es Grade, £ ave & sStructu res A. Proj. No, — 1-20 5-7(64)308 


+ 


Multnomah East Portland Freeway 


Se Se ee, cet aA Ae ji dt aR LEO PTA UV OY, acct de ce aie et ee 


Roy E. Ladd Inc. & Carl R. McConnell, Redding 


No. of Bidders___. AB + een. CR Alaa th-eth nt dines a 
Low BidS Vs 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


On August 28, 1978, I accepted the State Highway Engineer's recommen- 
dations for award of the projects on which bids were received 

August 24, 1978, and authorized ee to sign the contracts when con- 
ditions for the awards have been 


Vn, 
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Commission 
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Oregon Transportatio 


Report of Actions Taken Under De Authority 


(1) Options or Other Documents Relat ing to Acquisition 


Number Considera ition 


Rieschel, Gloria M. S 29,200.00 


Dong 1 ild R $ 


L: ipke, 


30,600.00 


somerters, Betty 
_Henry, Cs atrick and Frances 
_ Cas sper fae lopi ment C /Orporation 


201 _Chr is K. III and Geraldine ne ae 


50293 _Gary and {atharine 1. 


ney _1,000.00 
_ 4,200.00 


95,050.00 


2029: _Ols son, Katharine 


See a 


7 Transactions 


(2) 


Agreement with Northwest 


Media Project 


Co provide $1,500 


Co Corporation to hel 
directory of the Oreg 


Pp with the publication cost of 
on filmmaking industry and in 


a 


return 


the Department will rece 750 copies. 
is being made because Department does 
staff to provide this 


eive This 
the 


much 


agreement 
the 
Aff 


not have 


needed service, (Public airs) 


ement with Oak Hill Inve for 
signal on the 
in Tigard. 

in 
agreement 
and 


Agre 
of traffic 
McDonald Road 
the difference 
There is an 
maintenance 


estment Company 
Pacific Highway West 
fhe Developer has 


a at 


agreed to 
Signal. 


covering 


pay 
cost of 3-phase to a 
with the City 


(Local Gove 


a 5-phase 


of Tigard 


power, ronment ) 


with Cl. 
stallation 
Wilsonville 


Agreement 
for 
at 
is 


ckamas and t Wilsonville 
rry Road 
State 


the 


of 


City 


Boones 


County he 
traffic 
(both 
ign 


i ty 


of 
id 
to des 
the C 
maintenance 


ins signals Fe 
County 
supervis 
all 
electricity. 
installation 


on 


Ro: Roads). The 
stat lation 
the project, 


County 


are 


agreeing and e in of 


Signals to pay costs of 


future and has 


(Local 


The agreed 


to allow the on County Roads, Government ) 


School District 


gle 
wi 1 1 


Agreement with Estacada 
a flashing beacon on 
Creek School. The 
beacon using State 
District agreed 


wi ll 


For installation 
Creek-Sandy Highway at Ea 
install and maint the 
forces and Betterment Funds. 
pay 50% the installation 
electrical ens rey. i] 


Ol 
the Ea gle 
State 1in 
Minor 
has of 


costs and 


be responsible (Loc: Government) 
By your duly a delegation orde 
Capacity to exercis 
portation Commission, 
accordance therewith 
> whore ~~ report this 
PPROVED 


ae authorized official] 


Oregon T 


you me in my 


certain authority on behalf of the 


Pursuant to that authori ty, 
for the Commission, I] 
action for 


rans- 
in 
list 


and 
all 


cords, 


acting 


approve actions ed 


your official re 


od emi RD 


2 Dated 


an") tRetegy 


? 


Chairman 
Ation 


Vee he 2715 Glenn L. Jé 


Oregon Transpo 


Commission 


Oregon Transportation Commission 


Confirmation Report of Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 


the agreement listed below and report this action for your official 
records: 


Supplemental agreement No. 1 to Agreement No. 
Gc-4821 with the Washington State Department 

of Transportation to provide for their payment 
of their full share of the cost of the Columbia 
River 1-205 Bridge from the period March l, 
1977, until December 19, 1977. The agreement 
will bring Washington up to date in their 
payment of their share of the bridge con~ 
struction. (Approved by telephone on August 23, 
1978.) 


22 day of O14 1978 


L. Jackson, 
Oregon Transportat 


A 


( ir 9-19-78 


Viba } ot A — 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


48362 Davis, Earl B. and Grace M. $ 15,000.00 
49663 Umpqua Volkswagen, Audi, Inc. 875.00 
49770 LaFond, Clarence 42,000.00 
49773 Carlson, Steven B. and Christina A. 50,800.00 
49903 Krzykowski, Mitchell J. 350.00 
49946 Jones, Donald W., and Taylor, Robert E. 72,000.00 
50001 First Church of Christ, Scientist 

Medford Monthly Meeting of Friends Church 11,200.00 
50018 Anliker, Rudolph J. and Marie 
ae Casper, James H. 1,525.00 
50042 Jarmin, Marc B. 1,850.00 


50105 Cross and Kaufman Logging 150.00 
10 Transactions $ 195, 750.00 


(2) Authorize Director of Transportation to sign an agreement 
I approved on August 28, 1978, with Northwest Media Project 
to provide $1,500 to Corporation to help with publication 
cost of a directory of the Oregon filmmaking industry and 
in return the Department will receive 750 copies. (Public 


Affairs) 


Letter-form agreement with Association of Oregon Counties 
to expand the research study on Oregon Laws affecting 
County Road Administration to include preparation of in- 
formation and procedures on force account construction. 
Cost of study will be increased from $35,700 to $45,700. 
(AOC and State will each contribute an additional $500 
to the cost of the study; $9,000 in Federal Transition 
Quarter Funds allocated to Oregon Counties will be used 
for additional Federal share.) Authorize Assistant 
Director for Operations to sign agreement. (Local Government ) 
(Supplemental Agreement No. 1) 


Agreement with City of Brookings for sewer service in 
Harris Beach State Park and Azalea State Park and Brookings 
Information Center, Curry County. The agreement reflects 
rate increases recently negotiated between the State and 
the City of Brookings, due to an environmental protection 
agency requirement. (Parks Branch) 
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Agreement with City of Cornelius for installation of traffic 
the Tualatin Valley Highway at 10th and 19th 
Avenues, The State will design, install 
and maintain t i and pay 50 percent of the cost for 
the signals at 9th. The City has agreed to pay 
100% of the cost of signals at Adair and Baseline on 10th 
Avenue and 50% of the Adair at 19th signals. The City will 
also pay all costs of electrical energy: (Local Government ) 


Agreement with City of Po stallation of traffic 
signals on the Lower Col i i i t N. W. Bridge 
Avenue (St. 

operated in 

the contrac i Transition Q 

The City will P nd pay the costs of elec- 
trical energy: 


Agreement with Hood River County for construction of the Long 
Prairie Road-Willow Flat Road Section of the Mt. Hood Highway - 
The State will administer the contract using Federal Aid 
Primary Funds. The County has agreed to cooperate in the ad- 
justment of utilities and to accept jurisdiction of certain 
connections and frontage roads. (Local Government) 


By your duly adopted delegation order, you authorized me in 
my official capacity i ertain authority on pehalf 
of the Oregon Transp i ‘ceion. Pursuant to that 
authority and acting in acco therewith for the Commis- 
sion, I approve all actions listed above (totaling 7 items) 
and report this action for your official © 


ecords. 
bio this & day of de wa oe , 1978 
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TO: Oregon Transportation Commission 


SUBJECT : Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Work on the Old Portland Road-S. 6th Street 
Section of Plymouth Street in St. Helens, 
Columbia County. Bids received July 27, 1978. 
Contract No. 8775 awarded August 15, 1978, to 
Lakeside Industries, Kelso, Washington, at 
$143,784.31. 


Work on the Silvies River (Standcliffe) Bridge 
Section in Harney County. Bids received July 27% 
1978. Contract No. 8783 awarded August 7, 1978, 

to Douglas S. Coats Construction, Bend, at $102,355. 


Work on the Jordan Creek Bridge Section of Jaca 
Road in Malheur County. Bids received July 2/7, 
1978. Contract No. 8787 awarded August 18, 1978, 
to Holst Construction Co., Oakridge, at $133,263. 


Traffic signal installation on the Pacific Highway 
(Connection #1) at Hayden Island Drive in 
Multnomah County. Bids received July 27, 1978. 
Contract No. 8791 awarded August 10, 1978, to 
Olson Electric Co., Inc.-, Vancouver , Washington, 
at $40,745. 


Work on the North Main Street-Oregon/Washington 
Highway Section of N.E. 8th Avenue in Milton- 
Freewater, Umatilla County. Bids received July 27, 
1978. Contract No. 8793 awarded August 14, 1978, 
to Baldwin & Sutherland, Inc., Walla Walla, 
Washington, at $216,511.05. 


The Five Points Creek Bridge on Hilgard Road in 
Union County. Bids received July 27, 1978. 
Contract No. 8794 awarded August 9, 1978, to 
Douglas S. Coats Construction, Bend, at $77,555. 


Work on the UPRR 2nd Street Overcrossing (La Grande) 
Section of FAU 4645 in Union County. Bids received 
July 27, 1978. Contract No. 8795 awarded August 11, 
1978, to Hensel Phelps Construction Co., Vancouver, 
Washington, at $2,043,000. 


Work on the Warren-Scappoose Section of the Columbia 
River Highway in Columbia County. Bids received 
August 24, 1978. Contract No. 8798 awarded 

August 28, 1978, to Babler Bros., Inc.-, Portland, 

at $5 573,977.25 


B_ 
9-19-78 


Work on Koosbay Boulevard at Bayshore Drive in 
Coos Bay, Coos County. Bids received August 24, 
1978. Contract No. 8799 awarded August 28, 1978, 
to Hamilton Electric, Inc., Eugene, at $48,125.12. 


Water system in the Cabin Creek Safety Rest Area 
on the Pacific Highway in Douglas County. Bids 
received August 24, 1978. Contract No. 8801 
awarded August 28, 1978, to J. B. Steel, Inc., 
Medford, at $180,541.30. 


Work on 12th Street and Hall Avenue in Prairie 
City, Grant County. Bids received August 24, 1978. 
Contract No. 8802 awarded September 5, 1978, to 
Baker Redi-Mix, Inc., Baker, at $56,204. 


Work on the Long Prairie Road-Willow Flat Road 
Section of the Mt. Hood Highway in Hood River 
County. Bids received August 24, 1978. Contract 
No. 8804 awarded August 28, 1978, to Peter Kiewit 
Sons' Co., Vancouver, Washington, at $3,617,231. 


Work on the Rogue Valley Highway at South Stage 
Road in Jackson County. Bids received August 24, 
1978. Contract No. 8805 awarded August 28, 1978, 
to Rogue River Paving Co., Inc., Medford, at 
$46,127. 


Work on the Maple Lane-Hamilton Lane (Grants Pass 
Vicinity) Section of the Rogue Valley Highway in 
Josephine County. Bids received August 24, 1978. 
Contract No. 8806 awarded August 28, 1978, to 
Copeland Paving, Inc., Grants Pass, at $234,454.50. 


Work on the S.E. Yamhill Street-S.E. Powell 
Boulevard Section of the East Portland Freeway in 
Multnomah County. Bids received August 24, 1978. 
Contract No. 8808 awarded August 28, 1978, to 

Roy E. Ladd, Inc., & Carl R. McConnell, Redding, 
California, at $6,521,738. 


B 
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TO: Oregon Transportation Commission 


SUBJECT : Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me, 
I approved the following items and report them for the official 
records: 


1) On August 16, 1978, established a 35 MPH speed 
zone on the Salem-Dayton Highway in Yamhill 
County from M.P. 0.87 to M.P. 0.97. Vic. of Dayton. 
(Speed Zone Order No. 783) 


On August 25, 1978, established a 45 MPH speed 
zone on the Albany-Junction City Highway in Linn 
County from M.P. 20.31 to M.P. 20.39 in the 
vicinity of Halsey. (Speed Zone Order No. 784) 


On September 5, 1978, established a 35 MPH speed 
zone on the Jacksonville Highway in Jackson County 
from M.P. 31.64 to M.P. 32.41 in the vicinity of 
Jacksonville. (Speed Zone Order No. 785) 


— 


Dated this 7 day of 


= = 
}E 9-19-78 
REPORT OF ACTION UNDER DELEGATED AUTHOPITY BY 
STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to 


me to accept contracts completed according to specifications, 
I accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


D Mc D Corp-; Brogan Hill Project, August 7, 1978 
No. 8705 Malheur County 


D Mc D Corp-; Burns Junction Project, August 7, 1978 
No. 8691 Malheur County 


Ross Bros. Const.-, Inc., Newbury & Vermont Streets August 7, 1978 
No. 8647 Viaducts, Multnomah County 


A-1 Sandblasting & Little Nestucca & Nestucca R. August 8, 1978 
Steam Cleaning Co. 4. ENC 5 Bridges, Tillamook County 
No. 8542 


J. C. Compton Co., Burns Jct .-Crooked Creek, August 9, 1978 
No. 8533 Malheur County 


Wildish-Corvallis Albany-Jct. City Hwy. @ August 16, 1978 
Constr. Co., No. 8619 S.W. 34th Ave. (Albany) ; 
Linn County 


Babler Bros., Inc-, S. Baker Intchge.-Encina August 18, 1978 
No. 8527 Intchge., Baker County 


Columbia West Materials SW Barbur Blvd.-SW Taylors August 18, 1978 
and Constructors, THO .s Ferry Rd. (Portland) 
No. 8574 Bikeway , Multnomah County 


Johnson Rock Products, Oregon Coast Highway at August 18, 1978 
Inc., No. 8659 Clear Lake Road, 
Lane County 


Douglas S. Coats, "A" Canal Bridge (Klamath August 18, 1978 
No. 8605 Falls), Klamath County 


Workman Contractors, North Oakland Interchange, August 18, 1978 
Inc., No. 8208 Douglas County 


R. A. Hatch Co., Pacific Highway-McKenzie August 18, 1978 
No. 8641 Highway (Springfield), 
Lane County 


Contractor and 
Contract No. 


Donald W. Thompson, 
Inc., No. 8432 


Cascade Construction 
Co., Inmc., No. 8520 


Ontario Asphalt Paving 
Co., No. 8676 


Stukel Rock & Paving, 
Inc., No. 8407 


Hamilton Electric, 
Inc., No. 8477 


M. C. Lininger & Sons, 
Inc., No. 8481 


J. C. Compton Co., 
No. 8482 


RL Coata, No. $551 


R. L. Coats, No. 8563 


Morse Bros., Inc., 
No. 8698 


Cascade Construction 


Co., Inc... No. 8463 


Cascade Construction 
Go., Inc., No. 8590 


R. J. Taggart Const. 
Co., Imc., No. 8732 


Waconda West Const., 
No. 8644 
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Section and County 


Yachats River Bridge, 
Lincoln County 


N.E. Marine Drive, 
Multnomah County 


9th St.-3rd St. (Nyssa), 


Malheur County 


S. 6th St.-Hilyard Ave. 


(Klamath Falls), Klamath 


County 
Pacific Hwy. E. @ S.E. 
Park Ave., Clackamas 


County 


Head Road-Airport Road, 
Jackson County 


Grants Pass-—Applegate 


River, Josephine County 


Cairo Jct.-Nyssa, Malheur 


County 


Cottonwood Creek-Harney Co. 


Line, Grant County 


Seeley Creek Road, Benton 


County 


SW Barbur Blvd. @ 


SW 19th Ave. (Portland), 


Multnomah County 


SW Terwilliger Blvd. @ 
SW Sam Jackson Park, 
Multnomah County 


Shaniko Rock Production, 


Wasco County 


Snake River (Adrian) 
Bridge, Malheur County 


September 7, 1978 - 


Acceptance 
Date 
August 22, 1978 
August 22, 1978 


August 24, 1978 


August 29, 1978 


August 31, 


September 6, 1978 


September 6, 1978 


. Coulter, State Highway Engineer 
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-S OF 


September 1978 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No, 18), I report that I have taken the fol- 
lowing actions for your official records: 


(1) Agreement with Burlington Northern for a permit of entry on the 
Warren-Scappoose Section of the Columbia River Highway in Columbia 
County. Approved August 1, 1978. RR 944 (16-12) 


(2) 


Road on the Beaverton-Ti 
August 2, 1978, 


City of Beaverton, Washington County. 
RR 870 (16-12) 


Agreement with Union Pacific Railroad Company and Southern Pacific 
Transportation Company for a pedestrian and bicycle path adjacent 
to McLoughlin Blvd. at Milwaukie in Clackamas County. Approved 
August 21, 1978, RR 946 (16-12) 


Service Contract with Southern Pacific Transportation Company for 
grade crossing protection devices at Sixth Street near Lyons in 
Linn County. Approved August 14, 1978. RR 945 (16-12) 


Construction-Maintenance Agreement with Burlington Northern/on>*?-&S- = We. 
the Warren-Scappoose Section of the Columbia River Highway in 

Columbia County. Approved August 16, 1978. R/W file 50084. 

RR 944 (16-12) 


Columbia County for a 
August 18, 1978. 


Sale of 0.16 acre access property on the Winston-Shady Inter- 

change Section of the Coos Bay—Roseburg Highway in Douglas County 
for a minimum consideration of $1,000.00. Approved August 21, 1978, 
File 44437 (16-43) 


~_ Pe —_ 
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Report of September 1978 (cont.) 


Sale of an easement to the City of Corvallis for drainage facilities 

the North Corvallis Section of the Pacific 
Highway nton County for 4 consideration of $1,320.00. 
Approved August . File 14603A (16-43) . 


Sale of 5,000 square feet excess property on the Marquam Bridge - 
S.E, 84th Section of the Mt. Hood Freeway in Multnomah County, 
for a minimum consideration of $37,000.00. Approved August 30, 
1978. File 47375 (16-43) 


Sale of 3.09 acres excess property om the Albany — Judkins Point 
Section of the Pacific Highway in Linn County, for a minimum 
consideraion of $3,500.00. Approved August 30, 1978. Files 
27537, 25380, 25382, 25383 (16-43) 


Signed on August 22, 1978, the Grant of Access approved by Mr. 
Jackson, September 1, 1976 (reported September 29, 1976) granting 
DuWayne A. Donnelly 4 35 foot unrestricted access at Station 
550+45 on the Canby - Aurora Section of the Pacific Highway East 
in Clackamas County. File 34973 (16-45) 


Dated this / day of 


Way Manager 


ROBERT W. STRAUB 
GOVERNOR 


a 
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Department of Transportation 


PARKS AND RECREATION BRANCH 


525 TRADE STREET S.E., SALEM, OREGON 97310 
6 September 1978 


jon Commission 


TO: The Oregon Trangpo 


FROM: David G. Talb 


State Parks jintendent 
SUBJECT: Delegated Authority Actions 


Scenic Waterways 


The following were 
These cover 


Authority. 


31 July Sandy River 


16 August Rogue River 


24 August Rogue River 


actions taken under the Delegated 
the period of 31 July to 31 August. 


John Wright 
Approval to build road to approved 
homesite. 


Phil Wickham 
Approval to install underground 
utility cables to existing homesite. 


Edith Stover 


Approval to install a travel trailer 
pad for temporary use. 
25 August Rogue River Dick Darby 
Approval to construct a single-family 
residence. 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree- 
ments. The State Parks Superintendent on November 1, 1977, author- 
ized me to sign these agreements. Pursuant to that authority, and 

acting in accordance therewith, I approved the following grant-in- 

aid projects and report them for your official records. 


June 23, 1978 - City of Ontario, Malheur County - Road paving 
in Beck-Kiwanis Park - $5,215.00. 


July 10, 1978 - City of Pendleton, Umatille County - Sherwood 
and Stillman Park irrigation - $3,250.00. 


July 11, 1978 - Clackamas County - Barton Park water system 
and restroom - $22,401.00. 


July 21, 1978 - City of Stanfield, Umatilla County - Stanfield 
Park tennis courts - $2,375.00. 


August 1, 1978 - City of Fossil, Wheeler County ~ Arthur Glover 
Park #4 - $1,000.00. 


August 5, 1978 - City of Condon, Gilliam County - Golf Course 
Improvement, Phase 2 ~ $1,670.00 


August 8, 1975 - City of Condon, Gilliam County - Burns Park 
Improvement, Phase h - $1,500.00. 


August 9, 1978 - City of Albany - Benton County - Riverview 
Heights Park Development - $5,974.00. 


August 11, 1975 - City of Enterprise - Wallowa County - 
Enterprise Tennis Court Renovation - $4,750.00. 


August 11, 1978 - City of Detroit, Marion County - Detroit Tennis 


Court - $6,250.00. 


August 14, 1978 - City of Milwaukie, Clackamas County - Rowe 
Junior High School /Park Tennis Courts - $6,176.00. 


Dated this day of August, 1978 


tate Recreation Director 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


’ iCle 


This is a suit for property da.aqe and trespass and to abate a nuisance. 


¢ 


The lawsuit arises out of a landslide that occurred in the City of 


L-7620_ Wallace Lyle Hamilton .. State of Oregon and City of Astoria: 


Astoria adjacent to a section of state hiqhwav (S. “i. Marine Drive). 


The landslide was caused by the pluqainag of a storm sewer under the 
jurisdiction of the City of Astoria. The overflow from the nv 

storm sewer caused dirt, water, rocks and debris HM 

plaintiff's pronerty. The plaintiff is eskina for 

Tor an injunction to ) 

wall between the highway riqht of way and the residences. The matter 


has been referred to the Attorney General for the defense of the State. 


Third-Party 


Defendants: 
1977, on State y Ho. 2 

State Highway flo. 20 n > County 
negliaent in not di 

roadway and f. 


notice or 
submerged 


divina. 


Ladd: This is 

the plaintiff's \ 
contractor was ho 
not properly $i 


os ( *°¢ aE Ten ry) 
ai Vid , OE tA 


(N. E. Holgate Blvd.-S.E. 96th Avenue, Multnomah County) 


a0 ny od & A. “a . H f 1) 
reTerrea to t » AC COT ' { 
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REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 


Defendant trial at trial demand Verdict 


Sidney Frank $ 1,000 $ 575 $ 2,793 $ 575 


L-7358 

R-41429 

Section: Grants Pass-New Hope 

Highway: Jacksonville 

County: Josephine 

Approved by: Jack L. Sollis Date: September 8, 1978 


Eleanor James Frank $ 4,000 $¢ 7,500 $ 3,500 


L-7359 

R-40520 

Section: Grants Pass-New Hope 

Highway: Jacksonville 

County: Josephine 

Approved by: Jack L. Sollis Date: September 8, 1978 


Wayne E. West $ 5,000 $ 7,500 $ 5,000 


L-7448 

R-41822 

Section: Grants Pass-New Hope 

Highway: Jacksonville 

County: Josephine 

Approved by: Jack L. Sollis Date: August 21, 1978 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Defendant Cause of Action Plaintiff Judgment 


Donald L. Turnidge Suit to Quiet Quiet Title 
Title in State 


L-7237 
County: Polk 


* This case was a suit to Quiet Title to approximately 66 acres of 
land that had been purchased by the State for the Willamette 
Greenway. The defendant Turnidge claimed ownership to the land 
by reason of adverse possession and evulsive change in the course 
of the Willamette River. The trial court ruled for the State and 
found the State had title to the land. The defendants annealed 
the case to the Court of Appeals and the State's position was sus- 


tained by the Court of Appeals. Title to the land now rests in 
the State. 


ze ie 


REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 


Plaintiff ____Cause of Action Plaintiff Judgment 


Ingrid Link Personal Injury $157,641.60 * 


L-7275 

County: Coos 

* This is a companion case to L-7219 (Kurt Link v. Massie) which 
was tried and the jury found that the State was not negligent. 
The plaintiff's attorney then amended the complaint in this case 
to exclude the State and the case was dismissed as to the State. 


Ethel Fountain Personal Injury $100,000.00 Summary Judaq- 
ment in favor 
of State 

L-7493 

County: Lane 


Bettie Jo Lowder Personal Injury $1,501, 400.00 


L-7459 

County: Multnomah 

* After the lawsuit was filed, Peter Kiewit accepted the tender of 
the defense by the State and agreed to defend the case and pay 
all damages that might be awarded. The State is therefore out of 
the lawsuit and has no further liability exposure. 


Eugene Jackson Dismissed 


L-7373 

U.S. District Court 

* This lawsuit was instituted in Federal Court seeking equitable and 
declaratory relief and damages against the Secretary of Transpor- 
tation and the State. The lawsuit concerns itself with certain 
legislators on behalf of the State of Oreqon to properly utilize 
federal funds available for the developing of minority business 
enterprise participation and State Highway contracts within the 
State of Oregon. The suit asked for a preliminary injunction re- 
Straining the State from entering into any new agreements involy- 
ing federal Supporting service funds and also seeks damages for 
the failure to follow an affirmative action plan that they believe 
is required. The case was dismissed in Federal Court for lack of 
prosecution and is now closed. 


Defendant 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
_ Otter Anpraisal Settlement 


— ee 


Louis Stafford * 


L-7094 

R-42171 

Section: Silver Point Slide 
Highway: Oregon Coast 
County: Clatsop 


* 


This was the State's appeal based on an alleqed technical de- 
ficiency in owners’ allegation of entitlement to costs and 
disbursements after trial of the condemnation case on the merits. 
The owner having prevailed on appeal, he is entitled by the terms 
of the Judgment and Mandate to $900.00 attorney fees and $126.00 
costs and disbursements. State also pays $4,125.00 plus interest 
on the Judgment of August 16, 1977, for attorney fees. 


Harold Johnson ¢ 3,600 $ 3,600 ¢ 5,200 


L-7535 

R-48780 

Section: Warren-Scappoose 

Highway: Columbia River 

County: Columbia 

Approved by: Jack L. Sollis Date: July 20, 1978 


Ruth C. Palmquist $ 32,125 $113,735 $112,133 


(partial (entire 
taking) taking) 


L-7609 

R-49928 

Section: Warren-Scappoose 

Highway: Columbia River 

County: Columbia 

Approved by: Jack L. Sollis Date: September 12, 1978 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
Defendant 


Kenneth H. Florer $¢ 21,350 
L-7439 

R-40539 
Section: 
Highway: 
County: 


* 


Grants Pass-New Hope Road 
Jacksonville 
Josephine 
Settled by Right of Way Section. 
Approved by: Jack L. Sollis 


Max Yoder 


$ 1,700 
L-7465 
R-40509 
Section: Grants Pass-New Hope Road 
Highway: Jacksonville 

County: Josephine 


Approved by: Jack L. Sollis 


Charles Whitaker $31,400 
L-7469 
R-49340 
Section: N.E. Glisan-S.E. Division 
Highway: East Portland Freeway 
County: Multnomah 

Approved by: Jack L. Sollis 


D. Cereghino $200,000 
L-7548 
R-47063 
Section: Columbia River-Pacific Highway 
Highway: East Portland Freeway 

County: Multnomah 


Approved by: Jack L. Sollis 


State's 
tliqhest 
Appraisal 


Amount of 
Settlement 


* 


‘ 


Date: August 1, 1978 


$ 2,500 $ 3,000 


Date: August 19, 1978 


$37,800 $43,250 


Date: August 24, 1978 


$288,563 $294,000 


Date: July 20, 1978 


Be 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 


Defendant bio: ae __ Appraisal Settlement 


Juanita W. Wadsworth $¢ 2,150 $ 2,150 $¢ 2,400 


L-7567 

R-49213 

Section: N.E. Sandy Boulevard-N.E. Glisan 
Highway: East Portland Freeway 

County: Multnomah 


Approved by: Jack L. Sollis Date: August 28, 1978 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 


State of Oregon Charles V. Ekstrom Property Damage $ 742.68 
plus costs 

L-7389 

County: Marion 

Disposed of by: Amount sued for paid in full. 


State, ex rel. Department of Breach of $19,050.00 
Hoaglin Construc- Transportation Contract 
tion Co. 
v. 
M.C. Lininger 
& Sons, Inc., 
et al. 


L-7351 
County: Multnomah 
Disposed of by: Settlement of $2,000.00. 


Verlin Hamilton City of Independence, Personal $112,734.85 
et al. Injury 


L-7328 

County: Polk 

Disposed of by: The State's insurance company paid $500.00 and the 
City of Independence paid $700.00. 


The Oregon State of Oregon Petition for Beach Permit 
Shores Conserva- Review of Beach for construc- 
tion Coalition Improvement tion of revet- 
Permit ment must be 
denied. 


L-7455 

County: Tillamook 

Disposed of by: Settlement, with minor exceptions, the Hiqhway Division 
is required by law to perform all of the actions agreed 
upon in the settlement. 


August 23, 1978 


TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On August 25 , 1978, $3,029,966.28 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of July, 1978 


(List of apporttonments on file in Commisston Files, 
Satem. ) 


On August 31» 1978 $1,817,979.77 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of July » 1978. 

(List of apporttonments on file in Commission Files, 
Salem. ) 


Dated this 23rd day of August, 19__ 


V. E. Skoog, gentroller 
Highway Division 


Attachments 
cc: Robert Burco 


H. S. Coulter 
John Earley - Att. 


October 24, 1978 
Salem, Oregon 


The Oregon Transportation Commission met in the Director's 
Office (Room 135), Transportation Building, at 8:30 a.m. Notice of 
this meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

B. Gordon Coleman, Member 

Peter J. Brix, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Jack Sollis, Chief Counsel 

David Talbot, State Parks Superintendent 

Wally Hibbard, Manager, River Programs and Special Projects 

Bill Hayden, Manager of Policy Development Section 

Fran Neavoll, Commission Services 


Mr. Klaboe discussed with the Commission the report 
prepared by the Executive Department at the request of the Legislature 
concerning the Analysis of Highway Fund Collection and Disbursement 
Procedures. The report identified four alternative methods by 
which transportation revenue collection, planning and regulation 
might be restructured. He stated this study did not make any 
recommendation or make reference to any monetary savings. He 
briefly described the alternatives as: 


1) Assignment of all transportation programs to DOT. 
(This removes everything from PUC having to do 
with transportation and puts it into a Motor 
Carrier Branch in MVD. Transfers Permit Section 
of the Highway Division to MVD.) 


Administration of all motor carrier regulations 
except economic regulation be under MVD. 


Implementation of procedural changes to improve 
motor carrier service delivery within PUC's and 


MVD's present organizational structures. 


Implementation of procedural improvements to 
increase receipt of revenue by State Highway Fund. 
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Mr. Klaboe felt that some elements of Alternatives 3 and 4 could be 
implemented but he would object to moving the Permit Section from 
the Highway Division to MVD. He asked the advice of the Commission. 
The Commission felt that a response should be made and requested 
that the staff take a look at the findings and determine what the 
impact would be. Mr. Burco said he would bring back to the 
Commission an analysis of the report. 


Mr. Rulien said that the Department of Economic Develop- 
ment had been asked by the Legislature to prepare an Economic 
Development Plan. He said they had received from Economic Develop- 
ment a draft outline of the transportation element of the Economic 
Development Plan. The transportation element addresses such items 
as rail, public transit, air and the highway system. Mr. Rulien 
said that in the outline draft there are various improvement 
projects that are mentioned. The Commission felt that it was not 
appropriate for the Plan to recommend specific transportation 
improvement projects. Mr. Burco said a letter of response is 
being drafted for the Commission to review. 


Mr. Talbot discussed with the Commission the Dean Jackson 
matter concerning an agreement to construct a campground on the 
Rogue River Scenic Waterway near Agness in Curry County. Mr. Talbot 
said that Dean Jackson is not abiding by the agreement and has been 
allowing loggers to camp behind his house on the property. 

Mr. Talbot said he had advised Dean Jackson that this was not in 
conformance with the agreement. He said this is a State health 
problem as the campground is being operated illegally. Mr. Talbot 
said the State could notify Dean Jackson he is not in conformance 
with the agreement and take him to court or cancel the agreement 

and buy his property. Mr. Sollis recommended filing injunctive 
proceedings. The Commission concurred in Mr. Sollis' recommendation. 


Mr. Hayden briefed the Commission on the Surface Trans~ 
portation Act and stated that the Bill has not yet been signed by 
the President. 


The Commission discussed the Powell Boulevard Project 
(Ross Island Bridge-S.E. 50th Avenue Section of the Mt. Hood 
Highway in Multnomah County) on which bids were received 
September 21, 1978. The contract has not been awarded pending 
Federal Highway Administration approval. 


The Commission discussed the Portland Transportation 
Center and Bus Station. 
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The Commission moved the meeting to the Conference Room 
122 at 10 a.m. Others present were: 


George Bell, Manager of Intergovernmental and Public Affairs 
H. S. Coulter, State Highway Engineer 

Dennis Moore, Administrator of Public Transit 

Paul Burket, Administrator of Aeronautics 

Harvey Ward, Deputy Administrator of Motor Vehicles 

Glen Green, Federal Highway Administration 

C. W. Head, Manager, Commission Services 


There were others present including representatives of 


the news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meetings of September 18-19, 1978. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation 
Resolution No. 2678" on file in the Commission's 
files, Salem.) 


Adopted resolution abandoning from the State 
highway system a short segment (approximately 
0.11 mile in length to be transferred to Lane 
County as a County road) of old alignment in 
the East Unit, Siuslaw River-Walton Section of 
the Florence-Eugene Highway in Lane County. 
("Abandonment Resolution No. 575" on file in 
the Commission's files, Salem.) 


Authorized increases in project authorizations on 
the following contracts: 


a. Contract No. 8661, Beverly Beach State 
Park, Lincoln County, in the amount of 
$18,936.27. (13.8% increase.) 


Contract No. 8535, Burlington Northern 
Railroad Depot (Salem), Marion County, 
in the amount of $156,368.37. (51.2% 

increase.) 


Cancellation of a Federally-funded airport develop- 


ment aid program project for land acquisition at 
the Lebanon State Airport. 
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Financial aid to municipalities grants to the 
following municipalities and in the amounts 

not to exceed those listed, to be used for airport 
planning and improvement projects. The amounts 
shown will constitute one-half of the sponsor's 
matching share for Federally-funded or State- 
locally funded projects as indicated. 


Morrow County - surfacing new runway $4,600 
at Lexington Airport 

Town of Lakeview and Lake County - $2,863 
Master Plan Study on the 
Lakeview Airport 

City of Roseburg - alternative site $ 442 
selection - study for Roseburg 
Airport 


Contract with Federal Leasing, Inc. for an IBM 
attached processor, which will be an addition 

to the installed IBM 370/158 computer. Cost 
$80,985. (Authorized Director of Transportation 
to sign contract.) 


Five requests for Federal Aid Urban System Projects 
and authorized State Highway Engineer to sign the 
necessary agreements when prepared: 


a. Request from City of Gladstone to repair 
portions of the existing structure over the 
Clackamas River on Park Place. Total Cost 
$49,000; Federal Funds $26,000; State's 
Share $2,100. 

> 
Request from City of Portland to install 
pedestrian signals on N.E. Sandy Boulevard 
at 50th Avenue and 70th Avenue and on N.E. 
Columbia Boulevard at 52nd Avenue. Total 
Cost $55,000; Federal Funds $47,300; State's 
Share $3,850. 


Request from City of Roseburg for rubberized 
railroad crossings on N.E. Garden Valley 
Boulevard at the Southern Pacific Railroad 
Crossing. Total Cost $57,000; Federal Funds 
$57,000. 


Request from City of Roseburg for rubberized 
railroad crossings on N.E. Winchester Street 
at theSouthern Pacific Railroad Crossing. 
Total Cost $47,000; Federal Funds $47,000. 


Request from City of Salem to signalize the 
intersection of Silverton Road and Lana Avenue 
and provide left-turn lanes on Silverton Road. 
Total Cost $102,140; Federal Funds $87,840; 
State's Share $7,150. 
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Requests for Safer Off-System Road Projects and 
authorized State Highway Engineer to sign the 
necessary agreements when prepared: 


a. 


Request from Wasco County for construction of 
Upper White River Bridge on Crossing Road. 
Total Cost $180,500; Federal Funds $155,230; 
Local Share $25,270. 


Request from Baker County for preliminary 
engineering on the Powder River Bridge Section 
on Beaver Creek Road. Total Cost $12,000; 
Federal Funds $10,320; Local Share $1,680. 


Request from Benton County for preliminary 
engineering on Soap Creek Road Junction to 
M.P. 1 Section of Sulphur Springs Road and on 
Sulphur Springs Road Junction to Writsman 
Creek Drive Section of Soap Creek Road. 

Total Cost $25,000; Federal Funds $21,500; 
Local Share $3,500. 


Request from Clackamas County for preliminary 
engineering for the Bonnie Lure Park Bridge on 
Doughty Road. Total Cost $25,000; Federal 
Funds $21,500; Local Share $3,500. 


Request from Crook County for preliminary 
engineering on Old Dry Creek~Ochoco Highway 
Section of Mill Creek Road. Total Cost 
$10,000; Federal Funds $8,600; Local Share 
$1,400. 


Request from Grant County for preliminary 
engineering on N. Fork John Day River Bridge 
on Ritter Road. Total Cost $25,000; Federal 
Funds $21,500; Local Share $3,500. 


Request from Klamath County for preliminary 
engineering on Sprague River Bridge on Godowa 
Springs Road. Total Cost $15,000; Federal 
Funds $12,900; Local Share $2,100. 


Request from Linn County for preliminary 
engineering on Thomas Creek Bridge on Jordan 
Road. Total Cost $25,000; Federal Funds 
$21,500; Local Share $3,500. 


Request from Malheur County for preliminary 
engineering on Jordan Creek Bridge on Danner 
Road. Total Cost $15,000; Federal Funds 
$12,900; Local Share $2,100. 


(Continued on next page. ) 
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Request from Umatilla County for preliminary 
engineering on Sumac and Platt Bridges on 
McKay Creek Road. Total Cost $25,000; Federal 
Funds $21,500; Local Share $3,500. 


Request from Washington County for preliminary 
engineering for two bridges over Rock Creek 
(M.P. 0.78 and M.P. 0.96) on NW 185th. Total 
Cost $25,000; Federal Funds $21,500; Local 
Share $3,500. 


Request from Willamette National Forest for 
preliminary engineering for replacing guardrail 
at different locations along Rigdon Road and 

on South Fork Road. Total Cost $25,000; Federal 
Funds $21,500; Local Share $3,500. 


Request from Lincoln County Road District 
Coronado Shores for preliminary engineering 
for resurfacing their existing roads. Total 
Cost $7,500; Federal Funds $6,450; Local 
Share $1,050. 


Request from Clackamas County for preliminary 
engineering on a special safety project at the 
intersection of Skogen Road and 362 Drive. 
Total Cost $5,000; Federal Funds $4,300; Local 
Share $700. 


Request from Umatilla County for preliminary 
engineering to improve the intersection of 
Powerline Road and Highway 730. Total Cost 
$4,000; Federal Funds $3,440; Local Share $560. 


Request from Deschutes County Special Road 

District No. 4 for preliminary engineering for 
replacement of the bridge over the Little Deschutes 
River on Bridge Drive. Total Cost $5,000; Federal 
Funds $4,300; Local Share $700. 


Requests for the following projects utilizing Inter- 
State Transfer Funds withdrawn from the Mt. Hood 
Freeway and authorized State Highway Engineer to 
Sign the necessary agreements when prepared: 


a. Request from City of Gladstone to construct a 
concrete stairway between Oatfield Road and 
Hull Avenue. Total Cost $25,000; Federal Funds 
$21,500; Local Share $3,500. 


Request from City of Milwaukie to widen 42nd 
Avenue and King Road and to channelize Harrison 
Street. Total Cost $71,500; Federal Funds 
$61,490; Local Share $10,010. 


(Continued on next page.) 
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Request from City of Portland for a preliminary 
engineering project to prepare contract documents 
for a project to reduce noise in the Going Street 
Neighborhood (N. Basin Avenve-I-5 Freeway 
Section). Total Cost $200,000, Federal Funds 
$172,000; Local Share $28,000. 


Request from City of Portland for a project to 
widen and improve a 2.50 mile segment of S.E. 
39th Avenue (S.E. Holgate Boulevard-N.E. Glisan 
Street Section). Total Cost $1,506,100; Federal 
Funds $1,295,250; Local Share $210,850. 


Request from City of Portland to install traffic 
signals at 3 intersections, replace and remodel 
existing signals at 2 intersections and provide 
left-turn refuges as needed on the Beaverton- 
Hillsdale Highway (S.W. 65th Avenue-S.W. Capitol 
Highway Section). Total Cost $825,000; Federal 
Funds $709,500; Local Share $115,500. 


Request from Clackamas County to widen a 0.6 
mile segment of Lake Road to a 40-foot paved 
section (Harmony Road-Clackamas Highway Section). 
Total Cost $56,000; Federal Funds $48,160; Local 
Share $7,840. 


Supplemental agreement with Wilbur Smith and 
Associates/CH2M-Hill for preparation of the draft 
environmental impact statement for the Corvallis 
Bypass Study covering an extension of time for 
completion of the consultant's work. Supplemental 
agreement will cover an additional 8-month period 
retroactive to June 1, 1978, through January 31, 1979, 
at no additional cost. (Authorized State Highway 
Engineer to sign agreement.) 


Supplemental agreement with Wilsey and Ham for 
preparation of additional work items not covered in 
the original agreement for the I-205 Interchange to 
Boring Road Section of the Clackamas Highway in 
Clackamas County covering the environmental impact 
Statement. Supplement would include an additional 
cost of $1,675 and a two-week extension of time for 
completion of the consultant work. (Authorized 
State Highway Engineer to sign agreement.) 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Engineer Exhibit 
State Recreation Director Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


DIRECTOR'S REPORT 


Mr. Alfred Hampson, Chairman of the Travel Information 
Council, and Mrs. Blake Eklund, Director, presented to the 
Commission the following resolution: 


RESOLUTION 


WHEREAS: The Travel Information Council of the State 
of Oregon has been able to successfully implement the Logo 
Program on the Interstate System in Oregon, and; 


WHEREAS: The program would not have become opera- 
tional without the dedication and cooperation of the 
Highway Division of the Department of Transportation and 
also the Oregon Transportation Commission, and; 


WHEREAS: The Travel Information Council was author- 
ized by the Legislature to borrow up to $100,000 from the 
Highway Fund and did borrow $67,000 from the Highway Fund 
in order to finance the implementation of the program, and; 


WHEREAS: The Travel Information Council has reduced 
the amount owed to the Highway Division to $32,160.32, and; 


WHEREAS: The Travel Information Council now wishes to 
pay the entire balance of the loan from the Highway Fund. 


NOW THEREFORE be it and it hereby is resolved by the 
Travel Information Council that the Highway Division is 
authorized to transfer from the Travel Information sub- 
account of the Highway Fund to the Highway Fund the remaining 
balance of the loan from the Highway Fund in the amount of 
$32,160. 32. 


Adopted this tenth day of October, 1978. 


/s/ Alfred A. Hampson 
Alfred A. Hampson, Chairman 
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Mr. Burco asked Doug Vincent to give a progress report on 


the Department's budget. M 


r. Vincent stated the budget was present- 


ed to the Executive Department on September 1. The budget process 


is as follows: 


1) Review by the 


Executive Department's budget analyst 


and the issuance of the analyst's written recommenda 


tions. 


2) Appeals concerning the recommendations to the 
Director of the Executive Department and to the 
Governor if necessary. 


3) Final decisions by mid-November. 


4) Governor's budget messages published on 
December 1. If there is a new Governor, xt will 
be on February 1, 1979. 


Mr. Vincent said 
has completed his review of 


the Executive Department's budget analyst 
all the Department's budgets and it is 


anticipated that the written recommendations will be submitted to 
the Department around November 1. He mentioned the Department does 
know what the content will be and the Administrators will report on 
the major issues that will be raised by those recommendations. He 
stated there were no changes made in the revenue estimates that 
were used in preparing the Department's budget request. He 
commented briefly on the Department's Central Services budget. 


Mr. Burco referred to a memorandum sent to the Commission 
on October 18, 1978, concerning a first cut of revenues and 


expenditures for the 1981-8 
by the Executive Department 
that there is nothing fores 
cause the Department to wan 
submission. (Copy of the 1 


3 biennium. He stated this was requested 
in support of the Department's contention 
eeable in the 1981-83 period which should 
t to change items in the present budget 
981-83 Budget Projections is on file in 


the Commission's files, Salem.) 


Mr. Burco reporte 
tion Act. He said that Con 
of the Highway and Transit 
signed by the President, it 
primary and secondary highw 
in the match ratio which wi 
both the primary and second 
provisions for intercity pu 
assistance for small commun 


d briefly on the 1978 Surface Transporta- 
gress has passed a four-year extension 
Bill. He pointed out if the bill is 

will provide modest increases in 

ay funds. There would be some change 

11 allow State dollars to go further in 
ary category and there are assistance 
blic transportation and operating 

ities and rural areas. 
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The Commission considered an eight-month extension of the 
consulting agreement with Ron Linton (Linton, Mields, Reisler & 
Cottone, Ltd.) to July 1, 1979, for professional services in pursuit 
of Oregon's legislative and administrative interests in Washington, 
D.C. Mr. Burco mentioned that Mr. Linton's Services have been 
outstanding the past year, not only with the 1978 Surface Transporta- 
tion Act, but other areas as well. Following his favorable 
recommendation, the Commission approved the agreement in the amount 
of $20,000 and authorized the Director to sign it. 


The Commission approved the Oregon Action Plan which was 
presented to them for their review at the September 19, 1978, 
Commission meeting. The Commission authorized the Chairman to sign 
the document prior to printing. Mr. Rulien stated the Action Plan 
will be effective on January 1, 1979, and will Supersede the present 
plan. (Copy of the Oregon Action Plan on file in the Commission's 
files, Salem.) 


Mr. Rulien referred to a report and a proposed policy 
regarding noise abatement that was previously mailed to the 
Commission. He said the purpose of this report is to identify 
issues related to highway noise mitigation and to propose a policy 
for consideration by the Department and the Transportation 
Commission. Excessive noise generated by State highway facilities 
is becoming a significant problem. Mr. Rulien mentioned that berms, 
walls and plantings have been incorporated in some of the newer 
highway projects such as Interstate 205 to help eliminate traffic 
noise. The Department has been receiving complaints and threats 
of legal action from residents from completed sections of inter- 
state highways in urban areas of the State. He said the question 
now is should the Department undertake noise reduction projects on 
completed highways. 


Mr. Rulien asked the Commission for authority to develop 
a noise inventory so the Department can better identify the 
magnitude of the problem and propose some rational basis for 
priority decisions. The Chairman mentioned it is an increasing 
problem on primary and secondary highways. The Department is 
obligated, he said, to take a look to see what can be done under 
the present funding that would relieve some of these situations. 
However, he continued, there would be a matter of priorities. The 
Commission authorized Phase 1 (Interstate System) of the inventory 
as they felt that the Department should know where the critical 
areas are and the cost of abatement but did not want to enter into 
an extensive investigation when there is no feasible source of 
funds to meet the problem. 
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Mr. Bell reported on the Department's 1979 Legislative 
package. He mentioned that four changes have been made since the 
last report. One of the bills (No. 735-86 - Cost Adjusted Fee 
Schedules Maximums Set by Law) was withdrawn at the request of the 
Motor Vehicles Division. Mr. Bell stated that i ree bills were 
presented to the Executive Department approximately three weeks ago 
to meet their deadline. (Copies of the bills were previously 
forwarded to the Commission.) He said No. 731-11 provides greater 
flexibility for the Travel Information office to cooperate with 
other government agencies and the private tourist industry in the 
publication and dissemination of publications and information to 
assist the traveling public. 


Mr. Sollis commented on the next two bills: 


He stated No. 731-12 would create the Department of 
Transportation Working Capital Account to which data processing 
services performed by the Department for the Department and other 
State agencies may be charged. 


No. 734-25 would establish a maximum 45-foot length for 
semitrailers. Mr. Sollis said this would eliminate existing 
limitation on dimensions from kingpin to last semitrailer axle. 
This bill would provide increased uniformity with adjacent states' 
requirements for semitrailer lengths and would allow interstate 
motor carriers to operate more efficiently. 


The Commission approved the three proposed bills as 
presented by Mr. Bell and Mr. Sollis. 


Mr. Sollis presented and the Commission approved a proposed 
bill to extend the Travel Information Council to 1985 in its present 
form. 


Upon the recommendation of Mr. Sollis, the Commission 
approved a proposed bill to provide for a Travel Information 
Advisory Council appointed by the Commission to act in an advisory 
capacity to the Commission on matters relating to the logo program. 
He said the purpose of this bill is that in 1985 when the Travel 
Information Council goes out of existence, the duties and responsi- 
bilities will go to ODOT and at that time the Commission can 
appoint an advisory council. 


Following Mr. Sollis' recommendation, the Commission 
approved a proposed bill to establish I-80N from the easterly boundary 
of the City of Portland to the Idaho line as a scenic highway. 

Mr. Sollis pointed out that if this is approved, all outdoor adver- 
tising signs visible from a scenic highway will be removed upon a 
payment of just compensation. The payment of the State's snare of 
the cost of removal would come from the subaccount established by 
377840, which is the Travel Information Council subaccount. 
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In reply to the Chairman's inquiry, Mr. Sollis said there 
are approximately 30 signs yet to be removed under the present 
program. 


Mr. Burco recalled that last month the Commission gave 
their approval to submit to the Emergency Board a request for a § 
Federal grant for a Crash Injury Management Training Program. He 

said the Department would like to resubmit it with the funding 

reduced from $100,000 to $90,000. Included in the proposal is a 

way of recovering some of the indirect cost. The Commission 

approved resubmitting the proposal to the Emergency Board. 


The Commission reconfirmed November 28, 1978, for their 
next meeting and set December 19, 1978, for the following meeting. 


OPERAT IONS 


Mr. Klaboe stated that at the last meeting the Commission 
had heard testimony concerning I-82. Since that meeting, he said, 
he had sent to the Commission a transcript of the testimony and 
copies of all the letters received at the meeting. The Chairman 
moved that the selection of "J" Route be reconfirmed. It was 
seconded by Commissioners Brix and Walsh. The Commission unanimously 
reconfirmed the selection of the "J" Route for the Interstate 82 
Corridor in Umatilla County. 


Consideration was given for the construction of frontage 
roads in the Martin Creek-Comstock Section of Interstate 5 in Lane 
County. Mr. Klaboe pointed out that the Department has some right 
of way obligations to the property owners for building the frontage 
roads and one structure across I-5 which will eliminate 14 access ~ 
points. He showed to the Commission a map which outlined the 

s project. He mentioned this first-stage project is estimated to 
cost $2,800,000 and will be done with Federal Aid Interstate Funds. 
He recommended approval of the project for construction in the 
fiscal year 1979, subject to concurrence of the Federal Highway 
Administration. The Commission approved the project. 


Mr. Klaboe reported that the Josephine County Board of 
Commissioners is offering to finance the preliminary engineering 
phase through the design hearing in order to expedite the Third 
Bridge Project in Grants Pass. He said this proposed project has 
been reviewed by local, State and Federal officials and, to date, 
it is not on any Federal Aid System. The County is willing to 
finance toward the project up to an amount of $450,000. The 
Commission accepted the County's offer to finance and authorized 
the Assistant Director of Operations to sign the necessary agreements. 
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Consideration was given to an Interstate Project to provide 
weather information signs for motorists on Interstate 5 in the 
Siskiyou Mountains. Mr. Klaboe said signs would be installed in 
Linn, Douglas and Josephine Counties. The signs would advise 
motorists where they can tune their radios to -eive weather 
information. The estimated cost is $9,200 with federal participation 
of $8,400 and State matching funds of $800. He recommended approval 
of the project to be done with State forces and that it be added to 
the Six Year Program. The Commission approved the project as 
recommended and authorized Mr. Klaboe to sign the project agreement. 


The Commission considered a request from the City of 
Albany for a project to add a signal and channelize the intersection 
at Pacific Boulevard (Albany-Junction City Highway) and 29th Avenue. 
Mr. Klaboe stated the proposed signal meets the traffic warrants 
and will provide for smoother traffic flow. The estimated cost is 
$180,000. The City will provide $76,000 toward the cost and the 
State would use $104,000 of State Construction Funds. He said funds 
are available due to the saving of money in the construction of the 
Hooskanaden Slide in Curry County which was performed by State forces. 
The Commission approved the project and authorized inclusion in the 
Six Year Program. 


Mr. Klaboe presented a report and recommendation covering 
the program of street work in cities having a population of less than 
5,000 under the $250,000 Fund appropriated by law for 1979. (Special 
City Allotment Program for 1979.) He mentioned that 80 applications 
have been received and all carefully analyzed. There were 11 projects 
selected for approval as being most meritorious and all that can be 
covered by funds available. The Commission approved the projects 
in the following cities and authorized the State Highway Engineer 
to sign agreements when prepared: (Specific details shown on each 
project in the Commission's files, Salem.) 


(List of projects on next page.) 
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City & 
County Street i Total 


Arlington Cottonwood St. (John Day $ 9,800 $ 9,800 
Gilliam Hwy. to Fir St.) 


Athena S. 5th Ave. & Park Lane 25,000 77,680 
Umatilla (4th-5th) 


Depoe Bay S.W. Ellingson St. & Coast 23,245 23,245 
Lincoln Ave. S.W. 


Dundee 5th (Pacific Hwy. W. to 25,000 57,240 
Yamhill Upland Drive) 


Florence Spruce St. (Highway 126 to 25,000 31,630 
Lane 10th St.) 


Huntington lst St. West (Washington 25,000 36,990 
Baker to Monroe) 


Island City "D" (2nd to 4th) & 5th 16, 330 16, 330 
Union (Bt0-. G) 


Mill City N.E. Wall St. (lst to End) 25,000 15,520 40,520 
Linn-Marion 


Troutdale S.W. 7th St. (Kings Byway 25,000 41,900 66,900 
Multnomah to Buxton St.) 


Umatilla Willamette Ave. (Columbia 25,000 84,100 109 ,100 
Umatilla River Hwy. to N.C.L.); 

Columbia St. (lst Block 

East and West); Klickitat, 

Yakima & Walla Walla St. 

(1 Block East) 


Warrenton N.E. lst Street 25,000 18,630 43,630 
Clatsop 


TOTALS $249,375 $263,690 $513,065 


Mr. Coulter recommended the appointment of Mr. John Hoefling 
of Portland (representing the public) to the Winter Recreation 
Advisory Committee for a two-year term. The Commission approved 
the appointment. 


At the July 1978 Commission meeting, Mr. Coulter stated, 
Mr. Mike Lockhart and Mr. George Watson were appointed for one-year 
terms to the Winter Recreation Advisory Committee. Mr. Coulter 
said that this was in error as under the law the appointments should 
be for two-year terms. The Commission approved the appointments for 
two-year terms effective July 1, 1978, as recommended by Mr. Coulter. 
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Mr. Coulter stated that the Winter Recreation Advisory 
Committee recommended at their September 13, 1978, meeting the 
approval of expansion of the present Sno-Park on the Mt. Hood 
Highway to include the new parking lot for the Hood River Meadows 
complex (M.P. 63.99) in Hood River County. He i«¢commended not 
designating this area as a Sno-Park at this time because this lot 
may not be completed for this winter's use and because of the 
uncertainty of receiving sufficient revenues to offset the snow 
removal cost. Mr. Coulter mentioned that Mr. Clay Simon, Vice 
President of Mt. Hood Meadows Development Corporation, is present 
and wishes to comment on this subject. 


Mr. Simon stated that there is a need for additional 
parking facilities and felt the additional revenues from the new 
parking lot will offset future plowing costs. The postponement of 
approval will be detrimental to the U.S. Forest Service and Mt. Hood 
Meadows. Mr. Simon recommended that the designation be approved 
at this time, but that it not be implemented within the Sno-Park 
designation system until the lot is constructed. (Mr. Simon's 
letter to the Commission dated October 23, 1978, on file in the 
Commission's files, Salem.) After discussion, the Commission 
approved the Hood River Meadows Parking Lot as an official Sno-Park 
designation. 


The Commission considered a supplemental agreement to 
transfer a portion of the old Columbia River Highway right of way 
to Morrow County. Mr. Coulter recalled that in 1964 the agreement 
with the County did not effectuate the transfer of the State's 
right, title and interest to the portion of the highway but merely 
the obligation to maintain the then existing roadway. He said the 
situation is unique in that the State actually owned fee title to 
the right of way rather than merely an easement. Mr. Sollis 
pointed out to clear up the title problems that the County now has 
and to carry out the intent of the original agreement, it would be 
appropriate to give the County a deed of relinquishment for a 
60-foot roadway through the center of the old right of way for 
public road purposes and also give them a Bargain and Sale Deed for 
the remaining width of the old Columbia River Highway at its 1964 
value. The Commission approved the supplemental agreement with 
Morrow County and authorized the Highway Engineer to sign the 
agreement. 


Commissioner Walsh asked about the status of the Morrow 
County gravel pit. Mr. Klaboe said the Attorney General stated 
that the State must get fair market value for the gravel pit. This 
matter appears to be closed, he said, unless the County comes up 
with the money. 


October 24, 1978 


Mr. Coulter briefed the Commission on the Highway 
Division's 1979-81 Budget and he said the total amount of the 
budget is $660 million which is considerably higher than in past 
years. The estimate for the current biennium ‘> $430 million. He 
said most of the increase is in the construction program due to 
approximately $60 million in Interstate Transfer Projects using 
funds withdrawn from the Mt. Hood Freeway and Interstate 305 in 
Salem, other large projects on the I-205 Bridge across the Columbia 
River and heavy interstate right of way costs. He mentioned the 
non-highway part of the Travel Information Program is being 
transferred to the Department of Economic Development. 


Commissioner Hollern inquired about the hearing pertaining 
to Sno-Park permits. Mr. Sollis mentioned that no one appeared in 
opposition to the hearing and there was only one letter received. 

He stated the Oregon Hotel-Motel Owners Association that requested 
the hearing said that after the proposal was explained to them they 
were withdrawing their objection. Mr. Sollis said the permits will 
be permanent and a sticker placed on the lower corner of the 
windshield. 


Mr. Talbot handed to the Commission a comparison sheet 
of the State Parks and Recreation Branch 1979-81 Budget Request. 


(Copy on file in the Commission's files, Salem.) He mentioned the 
summary sheet shows the Agency's request, the Executive Department 
Analysts' recommendations and the various decision packages. The 
Analysts have deleted all of the decision packages except the 

St. Mary's Woods Acquisition. They have reserved approximately 5%. 
Mr. Talbot indicated the Department would appeal the 5% which 
amounts to approximately $1 million, and it is anticipated that 
some of these programs will be placed back in the budget. 


Mr. Burket reported that the Pacific Power and Light 
Company has applied to the Public Utility Commissioner for authority 
to build a 500,000 volt power line in the vicinit~ of Kingsley 
Field in the Klamath Basin. He said the Division is concerned 
about the alignment of the power line in the area south of Kingsley 
Field Airport so as to not constitute a hazard to the aircraft 
using the north-south runway or to interfere with the electronic 
air navigational aids. Mr. Burket recommended that the Attorney 
General intervene, if necessary, on behalf of the Division in the 
Public Utility Commissioner route case. Commissioners Walsh, Brix, 
Coleman and Vice Chairman Hollern accepted his recommendation. 
Chairman Jackson refrained from voting on this matter due to a 
conflict of interest. 


October 24, 1978 


Mr. Burket said their 1979-81 budget of $3.416 million 
has been accepted by the Budget Division of the Executive 
Department. The Division has scheduled expenditures of $3,176,500, 
subtracting from this amount $1,441,780 Federal! dollars that is 
built into the budget. This represents an 11.2% increase over the 
current biennium. 


The Commission considered approving supplemental agree- 
ments with the City of Roseburg, Rogue Valley Transportation 
District and Columbia County to reallocate unused General Funds 
under the Urban-Rural Operating Assistance Program. Mr. Moore 
stated the contract with Roseburg would increase by $10,592; Rogue 
Valley Transportation District would receive an additional $10,452; 
and Columbia County an additional $12,507. He said the program 
participants who have not used their first year allocation have 
been notified of these proposed changes and no system will suffer 
adverse consequences as a result of this reallocation. The 
Commission approved the supplemental agreements as recommended by 
Mr. Moore. 


Mr. Moore reported on the transit aspect of pending 
Federal legislation. He commented on the Non-Urbanized Area 
Operating Assistance Program for Public Transportation. This 
would give Oregon an additional $1 million a year. He indicated 
it will affect the budget, but didn't know how much because it is 
not known when the Federal program will be implemented. 


Mr. Moore mentioned another program, which is a $40 million 
a year Capital Improvement Program for intercity bus terminals. 
This would mean the Portland Transportation Center project would be 
eligible for 80% Federal funds. 


A third program, he said, is a $30 million annual 
Operating Assistance Program for the intercity bus industry. He 
pointed out that this program was not sponsored by the administra- 
tion and it is not known how the Federal Government will implement 
it. Mr. Moore mentioned the State may just have an advisory 
planning role or it may be receiving and dispersing funds. 


Mr. Moore mentioned the Public Transit Budget for 
1979-81 in the amount of $3.7 million was forwarded to the Executive 
Department on September 1. He said this amount did not include 
Tri-Met, but did include anticipated Federal Funds in the amount 
of $600,000. The Budget Analyst has proposed a deletion of 
approximately $800,000. The largest amount is $565,000 which 
represents Decision Package No. 7. He indicated this would have 
been more capital improvement money for the Lane Transit District 
and the City of Salem. 


October 24, 1978 


Mr. Harvey Ward briefed the Commission on the implemen- 
tation plan of the October 1978 Executive Board request that was 
approved allowing the Motor Vehicles Division to construct and 
establish seven new field offices. He said the new field offices 
are in Cedar Hills, Sandy and Stayton, and it is anticipated that 
these offices will be opened in January of 1979. The offices in 
Florence and Lincoln City are scheduled for opening in February 
and the Madras and Heppner offices are to be opened in March. 


Mr. Ward reported that the Motor Vehicles Division 
1979-81 proposed budget in the amount of $3545 million has been 
submitted to the Executive Department. He mentioned the Budget 
Division has reduced this awount by $145 million. The major 
reduction, he said, is the funding for the purchase of a Department 
computer. They also reduced 13 field staff positions. Mr. Ward 
commented on other decision package items. 


Mr. Harry Anderson reported on the Motor Vehicles 
Division computer center. 


Mr. Henry Wolf of Lincoln City, representing the Twenty 
Miracle Miles, appeared before the Commission urging improvement 
of Highway 18 and the portion of Highway 101 entering Lincoln City 
in Lincoln and Polk Counties. He pointed out that the heavy 
traffic volume and the accident rate still exists on these 
highways. In reply to Mr. Wolf's inquiry, Mr. Klaboe stated if 
Proposition 3 passes at the November 7, 1978, election, it will 
mean approximately $14 million to the Highway Fund. This money 
will probably go into the Six Year Program and add back to the 
Six Year Program some of the jobs that were deleted when the gas 
tax increase failed last May. 


Chairman Jackson adjourned the meeting at 11:37 a.m. 


Immediately following the close of the formal meeting, 
the Commission reconvened in the Conference Room. Present were: 
All five Commission members, Glen Green, Bob Bothman, Robert Burco, 
Larry Rulien, H. S. Coulter, Bill Hayden, and Fran Neavoll. As a 
follow-up to their earlier discussions, Glen Green and Bob Bothman 
briefed the Commission on the current status of the Powell 
Boulevard Project (Ross Island Bridge-S.E. 50th Avenue Section of 
the Mt. Hood Highway in Multnomah County) in which the contract has 
not been awarded pending Federal Highway Administration approval. 


October 24, 1978 


The meeting adjourned at 11:50 a.m. 
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MINUTES OF 10-24-78 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the following agreement and report this 
action for your official records: 


On September 1, 1978, approved an agreement 

with the Department of Fish and Wildlife whereby 
the Fish and Wildlife transfers to the Highway 
Division a 364-acre parcel in Columbia County 
appraised at $218,400 and the Highway Division 
transfers to Fish and Wildlife a 72+ acre parcel 
in Polk County valued at $108,000. The difference 
in the values will be corrected in the future by 
the conveyance of excess Highway properties at 
market value to Fish and Wildlife. 


lenn L. Jackson 
Oregon Transport 


[XH'BI7 = 


MINUTES OF 10-24-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


34377 C & D Lumber Company $ 700.00 
Exxon Company, U.S.A. 8,200.00 
Kirsher, Ronald W. and Margaret L. 400.00 
Reed, Cray S. and Glenna L. 2,750.00 
Smith, Samuel L. and Audry D. 4,125.00 
Lowe, Wilma D. 

Aston, Edwin L. and JoAnne a 14,815.00 
‘Duffin, Terry J. and Sandra L. 

Foster, William W. Jr. and June T. ee 4,455.00 
Havilina, Bedrick and Opal M. 

Elliott, Richard E. and Patricia A. 150.00 
Clatsop County _ | aie 6,650.00 


Adkins, Stanley E. and Alvina I. 12,500.00 
10 Transactions $ 54,745.00 


By your duly adopted delegated order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
actions listed above and report this action for your official 
records. 


Dated this ‘© day oft tp 4— 1978 


+4 —______? 
AKL | 
Glenn L. Jackson, © 
Oregon Transportatio Commission 


STATE HIGHWAY ENGINEER 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49546 Ackerley Communications, Inc. § 6,200.00 

49882 Mead, Albert M. Jr. and Marion a 50,000.00 

49939 Getzler, Beatrice D. (Gilstrap) 105.00 
50019 Anliker, Rudolph J. and Marie 

Jabs, William M., et al 875.00 

3,150.00 


50060 Thomas, Robert S., et al 
5 Transactions $ 60, 330.00 


(2) Grant of access to Joseph Roley at Station 65+16, on the 


Grants Pass-New Hope Road Section of the Jacksonville Highway 


in Josephine County. File 40533 


Agreement with City of Portland for construction of the 
Ross Island Bridge-S. E- 50th Avenue Section of the Mt. 
Hood Highway (Powe The State will supervise 
construction of the project us eral Aid Interstate 
Transfer Funds with local match i gh the State 
Bond Program. The City has concurred in nda- 
tions for street closures and has agreed to cooperate in 


the adjustment of utilities. (Local Government ) 


Agreement with Lane County eliminating from the State Highway 


System and transferring to County 4 short segment of old 
alignment in the East Unit, Sius law River-Walton Section of 
the Florence-Eugene Highway, State Primary Highway No. 62. 
(Local Government ) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority 

on behalf of the Oregon Transportation Commission. 

Pursuant to that authority, and acting in accordance there~ 


with for the Commission, | approve all actions listed 
above and report this, action for our official records. 


L. Jackson, 
Oregon Transportattan Co 


APPRO 
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MINUTES OF 10-24-78 


Oregon Transportation Commission 


Confirmation Report of Actions Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority 

on behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the following agreement and 
report this action for your official records: 


On September 19, 1978, approved an agreement 
with the Public Transit Division and the 
Highway Division whereby the Highway Division 
will prepare and install intercity bus station 
identification signs with no cost to the State 
Highway Fund. Location of the signs shall be 
in the following cities: Brookings, Gold Beach, 
Port Orford, Bandon, Myrtle Point, Coquille, 
Coos Bay, Reedsport, Florence, Yachats, Waldport, 
Newport, Lincoln City, Tillamook, Garibaldi, 
Manzanita, Seaside, Warrenton, and Astoria. 

Cost $3,540. 


APPRC VET 
em ta et 


EXHIBIT____4 
MINUTES OF 10-24-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48873 Port of Portland $ 351,750.00 
49772 Olds, Charles B. and Doris 1,225.00 
49875 Fischer, Stanford G. and Marie 


49875 Fischer, Stanford G. and Marie (27,500.00 


49917 Blackburn, J. H. et al 


? 3,500.00 


49920 SS A Ae 1,650.00 
50045 M 


orton, Frank E. et al 10,000.00 

50291 Inwood & Co. 100.00 
50313 Velsmeyer, M. C. & M. J. 300.00 
50315 Brooks Resources, Corp. : -0- 
9 Transactions $ 396,125.00 


Agreement with Oceanside Water District for water service 
at Oceanside Beach State Wayside in Tillamook County. 

The Water District was only willing to provide a service 
agreement to June 30, 1979, pending development of operat- 
ing cost experience. It is recommended this temporary 
agreement be approved, on the basis that a longer term 
water service agreement will be negotiated prior to 

June 1979. (Parks Branch) 


Supplemental agreement with State of Alaska, Department 
of Transportation and Public Facilities, to extend for 
another year the arrangement whereby Oregon tests traffic 
safety control equipment for them. (Maintenance Branch) 
(Extended for period of 10-1-78 to 9-30-79) 


Agreement with Lane County for construction of the Jasper- 
Lowell Road Channelization Section of the Willamette High- 
way. Lane County will provide construction engineering 

for the project and will maintain that portion lying out- 
side the State's right of way. State will provide a liaison 
engineer to monitor the work and will reimburse the County 
for construction engineering services. (Local Government ) 


Agreement with City of Grants Pass for the installation of 
traffic signals on the Redwood Highway (6th Street) at "A" 
Street in Grants Pass, Josephine County. The State is 
agreeing to design and supervise the installation and 
maintain the signals when completed. The City is agreeing 
to pay 100% of the total actual cost of the installation 
including preliminary engineering and construction engineer- 
ing and electricity. (Local Government ) 


=> Cd. Ce 
STAT 5 ves ENGINEER 
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EXHIBIT__a 
MINUTES OF 10-24-78 


Agreement with Oregon Portland Cement Company for financial 
participation in the construction of the Nelson Point 
Interchange Ramps Section of the Old Oregon Trail in 

Baker County. State is agreeing to perform all preliminary 
engineering at State expense. The Company is agreeing to 
pay 50% of the difference between the actual total construc- 
tion cost and the amount contributed toward the project by 
the Federal Highway Administration, excluding preliminary 
engineering. (Local Government ) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority and acting in accordance therewith for 

the Commission, I approve all actions listed on the previous 
page and the item shown above (6 items totaling) and report 
this action for your official records, 


Oregon Transpq Yion Commission 


=XHIBIT——— 
MINUTES OF 10-24-78 


REPORT_OF CONF LRMATLON OF ACTIO™ TAKEN UNDER DELEGATED AUTHORITY 


‘ais eh ee st. & Melbourne Ave. at Marine Drive (Astoria) 
(Contract No. 8809) 
Type of Work eee c Signals. _-_-»____—— EA. Proj. No. “ EDA-07-51-13300 


Clatsop Lower Columbia River 


County ———— ena Highway ———— 


2 


No, of Bidders ———— 


48,315.30 _ 


Low Bidder _ Hamilton Electric, Inc., Eugene _ 


Low Bid $- 


Engineer's Recommendation: Award to low bidder. 


15 an snce Hic “ 7} Cc; 
No. ie Se St Se High School _(Scappoose) 


~ (Contract No. 98810) he 
Type of Work : 13 Mile Grade & Pave __——r® Proj. No. -$0S-0503 2 
county Columbia aay asia! __SE 6th (Ci ty Street) 
Columbia West Materials 
i eaeea Sagem OO a Constructors, Inc. _ Portland —___—— 


2 a) 
Low Bid 54,300.00 _ 
Engineer's Recommendations: Award to low bidder subject to concurrence of 


the City of Scappoose and the sum of $8,810.00 
js deposited by the City. 


ee I Hull st. College Entrance e (Coos Bay) ——__— 
(Contract No. 8 1) 
22 Mi Gr day We G1 
Type of Work 0.38 Mile Grade _& Pave _ F.A. Proj. No. “HHS-51(1) 


frac a 

a iets bees gee ee 
Bracelin-Yeager 

pe a AD ag __ Excavating & Trucking. Inc. Eastside 


Low Bid $ 144,991.00 _ 
Engineer's Recommendations: 


Award to low bidder subject to FHWA 
concurrence. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


EXHIBIT A 
MINUTES OF .10-24-78 - 


4 


PRs, bernie’ Stel ler Or. end Setar Ore ees ee 
(Contract No. 8812) 
Type of Work — 2.2 Mi les__ Aggregate Surfaci ng _ F.A. Proj. No. _SOS-0900(2) 


County oe ch u tes ecient seca . Highwoy__— Cou nty_ Roa | Ab TIES AN OF 


5 
No. of Bidders __- =___--_ Low Bidder 


53,859.00 


Low Bid S 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Deschutes County and the sum of $8,670.00 is 
deposited by the County. 


5 


No. sienna 


Cedar St.-Oak St. (Oakland) 


Project _._ 


(Contract No. 8813) 
F.A. Proj. No. SOS-1001(1) 


___ ‘Aiton he ae Oe cc ee 


Type of Work 2 Mile Grade & Pave 


County __ Doug!) as __ 


c 


No. of Bidders____—_... __ Low Bidd 


$2,360.00 


, Roseburg Paving, Inc., Roseburg 
Low Bid S- 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
City of Oakland and the sum of $13,800.00 is 
deposited by the City. 


Crater Lake Ave. @ Spring St. & McAndrews Rd. (Medford) 


aceen f roject =. ae ” a O_o 8 oan 
(Contract No. 8814) 
Traffic Signal Installation Fa. proj. No. “72471 (1) 


Type of Work _— 


Jackson _ -FAU 2471 (Crater Lake Ave.) 


County sects ‘ Highway 


2 


No. of Bidders__._ & __—sLow Bidder __ 


Low Bid ¢ 189, 406. 76 


Hamilton Electric, Inc., Eugene 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Medford and the FHWA and the sum of 
$15,200.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE <4 sve 


EXHIBIT____a 
MINUTES OF 10-24-78 


ie 7 Grayback Cr.-Lake Cr. (M.P. 11.8, 18.2, & 18.4) 


(Contract No. 8815 
Type of Work _. 6.7 Miles Grade & Rock Inlay nuaw Fi, Proj, Not RSeI01 (1) <_ 


PUTTS cccccepesaedlewnsiaspenenasnccubianelnneitinnionsiote 


County Josephine Fs _.... Highway..WPregon Caves 


‘a 
) ; 
No, of Bidders nitreinnispeiae WOW BIet a. 


~~: -+ rc 
Low Bid g_132,865.00 
Engineer's Recommendation: 


Award to low bidder. 


\ 
» ) 


No._8__ Project Bully Cr. Bridge (Vale) 


(Contract No. 8816) 
Type of Work 09 Mile Struc ture naa F.A. Proj. No. _RS_B495(1) 


Highway __ FAS B495 ( M ain St.) 


County _ Malheur 


No. of Bidders 6 Low Bidder ___ Miller Construction Co., Twin Falls, 1D 


r NVA / 

Low Bid 521, 0: 4.00 

Engineer's Recommenaations: AWard to low bidder subject to concurrence of 
Malheur County and the sum of $9,700.00 is 
deposited by the County. 


Silver Falls State Park ee 
Sen Re ge) ae EE RES CEC a aR | et 
Type of Work ___ Park Facil ities & Buildings —¢.p. proj. No, HCRS-41-00926 


Project — 


Marion _ --- 


| Aa EE are eV ae ee 


County —_ 


No. of Bidders __ Low Bidder_Gervais Construction Co., Woodburn 


Low Bid $ 219,655.00 


Engineer's Recommendations 


Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


=XHIBITWW_ A 
MINUTES OF 10-24-78 


eae | Proocr columbia Blvd. Intchge. (UPRR U'xing) 


(Contract No. 8818) 
Type of Work — Structures: a Ti I a " cctuilsiuiienie Pees PCO. es I- "205-7 (60)313 


Coun. ultnoman ss Wighwoy_ cs» Portland Freeway 


No, of Bidders _— 8. 2 —.. Low Bidder _Hensel Phel pS Cons truct ion CO. Va nco uver 


1,647, 000.00 _ 


Low Bid S_ 


Engineer's Recommendation Award to low bidder subject to concurrence of the 
FHWA. 


iss eh ees oe Duke St.-SE Clatsop $t. 


(Contract No. 8819) 
Type of Work - O99 Mile Grade & Pave FA. Proj, No, M=IX=9723(1) _ 


County__Multnomah _ Highway _-FAU_9723 (SE 72nd Ave.) 


No. of Bidders____ Se ee OW Bigger: Oregon AS pha ltic Pavi ng. Co.s Port] and __ 
590,909.15 


Low Bid S$. a 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Portland and the FHWA and deposit 
of appropriate local matching money. 


12 project - Ross Island Br.-SE 50th Ave. (Portland) _ 
2.21 Miles Grade, Pave, Structures, (Contract No. 8820) 
rype of Work_-Signing, Illumination & Signals Fa. proj. No. 1X=24(8) 


Multnomah Mt. Hood (Buell Blvd.) 


Highway — 


No. 


County 


No. of Bidders 1 Low Bidder — ~ees , Port] and 


rc : 
Low Bid S 3,699,995.00 
Engineer's Recommendations 


This project is under review pending discussion with the 
City. A recommendation will follow within a few days. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE. Ze- -7 
- 2765 - 


=XHIBIT——_—_-4 
MINUTES OF 10-24-78 - 


eadige, “Alay Ser ‘SE Morrison Bridge Ramp (Portland) 


9 


Type of Work - Q. 19 Mi le Grade, Pave « Signals es FR Poh. wo, 1 X-26(10)_ 


Mul tnomal 


County Highway — Pa C i fic East (SE Grand Ave.) 


te.oi Gudders > oa mauer cascade Construction Company, Inc. Portland 


Low sid $227,260.00 __ 


Engineer's Recommendation: Reject all bi ds. 


Grande Ronde River (Peach Lane) Br. 


22) 
100(2)__ 


Project — 


(Contract No, 88 


Type of Work 130 Feet Structure _ i a et XL eae EA, Proj. No. 209=: 


Se a ace Highway county _ 


County —————— 


Road No. 28 


—— cD 


Hamilton Construction Co., Springfield 


r 
No, of Bidders — me : a — Low Bidder - 


_ 181,456.00 


Low Bid S fy Ete 
Engineer's Recommendations Award to low bidder subject to concurrence of 


Union County and the sum of $29,200.00 is 
deposited by the County. 


5 ! 7 ie) q > 
ol AO: pile Hurricane Creek Bridge — cl aa 


“(aghtsact Wace 
ype ot wore0202 Nile Grade, Pave & Structure _r.r.proj.Ne $0$-3200(2) 


—— 


Wallowa 


County —————_———— 


County Road 590 


eee FUQGUINRY = ait 


_Hamilton Const ruction Co., Springfield 


No. of me ale: eae Low Bidder — 


Low Bid S 66,383.00 

Engineer's Recommendations Award to low bidder subject to concurrence” of 
Wallowa County and the sui uf $10,660.00 is 
deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE = as 


=XHIBIT A 
MINUTES OF | 10-24-78 


ae 


PiU" ceipenethabonees Proyoc! — 


Flora Rock Production 


(Contract No. 8824) 


Ro ck Production _ REA ents FM. PIB. HO. Saeen 1?) 


Type of Work — 


Wallowa Lewiston-Enterprise 


County OR des SE Sr eenewee TE ee 


No. of Bidders —..2-—-. Low Bidder __D Mc _D Corporation, LaGrande___ 


Low Bid Se! Se 


Engineer's Recommendation: Award to low bidder. 


Martinazzi Ave. and Boones Ferry Rd. 
a at Nyberg Rd. (Tualé 


No, 


“(Gontract No. 8825) —~- 
type ot Work 0-20 Mile Grade, Pave: & Signals —_F.a. Proj. No. _TQM-9091(3) _ 
County Rd. 

die a ae shington Highway and Beaverton-Tua latin 


No. of Bidders eee oA Low Bidder — _Hert Zz ie Elect ric, ms Inc 2 A ] ba ny disminsatieininbina 


144,217.00 


Low Bid $ 


Engineer's Recommendations: 
9 


Award to low bidder 
subject to concurrence of the City of Tualatin and the FHWA and 
the sum of $56,440.00 is deposited by the City. 


On September 28, 1978, 1 accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received September 21, 1978, and 
authorized him to sign the contracts when conditions 


for the awards have been met. 


Glenn L. Jackson, 
Oregon Transportation 


=XHIBIT A 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to the authority and 
acting in accordance therewith for the Commission I approved the 
following actions and report this action for your official records: 


1) Gave approval to J. B. Boyd for the options 
listed below for the Ross Island Bridge-52nd Avenue 
Section of the Mt. Hood Highway in Multnomah County, 
Oregon: 


a. Feegas Corporation - $24,100.00. Approved 
September 13, 1978. File 49605. 


Exxon Corporation - $8,200.00. Approved 
September 15, 1978. File 49622. 


United States National Bank - $6,000.00. 
Approved September 18, 1978. File 49588. 


Gave approval to J. B. Boyd to accept the option 
from Duane Company for ten parcels on the N.E. 
Sandy Blvd.-N.E. Glisan Street Section of the 
East Portland Freeway in Multnomah County for a 
consideration of $1,205,000. File 45911. 
Approved by phone April 4, 1978. 


Dated this be day Ont. 1978 


Oregon Transportats Commission 


‘ ‘ , EXHIBIT ‘ 
regon ransportation ommission 

MINUTES OF 10-24-78 
Report of Actions Taken Under Delegated Authority 


(1) Options and Other Documents Relating to Property Acquisition 


Number Name Consideration 


47112 Portland General Electric Co. $ 675.00 


Slise UN emeOmECOSN LN 


47653 Nelson, Robert C. & Dorothy V. ~ 4,600.00 
48931 Callaway, Funice M. 250.00 
48932 Jacobs, Buck 115.00 

ue Wendland et al 5,560.00 


49326 Haines, § 
30.00 


49956 Shoff, Buford & Lula 

49959 State of Oregon, Board of Forestry 220.00 

49991 State of Oregon by and through its hae 
Board of Higher Education 15,400.00 


a Ste 


ee 
50051 Huslik, Allene A. et al 7,700.00 _ 


Sh 


50072 Nauer, Zelia C. _____ 7,945.50 
50078 Souders, William & Henrietta F. et al — 350.00. 
50147 Longview Fibre Company ~~ 100.00 _ 
50290 First Federal Savings and Loan 

Association of Salem 100.00 


13 Transactions $ 43,045.50 
Agreement with Lane County for emergency traffic signal repair. 


Agreement with City of North Bend for installation of traffic 
signals on the Cape Arago Highway (Broadway Street) at 16th 
Avenue in North Bend, Coos County. The State is agreeing to 
design and supervise the installation and maintain the signals 
when completed. The City is agreeing to pay 100% of the total 
actual cost of the installation including preliminary engineering, 
construction engineering and electricity. (Local Government ) 


Agreement with Columbia wer Cooperative Association to provide 
electric service to Ukiah-Dale Forest Wayside on the Pendleton- 
John Day Highway in Umatilla County. Actual construction costs 
for the extension of distribution electric facilities to serve 
the park is $11,267.70. Minimum monthly amount to be billed will 
be $65. Length of the contract is 8 years. Agreement to be 
effective May 1, 1976. (Utility Unit) 


AP/PROVED 


HIGHWAY ENGINEER 
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Agreement with Columbia Power Cooperative Association to 
provide electrical service to the Shelton State Wayside 
on the John Day Highway in Wheeler County. Actual 
construction costs for the extension of distribution 
electric facilities to serve the park is $4,070.69. 
Length of the contract is for 8 years. Agreement to be 
effective May 1, 1976. Minimum monthly amount to be 
billed will be $50. (Utility Unit) 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority and acting in accordance 
therewith for the Commission, I approve all actions 

listed on the previous page and the item above (totaling 
5 items) and report this action for your official records. 


Dated this Y day ms. ' ch . » 1978 
Yi 


Glenn L. Jackson, Chairman 


Oregon Transportation Commission 
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TOr Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


, Marcel 
ge> Sam & Janice 


Agreement with Bill Healy, a neighboring property owner to 

the Wolf Creek Tavern State Wayside and operating the Wolf Creek 
Country Store, to permit his use of a limited quantity of water 
from the State property with conditions allowing termination 

or interruption of the water service at any time. Agreement 
expires two years after execution. The water system at the 

Wolf Creek Tavern State Wayside appears to be adequate to the 
park facility needs. (Parks Branch) 


Agreement with Jackson County for the completion of a county-wide 
survey and inventory of cultural resources by the County at a 
cost not to exceed $4,000, under the program authorized by the 
National Historic Preservation Act. (Parks Branch) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 


records. 


1978 


aN 


shal 
Lisceemnission APPROVED 


= Ci.24— 
STATE HiGi iWAY ENGINEER 


—C& y ae il 
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QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 


MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 
7-1-78 Thru 9-30-78 


—— bh 


Period From 


No. Amount 
Claims Pending at Beginning of Period 154 $ 80,030.60 


Claims Pending at End of Period 86 ¢ 90,183.48 


a  ccasessseamimniniibaanteeneantinaniattamsniaissinaiascdiiibianaiiaasnencinnaaiinmiia 


Money Collected During Period 
Installment Payments $ 4,877.33 
Compromise Payments $ 5,925.37 


Payments in Full ¢ 69,483.86 


eee EEE 


$ 80,286.56 


$ 1,720.64 * 


catininnisiendetnstiammmnacaniacaiaale 


Claims Abandoned During Period 2 
*Justice found defendent not negligent-- —$17053.86) 
*Qperator killed--no estate-— 666.78) 


Damage Cases (Actions Filed) 48 ¢ 36,044.99 


Uncollected Judgments = rene 


ee 


*Referred to Department of Revenue for collection. 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approved all 
actions listed below and report them for your official records: 


1) On September 14, 1978, established a 40 MPH speed 
zone on the Corvallis-Newport Highway No. 33 from 
the Eddyville-Blodgett Highway No. 180 (M.P. 23.18) 
to 0.40 mile east of the SP Grade Crossing (M.P. 
23.81) in Lincoln County. (Approval was given by 
R. L. Schroeder on behalf of H. S. Coulter.) 
(Speed Zone Order 786) 


2) On September 18, 1978, approved a personal and 
professional service contract with Vernon Eugene 
Wiard as a consultant to the Parks Branch re- 
lating to the management and operation of the 
proposed conference facility at Silver Falls 
State Park in Marion County. Maximum amount 
to be paid under this contract is $600. 

Work to begin October l, 1978, and end 
December 31, 1978. 


3) On September 26, 1978, approved a "No Parking 
Zone" on the west side of the Rogue Valley 
Highway No. 63 from Gore Creek (M.P. 9.37) to 
0.33 mile north of south Stage Road (M.P. 9.47) south 
of Medford in Jackson County. 


4) On September 28, 1978, established the following 
speed zones on the Jacksonville Highway No. 272 
in Jackson County, vicinity of W. city limits of Medford: 


40 MPH from M.P. 35.35 to M.P. 36.57 and 
35 MPH from M.P. 36.57 to 37.45 including 
a 20 MPH when children are present from 
M.P. 36.60 to M.P. 36.73. 
Rescinds Speed Limit Resolution No. 224 dated 
3-1-56. (Speed Zone Order No. 787) 


- 2773 - 


ee 


~ 
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On September 28, 1978, established the following 
speed zones on the Santiam Highway No. 16 adjacent 
to Sisters in Deschutes County: 


40 MPH from M.P. 100.10 to M.P. 100.30 and 
30 MPH from M.P. 100.30 to M.P. 100.36. 
(Speed Zone Order No. 788) 


On October 9, 1978, rescinded Commission action 
of March 20, 1942, establishing 4 35 MPH speed 
zone on the Crater Lake Highway in the vicinity 
of White City, Jackson County. Speed Zone Order 
No. 722 dated March 31, 1976, shall be retained 
on this section of the Crater Lake Highway in 
Jackson County. 


On October 12, 1978, approved a Consent to a 
Petition for the vacation of certain lots in 
the Plat of Crescent alongside The Dalles- 
California Highway in Klamath County. (Signed 


the Consent on October 13, 1978) 


Dated fhis [ S day of Cole bo ‘ 


State Highway Engineer 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, 1 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


a 


Cordel Corp:> Beverly Beach State Park, September 11, 1978 
No. 8661 Lincoln County 


Douglas 5S. Coats Meadow Creek Bridge, September 12, 1978 
Construction, Union County 
No. 8631 


Baker Redi-Mix, Elm St.-Mt. Hope Cemetery September 14, 1978 
No. 8754 (Baker) ; Baker County 


L. S. Matusek, Inc-, Ore. Coast Hwy. @ Cemetery September 14, 1978 
No. 8671 Rd. (Millington) > Coos 
County 


Barnhart & Piatt, Ss. Umpqua River (Gazley) September 18, 1978 
Inc., No- 8545 Bridge, Douglas County 


Hamilton Construction Bear Creek Bridge Project, September 20, 1978 
Co., No. 8624 Coos County 


Loftus, Inc-> Deadmans Pass Safety Rest September 92, 1978 
No. 8442 Area, Umatilla County 


c. G. Gredvig, No. 8630 Oceanside Beach State September 22, 1978 
Wayside, Tillamook County 


Hamilton Construction Broadway Bridge (West September 26, 1978 
Co., No- 8694 Approaches) » Multnomah 
County 


Sims Electric of Central Ave.-8th St. September 26, 1978 
Medford, Inc-, (Medford) » Jackson County 
No. 8480 


w. J. Lewis Corp: > Ss. Banfield Intch.-S-E- September 27, 1978 
No. 8462 Yamhill St-> Multnomah 
County 


Contractor and 
Contract No. 


Douglas S. Coats 
Construction, 
No. 8550 


Roy L. Houck 
Construction Co., 
No. 8564 


Hamilton Construction 
Co., No. 8570 


Hamilton Construction 


Co., No. 8626 


Hamilton Construction 
Co., No. 8627 


Parker Northwest 
Paving Co., No. 8755 


Velam Contracting 
Corp., No. 8621 


Sealant Systems Co., 
No. 8678 


J. C. Compton Co., 
No. 8464 


Mocon Corp., 
No. 8742 
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Section and County 


W. Idaho Ave.-S.W. 4th Ave. 
(Ontario), Malheur County 


Collier State Park- 
Willamson River, 
Klamath County 


7th Ave.-Willamette River 
(Eugene), Lane County 


Willamette River Overflow 
(M.P. 30.1) Bridge, 
Lane County 


Willamette River Overflow 
(M.P. 30.4) Bridge, 
Lane County 


Shirley St.-Main St. 
(Molalla), Clackamas 
County 


E. Main St.-E. Clay St. 
(Monmouth), Polk County 


Burnside Bridge, 
Multnomah County 


Burchard Creek-Scott Creek, 
Douglas County 


Wolf Creek Tavern State 
Wayside, Josephine County 


October 11, 1978 


Acceptance 
Date 


September 28, 1978 


October 


October 


October 


October 


October 


October 6, 1978 


October 9, 1978 


October 10, 1978 


October 11, 1978 


H. §. Coulter, State Highway Engineer 
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TO: Oregon Transportatior commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in 
preparation for condemnation (Delegation Order No. 16, Sub. 46), 1 
approved making the following offers jin accordance with this authority 
for and on behalf of the Commission: 


PORT OF ENTRY (KLAMATH FALLS) SECTION, THE DALLES-CALIFORNIA HIGHWAY - 
KLAMATH COUNTY 


OT) pgs RE Sas 


R-50268 - Lloyd N. Gass. 1.12 acre for right of way purposes. 
offer $4,300.00. 


Dated this 13th day of October, 1978. 


State Highway Engineer 


RE: Report of Offer Tendered: 
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SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


TO: Oregon Transportation Commission 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Work on the Vineyard Road, Naef Road and Boardman 
Avenue Section in Clackamas County. Bids received 
August 24, 1978. Contract No. 8797 awarded 
September 29, 1978, to Cascade Construction Co:.5 
Inc., Portland, at $199,577. 


Work on the Hull Street-College Entrance (Coos Bay) 
Section of the Cape Arago Highway in Coos County. 
Bids received September 21, 1978. Contract 

No. 8811 awarded October 4, 1978, to Bracelin- 
Yeager Excavating & Trucking, Inc., Coos Bay, at 
$144,991. 


Work on the Stellar Drive and Solar Drive Section 
in Deschutes County. Bids received September a Oe 
1978. Contract No. 8812 awarded October 11, 1978, 
to Babler Bros., Inc.;, Portland, at $53,855. 


Work on the Cedar Street-Oak Street Section of 
6th Street in Oakland, Douglas County. Bids 
received September 21, 1978. Contract No. 8813 
awarded September 29, 1978, to Roseburg Paving, 
Inc., Roseburg, at $62,360. 


Work on the Columbia Boulevard Interchange (UPRR 
Undercrossings) Section of the East Portland 
Freeway in Multnomah County. Bids received 
September 21, 1978. Contract No. 8818 awarded 
September 28, 1978, to Hensel Phelps Construction 
Co., Vancouver, Washington, at $1,647,000. 


The Grande Ronde River (Peach Lane) Bridge on 
County Road No. 28 in Union County. Bids received 
September 21, 1978. Contract No. 8822 awarded 
October 11, 1978, to Hamilton Construction boss 
Springfield, at $181,456. 


Work on the Hurricane Creek Bridge Section of 
County Road 590 in Wallowa County. Bids received 
September 21, 1978. Contract No. 8823 awarded 
October 3, 1978, to Hamilton Construction Co., 
Springfield, at $66,383. 


Traffic signal installation on Crater Lake Avenue 
at Spring Street and McAndrews Road in Medford, 
Jackson County. Bids received September Zi, 
1978. Contract No. 8814 awarded October 13, 
1978, to Hamilton Electric, Inc., Eugene, at 
$189,406.76. 


Dated fhis 13, day of Obes 
= 


Coulter, State Highway Engineer 
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TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in pre- 
paration for condemnation (Delegation Order No. 16, Sub. 46), I approved 
making the following offers in accordance with this authority for and on 
behalf of the Commission: 


BEATTY CURVE (M.P. 42.25) SECTION, KLAMATH FALLS-LAKEVIEW HIGHWAY - 
KLAMATH COUNTY 

R-50177 - Norman Miller Anderson et ux. 1.35 acres for right of 
way purposes. Offer $1,750.00. 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 

R-48929 - Catharine Holmen. 11,686 square feet for right of way 
purposes. Offer $51,000.00. 


R-50253 - Western Oregon Conference Association of Seventh Day 
Adventists et al. 19,040 square feet for right of way including use for 
pedestrian overpass. Offer $46,000.00. 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MI. HOOD HIGHWAY - MULTNOMAH 


COUNTY | 


R-49546 - Kathryn P. Keller et al. Parcel 1 - 1,608 square feet 
for right of way purposes; Parcel 2 - 301 square feet for temporary 
easement. Offer $27,200.00. 


R-49559 - 1000 Realty Company et al. Parcel 1 - 2,868 square feet 
for right of way purposes; Parcel 2 - 610 square feet for temporary ease- 
ment; Parcel 3 - 1,220 square feet for temporary easement; Parcel 4 - 
3,570 square feet for construction permit. Offer $77,800.00. 


R-49575 - Irving W. DiGregorio et al. Access only. Offer 
$24,500.00. 


R-49591 - Florence Mary Lawlor et al. Parcel 1 - 0.03 acre for 
right of way purposes; Parcel 2 - 641 square feet for temporary ease- 
ment. Offer $ 10,000.00. 

R-49605 - Feegas Corporation et al. Parcel 1 - 0.04 acre for right 
of way purposes; Parcel 2 - 660 square feet for temporary easement. 


Offer $24,100.00. 


Dated this 14th day of August, 1978. 


RE: Report of Offers Tendered: 
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TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in 
preparation for condemnation (Delegation Order No. 16, Sub. 46), I 
approved making the following offers in accordance with this authority 
for and on behalf of the Commssion: 


BATTLE CREEK-TALBOT ROAD SECTION, PACIFIC HIGHWAY - MARION COUNTY Sees 


R-49307 - Dennis M. Brenner et al. 1.1 acre for right of way 
purposes. Offer $8,650.00. 


R-49309 - Loren A. Watts. 0.24 acre for right of way purposes. 
Offer $800.00. 


R-49325 - Marjorie Jane Waske. Parcel 1 - 1.52 acres for right of 
way purposes; Parcel 2 - 0.13 acre for construction permit. Offer 
$5,800.00. 


BROGAN HILL-BROGAN SECTION, JOHN DAY HIGHWAY - MALHEUR COUNTY 


R-49921 - Union Pacific Land Resources Corporation et al. 1.0 acre 
for right of way purposes. Offer $1,525.00. 


PINE STREET-ACADEMY STREET (SALEM) SECTION, PACIFIC HIGHWAY EAST - 
MARION COUNTY of 


R- 49656 - Donald G. Wiltse et al. 840 square feet for right of way 
purposes. Offer $4,200.00. 


PROGRESS INTERCHANGE SECTION, SCHOLLS HIGHWAY - WASHINGTON COUNTY 


R-50081 - Robert M. MacTarnahan et al. 0.22 acre for right of way 
purposes. Offer $28,750.00. 


R-50082 - Rudolph C. Dietrichs et al. 0.10 acre for right of way 
purposes. Offer $32,500.00. 
Dated this 28th day of September, 1978. 


¥ 
Ceo 
Pea * a 


i 


—) 
4 , + y 


J. B. BOYD, Right of Way Engineer 


- 


RE: Report of Offers Tendered: 7 


=xHIBIT_—__-2 
MINUTES OF 10-24-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree- 
ments. The State Parks Superintendent on November 1, 1977, author- 
ized me to sign these agreements. Pursuant to that authority, and 

acting in accordance therewith, I approved the following grant-in- 

aid projects and report them for your official records. 


August 31, 1978 - City of Tillamook, Tillamook County - Barview 
Park restroom - $4,233.00 


August 31, 1978 - Benton County - Adair, Phase I - $1,349.00. 


September ©, 1978 - City of Albany, Linn County - Waverly 
Park - $5,000.00. 


September ©, 1978 - Benton County - Clubhouse Park - $1,349.00. 


Dated this [Z aay of September, 1975. 


/ 
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REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
Defendant trial at trial demand Verdict 
ph || ee, | i GS at A i 


Tenn-Or. $ 1,500 $ 300 $75,000 $ 5,000 


L-7441 

R-49254 

Section: Burns 

Highway: Central Oregon 

County: Harney 

Approved by: Jack L. Sollis Date: Sept. 18, 1978 


W. Heyne $30,000 $23,000 $45,000 $33,000 


L-7218 

R-48057 

Section: Vail Creek-Sweet Home 

Highway: Santiam 

County: Linn 

Approved by: Jack L. Sollis Date: Sept. 18, 1978 


Robert Leonard Lee $110,000 $98,000 $150,000 $95,000 


L-7475 

R-49164 

Section: Columbia River-Pacific Highway 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: Sept. 28, 1978 


M. L. Edwards $ 7,000 $ 5,050 $ 7,500 $ 9,000 


L-7556 

R-49214 

Section: N.E. Sandy-N.E. Glisan 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: Oct. 13, 1978 
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REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant trial at trial demand Verdict 


John 0. Hilderbrand 


L-7214 

R-48143 

Deschutes River Scenic River Waterway 

Approved by: Jack L. Sollis Date: Oct. 10, 1978 
* This was a condemnation case involving the condemnation of land 
under the scenic waterways statutes. The defendant appealed the 
decision of the lower court contending that the department had 

not acted in good faith and had not followed the proper statutory 
Procedure in dealing with the defendant and in instituting the 
condemnation action. The position of the department was sustained 
On appeal and the decision of the lower court in favor of the de- 
partment as to the department's dealing in good faith and following 
the proper statutory procedure was affirmed. 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 


Defendant _ _Cause of Action Plaintiff Judgment 


“patted Stores, Suit for Safeway not Dismissed 


Injunction to construct 
a road on 
disputed area. 

L-7409 


County: Clackamas Court Costs: $181.80 


>“YHIBIT 
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REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff _ Cause of Action — Plaintiff _ Judqment. 


Rex 0. Kiggins Foreclosure of Foreclosure Decree of 
Mortgage Foreclosure 
entered 
L-7504 
County: Douglas 


REMARKS: Department's interest was only a small judgment for costs 
on a condemnation case. If enough money is available then 
costs will be paid to the department. 


Faydrex, Inc. Appeal of a 
dba Cal-Or contested case 
Ranches order 


L~7582 
County: ackson 


* This was an appeal from an administrative order of the Highway 
Division ordering the removal of a sign that was in violation of 
the exempt sign rules and regulations. Faydrex appealed the order 
by the Highway Division claiming that the sign was a grandfather 
on-premise sign. The Court of Appeals without opinion affirmed 
the findings in the order by the Highway Division and the sign will 
either have to be removed or reduced in size to conform to the 
exempt sign rules and regulations. 


Gerlinger Ind., Property Damage $ 5,800 $ 5,800* 
Corp. 

* Judgment against contractor. 
L-7247 State dismissed. 
County: Marion 


Gordon H. Ball, Damages and $200,000 Summary Judg- 
Inc. Declaratory ment for State 
Relief 


L-7505 
County: Marion 


Irving Digregorio Suit for Declara- To determine Dismissed 
tory Relief who owned without 
property prejudice 


L-7598 
County: Multnomah 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
_Offer __ Appraisal Settlement 


Defendant 
George Teeny $ 5,200 $ 7,800 ¢ 9,500 


L-7532 

R-49 356 

Section: S.E. Division-S.E. Foster 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: Sept. 27, 1978 


Original Mink Oi] Co. $60,600 $87,600 $82,500 


L-7551 

R-49371° 

Section: Columbia River Bridge 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: Sept. 18, 1978 


Kenneth C. Webb $13,500 $13,500 $ 5,000 
for recon- 
structing 
cattle feeders 
and property 
exchange. 

L-7411 

R-47652 

Tygh Valley State Wayside 

County: Wasco 

Approved by: Jack L. Sollis Date: Oct. 2, 1978 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 


Plaintiff Defendant Cause of Action _ Plaintiff 


State of Oregon John R. DeBarmore Property Damage $641.27 


L-7399 
County: Multnomah 


Disposed of by: Settlement of $150.00. 
- 2785 - 
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REPORT OF CASES FILED BY’ AND AGAINST THE DEPARTMENT OF TRANSPORTATLON 


L-7653 Mar orie H. Donnelly, et ux V- Thomas Elton Whisenant, et — 
ux Vv. the state of oregon (thir arty defendant): Ts lawsuit 
arises out of an accident that occurred on September 10, 1976, at 
the intersec e Highway No. 238 and Rosewood Street in 
Josephine County. lved vehicles driven by 
Donnelly and Whisenant. Whisenant has filed another 
complaint as 4 de fendan party plaintiff alleging that 
the Highway Div failing to maintain the 
traffic control devi i ection of State Highway 238 

and Rosewood Street. e was negli- 
gent in failing 

intersection and also failine pect and repair it. 

fendant and third par inti lleqed that the traffic 
control device at the t above was not positioned 
properly. The lawsuit is in $27,708.54. The matter 
has been referred to the Attorney General's office for the defense 
of the State. 


damages to th land on April 26, 

alleges that to 

and as a result, mu i d on plainti 

The plaintiff is see ; ‘yn damages, plus attorney fees. 
The matter has been referred to the Attorney General's office for 
the defense of the State. (Grant County) 


is contesting 

turn refuge as a con 
business. i 
Highway near 

the Attorney 
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TO; Oregon Transportation Commission 


SUBJECT; Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On September 22, 19.78 $ 3,282,454.81 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of August, 1978. 

(List of apportionments on ftle in Commission Files, 
Salem.) 


On September 29, 1978, $ 1,969,472.88 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of August, 1978. 

(List of apportionments on file in Commission Files, 
Salem.) 


Dated this 19th day of September 1978 


WE. fae 
’ V. E. Skoo ontroller 
njc Highway/ Division 
Attachments 
cc: Robert Burco 


H. S. Coulter 
John Earley/Att. 


November 28, 1978 
Salem, Oregon 


The Oregon Transportation Commission met in the Director's 
Office (Room 135), Transportation Building, at 8:45 a.m. Notice of 
this meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

B. Gordon Coleman, Member 

Peter J. Brix, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Larry Rulien, Assistant Director of Transportation Policy 
and Program Development 

Don Streun, Assistant Director of Administration 

H. §. Coulter, State Highway Engineer 

Jack Sollis, Chief Counsel 

Bill Nessly, Assistant Attorney General 

Mark Ford, Supervisor for Program Evaluation 

Bob Blensly, Manager for Program Development & Evaluation 

Dave Talbot, State Parks Superintendent 

Bob Bothnuan, Administrator of Metropolitan Branch 

Fran Neavoll, Commission Services 


Mr. Rulien presented to the Commission a chart entitled 
"Proposed Cycles for Major Department Decision Processes" concern- 
ing updating the Department Six Year Program. (Copy of chart on 
file in the Commission's files, Salem.) 


Mr. Ford by way of charts and handouts briefed the 
Commission on the following: 

1) Objectives of the Six Year Department Program 

2) What the Program includes 

3) The Program and budget relationship 

4) The Six Year Program process 

5) Program Summary 

6) Transfers and appropriations of highway revenue 1979-81 


7) Revenue Collection vs. service to public 


November 28, 1978 


Mr. Ford gave to the Commission a "Discussion Draft, 
Subject to Revision, Oregon Department of Transportation Six Year 
Program 1979-1985 Summary." Mr. Burco said that the Summary would 
be discussed at a future meeting. (Copies of both handouts on file 
in the Commission's files, Salem.) 


Mr. Burco handed to the Commission a letter dated 
October 24, 1978, from L. E. Lybecker, Regional Administrator, 
Federal Highway Administration, concerning the development of an 
internal audit function within the Department of Transportation. 
Mr. Streun briefed the Commission on the progress of the implementa- 
tion of this function. Mr. Jackson said a letter should be written 
to the Federal Highway Administration to indicate that the Depart- 
ment is proceeding to set up an internal audit function and that 
the Department will be working with them to see that the system is 
satisfactory. 


Mr. Burco mentioned that the Department is responding to 
the Executive Department's Report entitled "Analysis of Highway 
Fund Collection and Disbursement Procedures" and a presentation 
will be made later on in the meeting concerning this. 


Mr. Burco handed to the Commission a letter from the 
Department of Economic Development concerning the Department of 
Transportation's response to their Transportation plan outline. 


Mr. Nessly briefed the Commission on the proposed policy 
statement concerning a first aid training program. He handed to 
the Commission a report he had prepared concerning this matter. 
(Copy on file in the Commission's files, Salem.) There was 
discussion concerning insurance, the Tort Claims Act and the Good 
Samaritan Act. Mr. Hollern said he felt that the employees should 
be covered while off the job as well as on the job. Mr. Nessly 
discussed with the Commission proposed legislation to add to the 
statutes to ensure that the employees who give aid are covered by 
governmental insurance if the aid is given during working hours 
and the proposed legislation would require proof of gross 
negligence. Mr. Sollis indicated that he would work with the 
Attorney General on the proposed legislation and that the policy 
would be before the Commission for formal adoption later in the 
meeting. (See page 2804.) 


Mr. Talbot indicated that Legislative Counsel feels that 
legislation is not necessary in order to change the Parks Branch 
to a Division of the Department of Transportation and that the 
Commission may have that authority to make the change. He said 
he would request an opinion of the Attorney General. 
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Mr. Talbot advised the Commission that the Parks Advisory 
Committee may introduce legislation repealing the $2 surcharge for 
out-of-state visitors using the parks and may ask for the Commission's 
support. 


Mr. Talbot mentioned that there would be two delegations 
appearing before the Commission later in the meeting. He briefed 
the Commission on Mr. B. A. Hanten's request concerning an administra- 
tive decision on a technical matter concerning the Rogue River 
Scenic Waterway in Josephine County and the proposal concerning 
the Wheatland Ferry in Yamhill and Marion Counties. 


Mr. Bothman briefed the Commission on the delegation from 
the City of Gresham which would be appearing later in the meeting 
concerning the proposed realignment of Powell Boulevard at 190th. 
He discussed the three alternatives and said he would continue to 
work with the City on this project. 


The Commission moved the meeting to the Conference Room 
122 at 10:10 a.m. Others present were: 


George Bell, Manager of Intergovernmental and Public Affairs 
Dennis Moore, Administrator of Public Transit 

Paul Burket, Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

E. S. Hunter, Manager of Technical Services 

Glen Green, Federal Highway Administration 

J. B. Boyd, Right of Way Manager 

Bill Hayden, Manager of Policy Development Section 

C. W. Head, Manager, Commission Services 


There were others present including representatives of the 
news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of October 24, 1978. 

2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation Resolution 
No. 2679" on file in the Commission's files, Salem.) 


Abandoned 14 damage claims totaling $9,212.84 as 
follows: 


(Listed on next page.) 
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CAO NO. 
77-190 
77-212 
77-236 
78-8 

78-30 

78-87 

78-156 
78-158 
78-178 
78-187 
78-197 
78-214 
78-254 


78-255 


NAME 
Winona M. Erickson 
Chris and Kathy Weber 
Kenneth K. Kantonen 
Jerry D. Smith 

Thomas W. Stevens 
Gutierrez E. Chavez 
James and Donna Hawes 
Daniel R. Hendrickson 
Francis D. Sheahan 
William B. Laughlin 
Bruce D. Glennte 
David W. Dubose 
Steven E. Coonrod 


Erickson Lumber Co. 


DAMAGE 
Bridge 
R/W fence 
Guardrail 
Light Pole 
Guardrail 
Light Pole 
Guardrail 
Guardrail 
Fence 
Bridge 
Guardrail 
Bridge 
Guardrail 


Guardrail 


AMOUNT 


$ 666.78 
399.55 
357.99 
745.40 
434.30 
330.19 
554.19 
652.91 
457.04 

1,652.38 
1,135.20 
752.43 
502.68 


572.20 


Authorized replacement of all the temporary plywood 
signs on the Pacific Highway and Stadium Freeway 
between the Fremont Bridge and the Corbett Avenue 
Undercrossing in Portland, Multnomah County. 
Estimated cost is $135,000 with Federal participation 
of $124,000 and State matching funds of $11,000. 
Authorized inclusion in the Six Year Program. 


Request from Lake County for a FAS-C preliminary 
engineering project for a fifth bridge along the 


north shore of Hart Lake on FAS-B329. 


Total Cost 


$2,500; Federal Funds $2,150; State Share $175; 


County Share $175. 


Engineer to sign agreement.) 


(Authorized State Highway 


Adopted resolution transferring to Deschutes County 
the Cline Falls Highway No. 373, Tumalo-Deschutes 
Highway No. 374 and the Redmond-Bend Highway No. 375 


in exchange for a portion of the Cascade Lakes Highway, 
National Forest Highway No. 46. ("Secondary Highway 
Designation Resolution No. 81" on file in the Commission's 
files, Salem.) 
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7) Allocation for the fiscal year 1979 Safer Off-System 
Road Funds as follows: 


PROJECTED FISCAL YEAR 1979 SOS ALLOCATION 
NOVEMBER 1978 


Oregon's Projected Fiscal Year 1979 $3,650,000 
SOS Apportionment 


Allocation to Urbanized Areas, Cities Under 50,000 Popula- 
tion, and Counties, Road Districts, Indian Reservations, 
and certain Federal agencies, is based on Percentage of 
Off-System Road Mileage. 


GROUP I - URBANIZED AREAS 


14% of Total Off-System Road Mileage $ 510,000 
SALEM 14% 70,000 
EUGENE 19% 100,000 
PORTLAND 67% 340,000 


GROUP II - CITIES UNDER 50,000 POPULATION 
14% of Total Off-System Road Mileage 510,000 


GROUP III - COUNTIES, ROAD DISTRICTS, INDIAN 
RESERVATIONS & CERTAIN FEDERAL 
AGENCIES 


72% of Total Off-System Road Mileage $2,630,000 


8) Requests for Safer Off-System Road Projects and 
authorized State Highway Engineer to sign the 
necessary agreements when prepared: 


a. Request from City of Eugene for a bridge over 
Amazon Channel on Acorn Park Street. Total 
Cost $149,500; Federal Funds $93,600; Local 
Share $55,900. (Structure and bike path.) 


Request from City of Eugene for constructing 
sidewalks and curbs on Norkenzie Drive over 
Beltline Road (Elanco Lane to Donavan Drive 
Section). (Bikeway, handrail, curb and gutter. ) 
Total Cost $52,800; Federal Funds $46,800; 

Local Share $6,000. 


Request from City of Baker for a bridge over 
Powder River on Broadway Street. Total Cost 
$111,000; Federal Funds $66,000; Local Share 
$45,000. 
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Request from City of Boardman for grading and 
paving portions of North Main Street and Columbia 
Avenue. (I-80N-Columbia Avenue Section on North 
Main Street and North Main Street East approxi- 
mately 1,000 feet on Columbia Avenue). Total 
Cost $92,500; Federal Funds $66,000; Local Share 
$26,500. 


Request from City of Canyonville for grading, 
curbing and paving on the I-5 to Main Street 
Section on West First Street. Total Cost $75,000; 
Federal Funds $66,000; Local Share $9,000. 


Request from City of Carlton for grading, paving 
and curbing project on portions of S. Yamhill 
Street, W. Washington Street and E. Polk Street. 
Total Cost $50,000; Federal Funds $44,000; Local 
Share $6,000. 


Request from City of Coos Bay for grading, paving 
and curbing project on Ingersol Avenue-Kruse Avenue 
Section on Tenth Street. Total Cost $75,000; 
Federal Funds $66,000; Local Share $9,000. 


Request from City of Dallas for grading, paving, 
curbing and sidewalk project on portions of 

Uglow Street, Brentwood Avenue, "A" Street and 
Denton Avenue. Total Cost $259,800; Federal Funds 
$66,000; Local Share $193,800. 


Request from City of Enterprise for grading, 
paving and curbing on Alamo Street-Greenwood 
Street Section of W. Second Street. Total Cost 
$96,000; Federal Funds $66,000; Local Share 
$30,000. 


Request from City of Tillamook tor paving portions 
of 4th, 5th, 7th and 8th Streets along with a 
number of connecting streets. Total Cost $97,000; 
Federal Funds $66,000; Local Share $31,000. 


Requests for projects utilizing Interstate Transfer 
Funds withdrawn from the Mt. Hood Freeway and 
authorized the State Highway Engineer to sign the 
necessary agreements as follows: 


ae 
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Request from City of Gladstone to widen and 
improve a 0.76 mile segment of Webster Road 
(North City Limits (Gladstone)-Oatfield Road 
Section). Total Cost $127,500; Federal Funds 
$108,375; Local Share $19,125. 


(Continued on next page.) 
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Request from City of Gladstone to signalize the 
intersection of S.E. 82nd Drive and Oatfield Road. 
Total Cost $50,000; Federal Funds $42,500; Local 
Share $7,500. 


Request from City of Gladstone to widen Webster 
Road at Swanson Loop for transit vehicles and 
riders. Total Cost $10,000; Federal Funds 
$8,500; Local Share $1,500. 


Request from City of Milwaukie to widen and 
channelize the intersection of Harrison Avenue 
and 32nd Avenue and install traffic signals. 
(Clackamas Highway-33rd Avenue Section.) Total 
Cost $117,000; Federal Funds $99,450; Local Share 
$17,550. 


Request from City of Milwaukie to realign 34th 
Avenue and Oatfield Road at Lake Road and 
signalize the intersection. Total Cost $116,000; 
Federal Funds $98,600; Local Share $17,400. 


Request from City of Portland for a series of 
small projects, mainly at intersections, on a 
4.55 mile segment of S.E. Division Street (S.E. 
7th Avenue-S.E. 82nd Avenue Section). Total 
Cost $433,200; Federal Funds $368,220; Local 
Share $64,980. 


Request from Clackamas County to widen the 
existing roadway and realign curves on Thiessen 
Road (Hill Road-Vista Lane Section). Total Cost 
$39,000; Federal Funds $33,150; Local Share 
$5,850. 


Request from Clackamas County to widen both 
sides of Jennings Avenue to accommodate 
pedestrian and bicycle traffic (Pacific Highway 
East-Oatfield Road Section). Total Cost $62,000; 
Federal Funds $52,700; Local Share $9,300. 


Request from Washington County to straighten the 
Tualatin Valley Highway between S.W. 182nd Avenue 
and S.W. 187th Avenue and install an eight-phase 
signal at the intersection of Tualatin Valley 
Highway and S.W. 185th Avenue. Total Cost 
$1,500,000; Federal Funds $1,275,000; Local 

Share $225,000. 
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10) Fiscal Year 1979 Federal Aid Urban System Fund 
Allocation to the urbanized and small urban areas 
of the State as follows: 


FISCAL YEAR 1979 URBAN SYSTEM ALLOCATION 
NOVEMBER 1978 
Oregon's Fiscal Year 1979 Urban System Apportionment $6,772,785 
Less 1-14% HPR Funds 101,591 
Less 4% PR Funds 33, 864 _ (135,455) 
TOTAL 96,637,330 


*Less Allocation of Funds Attributable to Portland 
Urbanized Area (Over 200,000 Population) (3,858,448) 


Funds Available to Balance of State $2,778,882 


Federal Percent of Fund 


Urban Area _ Population Total Allocation 


Eugene 139,255 25.4107 706,133 
Salem 93,041 16.9777 471,790 
25 Small Urban Areas 315,722 57.6116 1,600,959 

TOTAL 548,018 100. 0000 2,778,882 


*City of Portland's Fair and Equitable Allocation of Portland 
Urbanized Area Allocation: 


1975 City of Portland Population 379,826 = 46% 
T975 Portland Urbanized Mee Population 832,761 
46% x 3,858,448 = $1,774,886 


NOTE: City of Portland's Allocation is based on 1975 population 
estimates obtained from the Center for Population Research 
and Census. : 


(Continued on next page) 
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FISCAL YEAR 1979 URBAN SYSTEM AL!.OCATION 
SMALL URBAN AREAS 
NOVEMBER 1978 


Urban Area Population Percent of Total Federal Funds 


Albany 24,032 
Ashland 15,123 
Astoria 10,740 
Baker 9,655 
Bend 16,576 
Coos Bay 24,050 
Corvallis 38,538 
Cottage Grove 7,200 
Dallas 8,112 
Forest Grove 10,807 
Grants Pass 14,000 
Klamath Falls 35,070 
LaGrande 11,577 
Lebanon 8,904 
McMinnville 13,290 
Medford 37,253 
Monmouth 6,255 
Newberg 8, 887 
Newport 6,557 
Ontario 8,283 
Pendleton 14,650 
Roseburg 17,347 
St. Helens 7,649 
The Dalles 11,139 
Woodburn 10,500 


. 3882 102,272 
.0200 64,359 
.8549 45,706 @ 
.5665 41,085 + 
4062 70,541 
. 3930 102,349 
- 2442 164 ,005 
9139 30,641 
. 1563 34,522 
.8727 45,991 
«7215 59,580 
3223 149,246 
0774 49,268 
. 3669 37 ,893 
5327 56,557 
. 9026 158,537 
6627 26,619 
. 3623 37 ,820 
- 7430 27 ,905 
.2018 35,250 
- 8943 62,346 
.6112 73,823 
. 0333 32,552 
.9610 47 ,404 
7911 44,684 


NNN PWNH—HND—HOWNWUOWNNHODPNNLA 


TOTALS 376,194 100. 0000 1,600,959 


NOTE: Above funds allocated to small urban areas on per capita basis using 
latest State population figures as proposed by League of Oregon Cities. 
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Requests for Federal Aid Urban System Projects and 
authorized State Highway Engineer to sign the 
necessary project agreements as follows: 


a. Request from City of Portland to replace existing 
signal equipment at five intersections on Second 
Avenue (S.W. Pine Street-S.W. Alder Street Section). 
Total Cost $140,000; Federal Funds $123,200; 

State's Share $8,400; City's Share $8,400. 


Request from City of Portland to install traffic 
signals at nine locations in the Coliseum area. 
Total Cost $260,000; Federal Funds $228,800; 
State's Share $15,600; City's Share $15,600. 


Request from City of Salem to provide five-phase 
signal operation at the intersection of Lancaster 
Drive and Market Street. Total Cost $48,000; 
Federal Funds $42,240; State's Share $2,880; 
City's Share $2,880. 


Distribution of the fiscal year 1979 Federal Aid 
Secondary Funds to the individual counties of the 


State as follows: 


(Listed on next page.) 
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FISCAL YEAR 1979 FAS ALLOCATION TO COUNTIES 
November , 1978 
TOTAL FUNDS 


oot 
Including State's and 
Counties’ Match Money 
COUNTY FEDERAL FUNDS (Rounded to Thousands) 

Baker $ 65,169 $ 74,000 
Benton 95,189 108 ,000 
Clackamas 254,056 289 ,000 
Clatsop 90,355 103 ,000 
Columbia 108,472 123,000 
Coos 147,702 168 ,000 
Crook 72,346 82 ,000 
Curry 73,357 83 ,000 
Deschutes 98,360 112,000 
Douglas 229,254 261 ,000 
Gilliam . 45,267 51 ,000 
Grant 61,520 70,000 
Harney 71,082 81,000 
Hood River Tasnee 83 ,000 
Jackson 214,715 244 ,000 
Jefferson 68,044 77 ,000 
Josephine 109,580 125,000 
Klamath 100,920 115,000 
Lake 60,728 69 ,000 
Lane 265,124 301 ,000 
Lincoln : 100,775 115,000 
Linn 197,455 224,000 
Malheur 138 ,069 157 ,000 
Marion 228,190 259 ,000 
Morrow 64,813 74,000 
Multnomah 73,762 84,000 
Polk 92,364 105 ,000 
Sherman 45,055 51,000 
Tillamook 91,807 104 ,090 
Umatilla 167 ,586 190 ,000 
Union 72,473 82 ,000 
Wallowa 62,108 71,000 
Wasco 72,836 83 ,000 
Washington 166 ,636 189 ,000 
Wheeler 39,736 45 ,000 
Yamhill 116,011 132,000 


TOTAL $4,034, 139 $4,584,000 
_ FISCAL YEAR 1979 COUNTY FAS FUNDS 


SUMMARY 
Total Federal Funds 
(50% of Oregon Apportionment less planning survey funds) $4,034,000 
Plus estimated State Match Funds 275,000 
Plus estimated County Match Funds 275 ,009 
TOTAL FUNDS $4,584,000 


NOTE: Above funds allocated to individual counties on basis of formula 

(25% equally, 60% on rural population, and 15% on rural county road mileaae) 
proposed by association of Oregon Counties and approved by Transportation 
Commission. Federal funds are estimated to represent approximately 88% of 


total county road FAS funds with State and County funds estimated to be 
approximately 6% each. 
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13) Adopted a resolution accepting a cancellation agreement 
for the Federal Aviation Administration's Airport 
Development Aid Program Project No. 5-41-0033-02 for 
the Lebanon State Airport. ("Aeronautics Miscellaneous 
Resolution No. 15A" on file in the Commission's files, 
Salem. ) 


Snowmobile Trail Grooming Program for 1978-79 as 
follows and authorized State Highway Engineer to sign 
the necessary agreements: 


Klamath - Medford (Jackson and Klamath Counties) 


Purchase snow tractor with groomer to replace 1975 
Alpine. Move 1975 Alpine to Crescent - Waldo (#3). 
Grooming agreement with Winema National Forest 
($3,350) plus signing ($750). (Klamath District) 
(No 1977-78 carryover) 


Equipment Purchase $9,000 
Grooming and Signing 4,100 


Diamond Lake (Douglas County) 


Grooming agreement with Umpqua National Forest 
($4,000). (Diamond Lake District) (No 1977-78 
carryover) 


Grooming $4,000 
Crescent - Waldo (Deschutes, Klamath and Lane Counties) 


Move 1975 Alpine with groomer from Winema National 
Forest. Grooming agreement with Deschutes National 
Forest ($500) plus signing ($642). (Crescent 
District) (New agreement) 


Grooming and Signing $1,142 
Deschutes (Deschutes County) 


1. Grooming agreement with Jeschutes National 
Forest ($2,600) plus signing ($360) for Paulina 
Lake vicinity (Fort Rock District). (1977-78 
carryover) 


Grooming agreement with Moon Country Snowmobile 
Club for Mt. Bachelor area (no cost). Signing 
agreement with Deschutes National Forest ($1,780). 
(Bend District) (New agreement with Moon 
Country) (Include signing with Item "A") 
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Purchase “Wisconsin Special" Maxey groomer 
for operation by club with club-owned snow 
tractor ($6,000). 


(1977-78 carryover with Deschutes National 
Forest was approximately $3,711. Net funds 
necessary to them is $4,740 - $3,711 = $1,029.) 


Equipment Purchase $6,000 
Grooming and Signing (net) 1,029 


Willamette (Hoodoo vicinity) (Linn and Deschutes 
Counties) 


Agreement with Willamette National Forest for 
trail signing ($250) immediate area around 
Benson Snowmobile Parking Lot on Big Lake Road 
(McKenzie District) (New agreement ) 


Signing $ 230 
Mt. Hood (Clackamas and Wasco Counties) 


Grooming agreement with Mt. Hood National Forest 
for contract grooming ($2,900 includes estimated 
$1,200 carryover). (Bear Springs District) 
(1977-78 carryover) 


Grooming (net) $1,700 
Heppner (Morrow County) 


Grooming agreement with 4 Corners Snowmobile 
Club ($750). Transfer 1976 Ski-Doo and 
groomer from Tollgate to Heppner. (New agreement ) 


Grooming s 752 
Tollgate (Umatilla and Union Counties) 


Grooming agreement with Tollgate Trailfinders 
Snowmobile Club ($2,600). Purchase "Wisconsin 
Special" Maxey groomer for operation by club 
with club-owned snow tractor. ($6,000) 

Transfer 1976 Ski-Doo and groomer to Heppner. 
(No 1977-78 carryover ~ all remaining funds were 
refunded. ) 


Equipment Purchase $6,000 
Grooming 2,600 
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La Grande - Baker (Union and Baker Counties) 


Grooming agreement (dual) with Elkhorn Chapter, 
Blue Mountain Snowmobile Club and La Grande 
Snowdrifters, Inc. ($2,600). Purchase snow 
tractor with groomer ($9,000). (New agreement) 


Equipment Purchase $9,000 
Grooming 2,600 


Statewide Summary (Net Funds Provided 
or Equipment Purchased): 


Equipment Purchase $30,000 
Grooming and Signing (met) _18,171 


1978-79 TOTAL $48,171 


Authority to Quitclaim to Jackson County a 60-foot 
strip of real property in the Ashland area 
approximately three tenths of a mile south of 

the North Ashland Interchange on the Pacific 
Highway and authorized Right of Way Manager to 
sign Quitclaim Deed. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
Vice Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Superintendent Exhibit 
State Recreation Director Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 
Aeronautics Administrator Exhibit 


HmQmWmoaOw SP 


DIRECTOR'S REPORT 


Mr. Burco handed to the Commission for their consideration 
a draft of a letter he had written to Lea Jenny of the Joint 
Legislative Interim Task Force on Transportation Policies and 
Funding in response to recommendations incorporated in their Task 
Force Report. He recalled that the Interim Committee looked at the 
Department's Policy Document which was submitted to the Legislature 
and hearings were held. Ms. Jenny had requested a letter to go 
along with the publication of a report of all the Interim Task 
Forces on the Department's response to several of the issues raised 
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in their report. He said the main purpose of the report was to 
suggest new legislation for the 1979 session and the Department 
was asked to address only the policy issues that were raised by 
Committee members. Mr. Burco indicated that he is to submit this 
letter to Lea Jenny by the end of the week. (Copy of draft of 
letter on file in the Commission's files, Salem.) 


Mr. Hayden submitted to the Commission a Task Force Report 
on the “Analysis of Highway Fund Collection and Disbursement 
Procedures" Report prepared by the Executive Department. He 
briefed the Commission on the recommendations of the Task Force 
covering the four alternatives presented to the Commission at the 
last meeting. (Copy of Task Force Report dated November 24, 1978, 
on file in the Commission's files, Salem.) He said the recommenda- 
tions have not been discussed with the Public Utility Commissioner 
and industry associations. Further development of these recommenda- 
tions, he said, would require the exchange of ideas with representa- 
tives of these two groups. The Commission inquired concerning the 
cost of some of the recommended changes, particularly Alternative 2. 
Mr. Hayden stated that he would obtain the cost figures and report 
back to the Commission. 


Mr. Rulien presented an update on the Department-—wide Six 
Year Program which is currently being drafted. The Chairman 
mentioned that the Commission has received the written documents 
covering the details and they will discuss it at a future 
meeting. 


The Commission set Tuesday, December 19, 1978, for their 
next meeting. 


OPERATIONS 


Following Mr. Klaboe's recommendation, the Commission 
approved an amendment to Delegation Order No. 16 authorizing the 
State Highway Engineer to approve, modify or withdraw Federal Aid 
Secondary-County, Federal Aid Urban System and Federal Aid Safer 
Off-System Road Projects, and also the authority to execute 
construction-finance agreements for these projects with the cities, 
counties, road districts, State and Federal agencies and other 
units of local government. 


Attention was given to a resolution concerning encroach- 
ments and use of highway right of way. Mr. Boyd said the property 
owners sometimes inadvertently or by design encroach upon the 
highway right of way. He said action is needed to protect the 
Department's interest and the Department's responsibility to the 
Federal Highway Administration. It is proposed, he said, to 
define these areas and, where feasible, lease to the adjacent 
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The Commission considered a reques. to proceed with a 
hearing concerning an amendment to the rule allowing two-person 
carpools rather than three persons to use the restricted HOV lanes 
on the Banfield Freeway in Multnomah County. The Commission approved 
the request as recommended by Mr. Bothman. (A public hearing is 
tentatively set for January 16, 1979, in a notice to be published 
in the January 1, 1979, Secretary of State's Administrative Rule 
Bulletin.) 


Mr. Coulter stated that a public hearing was held on 
November 2, 1978, concerning a proposed administrative rule for 
14-foot high load permits for vehicles carrying multiple item 
commodities. He mentioned the only testimony offered at the 
hearing was from Mr. Robert Knipe of the Oregon Trucking Association 
Supporting the proposed rule. He said Mr. Knipe mentioned that his 
Association may seek statutory revision at the next legislative 
session to revise Oregon's law from the present 13 feet 6 inches to 
14 feet, thereby eliminating the need for special permits. The 
Commission adopted "Permit Administrative Rule No. 38" which is on 
file in the Commission's files, Salem. A copy of the permanent 
rule was filed with the Secretary of State on November 30, 1978, and 
was published in the Administrative Rules Bulletin on December iS, 
1978. 


Upon the recommendation of Mr. Coulter, the Commission 
adopted the following policy: (See page 2789 for previous 
discussion of this item.) 


The Transportation Commission hereby declares 
that employees of the Department should assist 
members of the traveling public whenever possible. 
Specifically, employees of the Department should 
be encouraged to obtain first-aid training, and 
when properly qualified, render first aid 
assistance in the course of their employment to 
members of the traveling public. 


The Chairman said this approval should be subject to the proper 
insurance coverage. Mr. Sollis advised there was proper coverage 
under the Tort Claims Act. 


Mr. Coulter announced that this afternoon and tomorrow 
morning the Department is undertaking an emergency operation 
simulation exercise conducted by the Federal Highway Administration 
to test the Department's standard operating procedures for 
responding to emergencies. He said the exercise will be held in 
the 4-H Building at the State Fairgrounds in Salem. Mr. Coulter 
invited the Commission to attend the exercise and stated a 
critique would be held following the exercise. 
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Consideration was given to an amendment to the Oregon Parks 
Foundation Articles of Incorporation. Mr. Talbot mentioned the 
Foundation is a non-profit organization whose principal purpose is 
to acquire, obtain, preserve and to improve land and other property 
for public park or public recreation purposes. He stated the 
amendment provides that the number of Class II Directors of the 
Foundation shall not be less than 10 nor more than 35 and will be 
subject to the approval by the Portland City Council and the 
Transportation Commission. The reason for the request is to 
obtain diversity in number and geographical location of the members 
of the Board of Directors. Following his favorable recommendation, 
the Commission approved the amendment. (Copy of Restated Articles 
of Incorporation on file in the Commission's files, Salem.) 


Attention was given to a proposal from Yamhill County 
concerning the State taking over the operation of the Wheatland 
Ferry. Mr. Talbot mentioned that the Lone Tree Bar State Park, 
which is nearing completion, is located near the ferry crossing in 
Marion and Yamhill Counties. Mr. Talbot pointed out that in the 
budget process during the last session of Legislature, the Department 
was instructed to prepare studies to deal with the question of fiscal 
impact of the new park. He mentioned that copies of the economic 
impact study have been sent to both Counties and the study indicates 
that the impact on the ferry will be minimal insofar as the park is 
concerned. (Copy of impact study on file in the Commission's files, 
Salem. ) 


The following individuals were present regarding the 
Wheatland Ferry operation: Senator Tony Meeker; Commissioner 
Colin Armstrong, Roadmaster Lloyd May, Yamhill County; Chairman 
of County Commission Pat McCarthy, and John Anderson, Director of 
Public Works, Marion County. 


Senator Meeker referred to the economic impact study 
report and commented that the ferry is a farm-to-market route for 
many of the Yamhill County producers whose sole market is in 
Marion County. He mentioned the report indicates the peak usage 
of the ferry is during the four summer months, and the peak impact 
of park usage will also be during the summer months. He said there 
are already waiting lines up to a half hour and sometimes 45 minutes 
during the summer. The Senator mentioned that with additional 
park visitors the impact would be far greater than the 3% indicated 
in the report. He mentioned it would be closer to 9% in the summer 
months by 1982 and as high as 30% in 1989. 


Mr. Armstrong mentioned that the tourist, commuter and 
agricultural vehicular traffic is steadily increasing at the rate 
of approximately 8% per year on the inter-county ferry. He 
recalled that both Counties have been trying for eight to ten 
years to build a bridge across the river at Lambert Bend but were 
unsuccessful. He mentioned that the ferry traffic is especially 
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City of Gresham for a potential inverse condemnation case. If the 
City approves the plat, it not only will cut off a potential solution 
to the problem, but any citizen of the City of Gresham can sue the 
City for not following its comprehensive plan. 


Mrs. Bentley stated the City is asking the Commission for 
$80,000 to purchase the right of way for potential improvement of 
a State highway project. If this is not possible, she said, the 
City is requesting that the Department include in their revised 
budget to the Legislature the money to purchase the right of way 
for this piece only. She indicated the City's need is immediate. 
The Chairman stated this matter has been discussed with Mr. Bothman, 
and he will contact the City in an attempt to come up with a 
reasonable solution and will report back to the Commission at 
a future meeting. 


Mr. B. A. Hanten of Merlin came before the Commission 
requesting a hearing to appeal an administrative decision regarding 
the Rogue River Scenic Waterway in Josephine County made by the 
Parks Branch concerning a moratorium on river trips. He stated 
the Parks and Recreation Branch entered into a four-party agreement 
with the Marine Board, Forest Service, and Bureau of Land Management 
to administer the Rogue River. In 1973 the Federal Government put 
a moratorium on the usage of the Rogue River by commercial operators. 
During 1973, he said, without any intervention or control, he took 
21 boat trips. The 1973 usage according to the BLM's moratorium, 
he said, was to be his usage base from that point on. This past 
season, Mr. Hanten said he was authorized only 20 base trips and 
the previous season only 19 trips. He mentioned the BLM reasons 
for this are very complex in nature and are mixed up with many 
regulation and definition changes. Mr. Hanten stated that he 
appealed to the BLM, but was told he was wrong. He then appealed 
to the Marine Board, which upheld his contention that he was treated 
unfairly and voted that he should have his original base of 21 trips 
reinstated. This matter was brought up and voted on at the next 
four-agency meeting, and the Marine Board upheld his appeal but 
the Highway Division, the Forest Service and BLM denied the appeal. 
Mr. Hanten said that his next move was to appeal Mr. Bob Potter's 
administrative decision to the Transportation Commission. Mr. Potter 
denied the appeal and turned it over to the Attorney General's 
office. He mentioned that if the Commission did not wish to grant 
an appeals hearing, he would request the Commission to direct Wally 
Hibbard to change Mr. Potter's vote and uphold his appeal to the 
Marine Board. (Copy of Mr. Hanten's letter on file in the Commission's 
files, Salem.) 


After considerable discussion, and during the Chairman's 
absence, Vice Chairman Hollern asked Mr. Sollis for a legal opinion 
of the Commission's jurisdiction and to report at the next meeting. 
Mr. Talbot stated that a staff report would be submitted to the 
Commission prior to the December meeting. 
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The meeting adjourned at 11:50 a.n. 


CH. xeak2. 


C. W. Head, Manager 
Commission Services 
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TO: Ore 


gon Transportation Commission 


SUBJECT : Confirmation Report of Actions Taken Under Delegated 


By your duly 
my official 
of the Orego 


Authority 


adopted delegation order, you authorized me in 
capacity to exercise certain authority on behalf 
n Transportation Commission. Pursuant to that 


authority, and acting in accordance therewith for the 


Commission, 
action for y 


1) On Oct 
Unders 
whereb 
of the 


I approved the following items and report this 
our official records: 


ober 6, 1978, approved a Memorandum of 
tanding with the U. S. Forest Service 

y the State agrees to accept jurisdiction 
Austin-Sumpter Road after the Forest 


Service improves the road to acceptable standards. 


(Aka T 


On Oct 


ipton Road Project) Baker & Grant Counties. 


ober 6, 1978, approved an agreement with 


the City of Portland for development of the East 
Marquam Bridge Interchange on the Pacific Highway. 


City Pp 
and St 
assist 
City b 


ersonnel from the Bureaus of Planning, Traffic 
reets and Structures will provide engineering 
ance during development of the project. The 
udget is limited to $20,000. The purpose of 


the agreement is to allow reimbursement with Federal- 
aid Interstate Funds. 


ap its tl ay ot Oct , 1978 


Glenn L. Jackson, 
Oregon Transporta 


EXHIBIT : 
MINUTES OF .11-28-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


19450 Washington County a ae $ 350.00 
49308 Turner Assembly of God 12,600.00 
49942 Hosley, James E. & Lillian 1,346.00 
49961 McAtee, Teryl Lee & Laurel Ann 259 .00 
49963 Hummel, Karl F. & Olive C. 50.00 


50008 Reed, William R. & Virgiline J. et al 41,500.00 _ 
50053 L. & G. Development Company 


_Empire Pacific Industries, Inc. 11,750.00 
50077 
50087 Hatch, W. R. Sr. & Alyce M. et al 11,200.00 
50088 Ward, Kim D. ; 1,025.00 
50267 S.P.E.E.D.E.E. Investments, Inc. 7,200.00 
50288 Snyder, Fred & Louise 100.00 _ 
229-49 .64S Decker Nursery 540.00 
13 Transactions $ 100,705.00 


(2) Agreement with Deschutes County for the jurisdictional ex- 
change of three State highways for a portion of the Cascade 
Lakes Highway, National Forest Highway No. 46, as listed 
below: 


Transfer to Deschutes County Mileage 
Cline Falls Hwy. No. 373 10.46 


Tumalo-Deschutes Hwy. No. 374 3.87 
Redmond-Bend Hwy. No. 375 13.26 
Total 27.39 


Transfer to State 

Cascade Lakes Highway 10.00 
From the westerly end of the existing 

Century Drive Highway No. 372 to its 

junction with the main road to the 

Bachelor Butte Ski Area. 


STATE HIGHWAY ENGINEER ~ 


Date LO - 13-7 


- 2810 - 
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MINUTES OF 11-28-78 


Agreement with Lane County to provide law enforcement 
services within Armitage State Park on a schedule that 
will include every Saturday and Sunday during the peak 
use season and on Memorial Day, July 3 and 4, and Labor 
Day. The State will pay an hourly rate of $10.83 with 
adjustments for pay increases which may be granted to 
Lane County Sheriff's Department personnel during the 
term of the agreement but not to exceed $6500 in any 
fiscal year. The agreement will be effective May 15, 
1978, to April 30, 1980, unless terminated earlier by 
either party. (Parks Branch) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and on the previous page (totaling 3 


items) and report this action for your official records. 
ed this /7 day Oar , 1978 


Oregon iosheewe, Tepe Commission 


Raw EXH!BIT——— 
oregon Transportation Commission 
MINUTES OF Ayeter 


Report of Actions Taken Under pelegated Authority 


(1) Options or Other Documents Relating to property Acquisition 


Number Name Considzration 
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Letter-form supplemental agreement with Washington County 
concerning a traffic signal installation on the Farmington 
Highway at S. W. 170th Avenue. The State at County request 
has agreed to install five-phase traffic signal equipment 

at this location in lieu of two-phase equipment as originally 
proposed. The County has agreed to pay the $15,300 difference 
in cost for the installation. (Local Government) 


Letter-form agreement with the City of Klamath Falls concern- 
ing sanitary sewer service for the Port of Entry to be con- 
structed on The Dalles-California Highway north of Klamath 
Falls. The State will furnish and install the line at its 
own expense. Upon completion the City will own and maintain 
the installation. The City has waived the usual service con- 
nection fees, and the State has agreed to pay for sewage 
disposal service in accord with the established rate schedule. 
(Local Government) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the preceding 
page (totaling 6 items) and report this action for your official 
records. 


Dated this 7 ail day 24 » 1978 


OREGON TRANSPORTS COMMISSION 


EXHIBIT__3 —_-— 
MINUTES OF 11-28-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


47225 Multnomah Count 
49584 Portland Public Schools - 
School District Number 1 1,425.00 
49954 Schoenlein, Wilma et al 250.00 
49993 Meister, Richard J. & Barbara J. et al 350.00 
49995 Meister, Richard J. & Barbara J. 850.00 
50036 Palmer, Ivan M. & Elaine V. et al 9,100.00 _ 
50063 W. B. Anderson Trailer Sales, Inc. 14,450.00 
50099 St. Helens Federal Credit Union 10 
50189 State of Oregon, by and through its 
Division of State Lands 690.00 
9 Transactions $ 34,515.00 


* $ 1,400.00 


€,000.00 


Letter-form agreement with City of Coos Bay which relieves the 
City of a portion of their commitment to participation for 

the Cape Arago Highway-Woodland Drive Section of the Coos Bay- 
Empire Highway, Coos County. (Local Government) 


Agreement with City of Bend covering construction of a four- 

lane structure to carry Division Street traffic over the Century 
Drive Highway (Franklin Avenue). The City will design, con- 
struct and maintain the bridge at its own expense and hold the 
State harmless during the construction period. (Local Government ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


Michael P. Hollern, Vice Chairman 
Oregon Transportation Commission 


PPROVED 


= Ci. f4— 
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r 10 - 33525 > 
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Oregon ransportation Commission 


Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48291 Stees, Ethel E. et al $ 71,400.00 
49196 Channer, Donald E. & Me M. 1,250.00 


rna . 
50013 Berman, Al & Sandra et al 3,050.00 
50037 The Western Bank 16,500.00 


ey 
6,625.00 


50073 Nauer, Zelia C. 
50095 Meador, Lillian 14,450.00 
50116 Union Pacific Railroad Company 1,700.00 
50-12 .53 Ahern, Jerry & Madge 240.00 
210-0 .65 Clark, Robert T. 600 .00 

9 Transactions $ 115,815.00 


Agreement with Washington County covering installation of traffic 
signals on Pacific Highway West at Beef Bend Road just north 

of King City. The State will design, install and maintain the 
traffic signals using Federal Aid Transition Quarter Funds. 

The County has agreed to pay all costs of electrical energy 
necessary for operation of the signal equipment. 


By your duly adopted delegation order, you authorized me in 
my official. capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this - day of . aR , 1978 


Vice Chairman Michael P. Hollern 
Oregon Transportation Commission 


PPROVED 


EXHIBIT S 
MINUTES OF!1-28-78 


SUBJECT: Report of Confirmation of Action Taken Under Delegated 
Authority 


TO: Oregon Transportition Commission 


No ne | Projoct . Eagle Cr. (Mi ddie) Bridge ‘ : 
(Contract No. 8826) 
FA. Proj. No SOS-0100(1) _ 


Structure EF: 


Type of Work 


Baker County Road 980 (Sawmill Lane) 


County Ciba Cs st csttciitesiven TQUWOY oe ae 


5 
No. of Bidders _.-_Y_ _. _ Low Bidder. 


143,926,00 


Hamilton Construction Co., Springfield 


Low Bid S 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Baker County andthe sum of $23,240.00 is 
deposited by the County. 


eed eieieal Brookings (Wharf Street) 


Type of Work ~ Q.1 2 Mil c Grade and B ave cs F.A. Proj. No. — _ State — 


County ——— C ur ry . Highway 3 Sy _stre e tC 


2 


No. of Bidders__._ = EE _«~SLow Bidder - 


Horton Bros., Inc., Brookings _ 


Low Bid § 89 5 105.75 


Engineer's Recommendations Reject al ] bj ds. 


s 


3 S. Third St. at Wilson Ave. (Bend) 


| od NN ee 


Be Ae) eta - ea ti : 
Type of Work. raffic Sig na 13 i 


-peschutes Hichway_..he Dalles-California 


County 


No, of ee. 3 FER eee Low Bidder .... Clarke Elect ri C ie n C ~ i U gene _ 


Low Bid S 41,980. 00 

Engineer's Recommendations 
A determination was made that Clarke Electric, Inc., made 
an error in their proposal and the other 3 bids received 
were too high. City of Bend desires rejection of all 
bids. REJECT ALL BIDS. 


APPROVED BY MICHAEL P. HOLLERN 


DATE: October 31, 1978 


+ ts +k. 1 ee 


- 2816 - 


No. -- Prequel Central Oregon Rock Production 


(Contract No. 8829) 


Type of Work —— Rock P roduction So eee F.A, Proj. No. State 


Harney Central Oregon __— 


County ————— — __. Highway ————— 


Houck-HcCall_ Corporation, Sale gat 


No. of Bidders —— 2 ee ee Bidder —— 


Engineer's Recommendation: Award to low bidder 


5 Crane} Rock? Production _ 


Noi gee ject ——$——$— a alana 


(Gontract No. 3830) 
Type of Work ROCK Production im ___F.A. Proj. No. . Stave. 


Harn ey 


County ———————__ a . _ Highway — Sas ni 


3 9 McC orpo) fon, Salem ___ 


No. of Bidders ——— ee 


97 500.00 


Low Bid $——————— ee 


Engineer's Recommendations Award to low bidder. 


mn - Portland St.-5. 6th St. Bikeway (Klamath Falls) 
(Contract No. are) 


eadinc - Davy ICR 
Type of Work ading_and Paving ie A eet, N ICRS 


Klamath City Street: a "A" Canal 


County ——————— _Highway- 


? aT 
No. of Bidders ____ Low Bidder — ned 8 Steel, Inc. . 


) 2 
202 ,VI4 . 


Low Bid S$ —= 


Engineer's Recommendavot Award to low bidder subject to CO neurrenc » of 


vy 


Klamath County and the sun »f 647.970 .00 | is 
deposited by the County 


APPROVED BY MICHAEL P. HOLLERN 


DATE: October 31; 1978 


B 
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hicKenzie Highway at_3rd St. (Spri 


\ 


(Contract No. 8832) 


ee eee bPal ile sign > LN it a ay! ( ho 
County . 

No. of Biciclers 

Low Ui 


p aes N\,. : ive Hiclmas epilator 
Engineer's Rec aiewont s YY O1GGeYr SUD Ie. 


(Contract No. 8833) 
Type of Vloik Mat ce thi ri Av a ne emt aE Yom 
| ee 
‘ No, of j 
(Alternates ) 


Low Bid S... 


Production 


(Contract No. 8834) 


Aviard to low bidder 


APPROVED BY MICHAEL P. HOLLERN 


DATE: October 31, 1978 
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EXHIBIT 
MINUTES OF 21-78-78 


Powell _Blvd._ (at 162nd) & Sandy Bivd. (at 122nd & 162nd) 
(Contract No. 8835) TQM- -9966(1), 
Traffic Signal Installation —_-r.a. Prot, Xo TOM-9966(2). 
TQF- 24(16) 
Bene Multnomah * signmay tit. Hood & Northeast Portland 


eet 


Type of Work 


No, of Bidders Pie Se _ Low Bidder _Tice Ele ectri Cc Co. a = Po rt) a nd ied 


, 80,705.00 


di on Ne nen 


's Recommendation: Award to low bidder subject to concurrence of the 
FHW A . 


‘ Li... Project Beaverton/Hillsdale | wy. at 91st Ave. 


> 


(Contract ic. 8836) 


Pa - 
Type of Work - Traffic ; Sig gnal Installation ee eee ce Proj. No. TQM-92e0\1) 


county Washington __ Highway - Beaverton-| Hillsdale 


No. of Bicders— 4 te ee Sidder Ham lton Elec tri c inc Pi 


33,140.30 __ 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 


FHW/ Ae 


| oe : , Pacific tH ie oe SW McDonald St. 
ges ani No. 8837), 


Type of Work Pave & Signals 


Was hin jvon 


County 

No. of Bidders_— tee gba td Bice nese 
? & -&2 

Low Bid S — OI»YY= 


Award to low bidder subj to concurrence of the 


r | WA and the S ull 1 of Phas f}UU.U is Uk pos 1 \ ted by 
the Oak Hill avis eiett Co. 


On Oétober 31, 1978, 1 accepted the State Highway Engineer's recom~= 
mendations for award of the projects on which bids were received 
October 26, 1978, and authorized him to sign the contracts when 
conditions for the awards have been met. 


Dated this 


Michael P. Hollern, Vice Chairman 
Oregon Transpofgation Commission 


, B 


‘ EXHIBIT 
11-28-78 
TO: Oregon rraXlNHIRP QE resion 


SUBJECT: Report of Actions Taken Under Delegated Authority 


. 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49957 McKy, Mildred et al 250.00 
50007 Littman, Donald & Gloria 2,050.00 
50023 General American Theatres, Inc. 14,950.00 
50043 Hulse, Kenneth & Gwendolyn E. et al 18,545.00 
50064 Higginson, Gale D. & Alice E. 8,315.00 
50175 Tupper; Lovie M. 325.00 

6 Transactions $ 44,435.00 


(2) Grant an access to Paul Hansen et al for a 35 foot reservation 
at Engineer's Station 557+12 on the North side of the Junction 
City-Eugene Section of the Pacific Highway West in Lane County 
for a consideration of $300.00. File 2209 


(3) Agreement with John Woods to provide consultant services to 
the Parks Branch relating to forest land exchanges and 
forestry management requirements at a cost not to exceed 
$4,000. Period November 20, 1978, through March 1, 1979. 
(Parks Branch) 


(4) Agreement with Travel Information Council to allow the 
Director of the Travel Information Council to make all in- 
spections regarding logo applications and have the Traffic 
Engineer of the Highway Division countersign approval of the 
applications. (Legal Branch) 


(5) Agreement with City of Tillamook covering replacement of 
existing traffic signals on the Oregon Coast Highway (Main and 
Pacific Avenues) at the Wilson River Highway (3rd Street) in 
Tillamook County. The State will design, install and maintain 
the signals using Minor Betterment Funds. The City has agreed 
\Y | 5 to contribute $25,000 toward the cost of the project and pay 
; all costs of the electrical energy for operation of the traffic 


Q X Ey signals. (Local Government) 

} wr, Rs * 
RY Ig By your duly adopted delegation order, you authorized me in 
oO EX ay my official capacity to exercise certain authority on behalf 
mm Vu of the Oregon Transportation Commission. Pursuant to that 
on\ ay : authority, and acting in accordance therewith for the Commis- 
PANTS sion, I approve all actions listed above and report this 
ai : action for your official records. 


1978 


E.&. Hunter 2S Michael P. Hollern, Vice Chairman 
she owl caleemataaia Commission 


EXHIBIT $ 
MINUTES 6 oP aig 


Oregon Transportat ommission 


Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


35446 Ferguson, Murl D. & Kay A. $ 50.00 
47912 Semmes, Clayre 7 750.00 
48345 Cohen, Richard M. et al 22,950.00 
49546 Keller, Kathryn P. 25,000.00 
49937 Cohen, Richard M. et al 217,000.00 


274794 NE Oe 


50025 Jaques, Joe F. & Vesta B. et al 7,170.00 
50045 Morton, Frank E. et al -0- 


IN ne 


50269 Hull, H. L. & Penelope G. 3,000.00 
8 Transactions § 275,920.00 


(2) Agreement with Vernon E. and Donna L. Wiard to operate a hotel 
and food service facility on the premises of the Wolf Creek 
Tavern, Wolf Creek Tavern State Wayside, Josephine County, on 
a year-around basis. Alcoholic beverages may be sold on the 
premises provided appropriate Oregon Liquor Control Commission 
licenses are held by the lessee. The lessee will pay the 
State 3.5 per cent of each calendar year's gross sales re- 
ceived by the lessee from the operation of the concession and 
from all other revenue producing facilities on the premises 
during the period of the lease from September 14, 1978, 
through December 31, 1981. (Parks Branch) 


Agreement with Lane County and City of Eugene for State to 
transfer jurisdiction of the remaining portion of the Junction 
City-Eugene Highway, State Secondary Highway No. 223, within 
city limits of Eugene. Included in the agreement is that the 
City of Eugene will accept responsibility for the traffic signal 
maintenance and power consumption on the Royal Avenue and Barger 
Drive intersections with the Beltline Highway No. 69. The 
northerly portion of the Junction City-Eugene Highway was trans- 
ferred to Lane County by a road exchange agreement dated 

January 23, 1978. (Local Government) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 
mission, I approve all actions listed and report this action 


for your official records. i 
4 this Zo dgy a ae a , 1978 


PPROVED , AP 
= x. 06= Michael P. Hollern, Vice Chairman “fiow Va 
STATE HIGHWAY ENGINEER Oregon Transportation Commission 1S Hunter 


Hell —! 7-77 er Nate . M17 TE 


EXHIBIT B 
MINUTES OF 11-28-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the following item and report this action 
for your official records: 


On October 5, 1978, Chairman Jackson accepted 

the bid of Cascade Construction Company, Inc., 

in the amount of $3,699,995 for the Ross Island 
Bridge-SE 50th Avenue (Portland) Section of the 
Mt. Hood Highway (Powell Boulevard), Multnomah 
County, subject to the concurrence of the Federal 
Highway Administration. (Bid letting September 21, 
1978) In accordance with F. B. Klaboe's recom- 
mendation of November 13, 1978, to reject the bid 
as the State has not been successful in obtaining 
FHA concurrence, I approved the rejection of this 
bid on the date shown below. (Project to be 
readvertised as soon as practical.) 


“Michael P. Hollern, Vice Chairman 
Oregon Transportation Commission 


EXHIBIT Sites 


MINUTES OF 11-28-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in 
accordance therewith for the Commission, I approved the actions 

listed below and report this action for the official record: 


1) On October 1/7, 1978, prohibited parking on the 
south side of the Crown Point Highway No. 125 
from 150 feet west of the westerly access to 
Corbett High School (M.P. 8.33) to 100 feet 
east of the easterly access point to the 
Corbett High School (M.P. 8.45) in Multnomah 
County. 


On October 17, 1978, established a 45 MPH speed 
zone on the Beaverton-Tualatin Highway No. 141 
from 0.11 mile north of Ibach Street (M.P. 10.91) 
(South city limits of Tualatin) to 0.13 mile south 
of Ibach Street (M.P. 11.15), in Washington County. 
Rescinds Speed Zone Order No. 706 dated July 30, 
1975. (Speed Zone Order No. 789.) 


On October 18, 1978, prohibited overnight parking 
in the Summit Parking Lot at M.P. 54.10 on the Mt. 
Mt. Hood Highway No. 26 near the Community of 
Government Camp, Clackamas County. 


On October 30, 1978, approved a cooperative agreement 
with the Utah Department of Transportation to perform 
inspection on prestressed concrete piling manufactured 
at Monroc in Salt Lake City for the Bully Creek Bridge 
on Main Street in Vale, Malheur County (Contract No. 
8816). Approximate total cost $500. 


Dated this 2° day of Alo vember , i2rs 


TO: 
SUBJECT: 


Seares oF 
TES | OF li: 11-28-78 


Oregon Transportation Commissio 


Report of Confirmation of Action MINY Un 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: ‘ 


1) 


11-17-78 


Work on the Vine Street-Scappoose High School 
Section of S.E. 6th Street in Scappoose, 
Columbia County. Bids received September 21, 
1978. Contract No. 8810 awarded October 16, 
1978, to Columbia West Materials & Constructors, 
Inc., Portland, at $54,300. 


The Bully Creek Bridge on Main Street in Vale, 
Malheur County. Bids received September 21, 
1978. Contract No. 8816 awarded October 17, 
1978, to Miller Construction Co., Twin Falls, 
Idaho, at $121,044. 


Work on the S.E. Duke Street-S.E. Clatsop Street 
Section of S.E. 72nd Avenue in Multnomah County. 
Bids received September 21, 1978. Contract 

No. 8819 awarded October 19, 1978, to Oregon 
Asphaltic Paving Co., Portland, at $555,909.15. 


Work on Martinazzi Avenue and Boones Ferry Road 
at Nyberg Road in Washington County. Bids 
received September 21, 1978. Contract No. 8825 
awarded October 16, 1978, to Hertz Electric, Inc. 
Albany, at $144,217. 


Traffic signal installation on Powell Boulevard 
(at 162nd) and Sandy Boulevard (at 122nd and 
162nd) on the Mt. Hood and Northeast Portland 
Highways in Multnomah County. Bids received 
October 26, 1978. Contract No. 8835 awarded 
November 1, 1978, to Tice Electric Co., Portland, 
at $80,705. 


Traffic signal installation on the Beaverton/ 
Hillsdale Highway at 9lst Avenue in Washington 
County. Bids received October 26, 1978. Contract 
No. 8836 awarded November 1, 1978, to Hamilton 
Electric, Inc., Eugene, at $33,140.30. 


Work on the Pacific Highway West at S.W. McDonald 
Street (Tigard) Section in Washington County. 

Bids received October 26, 1978. Contract No. 8837 
awarded November 6, 1978, to Hamilton Electric, 
Inc., Eugene, at $65,531.40. 


Work on the Portland Street-S. 6th Bikeway (Klamath 
Falls) Section in Klamath County. Bids received 
October 26, 1978. Contract No. 8831 awarded 
November 16, 1978, to J. B. Steel, Inc., Medford, 
at $202,034. 


Dated this 2 day of Alev 2 cot hey » 1978. 


- 2824-H. 
State Highway Engineer 


EXHIBIT 
MINUTES OF 11-28-78 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, + 
accepted the following: 


Contractor and 
Contract No. 


Acceptance 
Section and County Date 
c. G. Gredvig, 
No. 8629 


Manhattan Beach State 
Wayside, Tillamook County 


October 16, 1978 


Babler Bros-;, Inc. 
No. 8606 


N. Unit, Lake Abert-Valley 
Falls, Lake County 


October 17, 1978 


North Powder River Bridge, October 18, 1978 


Baker County 


Douglas 5. Coats, 
No. 8623 

R. Hs Itschner Co. October 
No. 8740 


Dayville Rock Production, 18, 1978 


Grant County 


R. L. Coats, 


Circle Bar Project, 
No. 8547 


Harney County 


October 19, 1978 


Traffic Services, 
Inc., No. 8581 


Roseburg Pavement Marking, 
Douglas County 


October 19, 1978 


R. C. Parsons & Old Dry Creek Rd.-Ochoco October 19, 1978 


Son Construction, Ines, 


No. 8567 


Baker Redi-Mix, 
No. 8594 


Central Oregon Pavers, 
No. 8758 


Baker Rock Crushing, 
Inc.,& Tualatin Valley 
Crushing, No. 8597 


Dennis V. Snyder, 
No. 8528 


Hwy. ; Crook County 


N. Cherry St.-Wallowa Lake 
Hwy. (La Grande), Union 
County 


Redmond (Black Butte Blvd.), 
Deschutes County 


Progress-Raleigh Hills, 


Washington County 


Oregon City-New Era (M.P. 
13.87-14.11);, Clackamas Co. 


October 25, 1978 


26, 1978 


26, 1978 


November 2, 1978 


EXHIBIT 
MINUTES OF —11-28-78 


Contractor and Acceptance 


Contract No. Section and County Date 


Cascade Construction NE 68th Ave.-NE 8ist Ave. November 3, 1978 
Co., Inc., No. 8539 (Portland) , Multnomah 
County 


Palmberg Paving COs. Warrenton/Astoria Hwy. November 14, 1978 
Inc., No. 8636 Jcet., Clatsop County 


Hamilton Electric, Inc., /th Ave. @ Monroe St. November 14, 1978 
No. 8660 (Eugene), Lane County 


Garrett & Thomas Sunset Bay State Park, November 14, 1978 
Const., No. 8614 Coos County 


, 
7 


November 17, 1978 — if - S fice tee 


i ee 
H. $. Coulter, State Highway Engineer 


SRO acon 
MINUTES OF 11-28-78 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 

rizing the making of formal offers to purchase real property in 
preparation for condemnation (Delegation Order No. 16, Sub. 46), I ap- 
proved making the following offers in accordance with this authority for 
and on behalf of the Commission: 


BATTLE CREEK-TALBOT ROAD SECTION PACIFIC HIGHWAY - MARION COUNTY 
0 Tine RON COUNTY 


R-49305 - Barry Ackerley et al. 0.72 acre for right of way 
purposes. Offer $19,210.00. 


BEND SOUTH CITY LIMITS-MURPHY ROAD SECTION, THE DALLES-CALIFORNIA 
HIGHWAY —- DESCHUTES COUNTY 
————— eee ee es ae 


R-50035 - Jennie Lee Hibbert et al. Parcel 1 - 0.12 acre for right 
of way purposes; Parcel 2 - 0.08 acre permanent easement for slopes; 
Parcel 3 - 100 square feet for permanent easement; Parcel 4 - 100 square 
feet for permanent easement. Offer $15,600.00. 


R-50075 - Albert F. Bartolat et al. Parcel 1 - 0.22 acre for right 
of way purposes; Parcel 2 - 0.24 acre permanent easement for slopes; 
Parcel 3 - 0.01 acre permanent easement for irrigation facility. Offer 
$8,175.00. 


PINE STREET-ACADEMY STREET (SALEM) SECTION, PACIFIC HIGHWAY EAST - 
MARION COUNTY 


ei eSteenenssesensngnsteewenessenen 


R-49646 - Phillip A. Sperl et al. 570 square feet for right of way 
purposes. Offer $3,350.00. 


R-49654 - Ed Stortz et ux. 3,125 square feet for right of way 
purposes. Offer $7,625.00. 


R-49657 - Gordon C. Fromm et al. 270 square feet for right of way 
purposes. Offer $ 1,450.00. 


R-49658 - E. P. Phillips et al. 4,800 square feet for right of way 
purposes. Offer $15,200.00. 


Dated this 7th day of November, 1978. 


—~ 


B. BOYD, Right Way Engineer 


RE: Report of Offers Tendered - 7 
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October 1978 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right of 
Way Engineer (Administration Order No. 18), I report that I have 
taken the following actions for your official records: 


(1) 


Streets in Springfield, Lane Cou 
Approved July 25, 1978. RR 943 (16-12) 


Sale of 0.26 acre excess property on the Black Canyon-Oakridge 
Section of the Willamette Highway in Lane County to the City 
of Oakridge for road purposes only for the consideration of 
$3,010.00. Approved August 7, 1978. File 8511 (16-43) 


Sale of 4,360 square feet excess property on the Garden Valley 
Road-Fairgrounds Section of the Pacific Highway in Douglas County 
for a minimum consideration of $13,500.00. Approved September 
11, 1978. File 44910 (16-43) 


Agreement with Burlington Northern for a permit of entry for 
installing drainage ditch near S.W. Boones Ferry Road at S.W. 
Nyberg Road on the Beaverton-Tigard Highway in Washington County. 
Approved September 14, 1978. Supersedes approval given August 

2, 1978 on my September 1978 Report. RR 941] (16-12) 


Sale of 0.17 acre excess property on the Duncan Road-Sandy Section 
of the Mt. Hood Highway in Clackamas County for a minimum con- 
sideration of $18,500.00. Approved September 15, 1978. Files 
34593 & 34596 (16-43) 


Right of Way Services Agreement with the City of Albany for ac- 
quiring right of way on the Pacific Blvd.-Santiam Highway Section 
of Waverly Drive in Albany, Linn County. Approved September 12, 
1978. Misc. C&A 5759 Agreement 104 (16-49) 


Sale of 2,333 square feet of excess property on the Marquam 
Bridge-S.E. 84th Avenue Section of the Mt. Hood Freeway in 

Multnomah County for a minimum consideration of $35,500.00. 
Approved September 25, 1978. File 46588 (16-43) 


Service Contracts with Southern, Pacific Transportation Co. 
approved September 26, 1978 for ‘West Sherman Street, Linn County, 
Crossing No. CC-688.52 RR 948. 2)2nd Street, Linn County, 


Crossing No. CC-688.80 RR 949 (16-12) 
(Both in City of Lebanon) 


eet...» 
MINUTES OF _11-28-78 


Report of October 1978 (cont.) 


Right of Way Services Agreement with the City of Hood River for 
appraising and negotiating the 13th Street-One Way Couplet 
Project in the City of Hood River, Hood River County. Approved 
September 6, 1978. Misc. C & A 6792 Agreement 105 (16-49) 


Dated this 29th day of September, 1978. 


EXHIBIT ———— 
MINUTES OF 11-28-78 


November 1978 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the fol- 
lowing actions for your official records: 


(1) Signed on October 6, 1978 the Release and Grant of Access ap- 
proved by Mr. Jackson April 12, 1978, granting the City of 
Pendleton a 60 foot access for public street purposes at S.W. 

30th on the Pendleton-John Day Highway in Umatilla County. 
Files 24861 & 24862 (16-45) 


Signed August 2, 1978, the Grant of Access approved by Mr. 
Jackson April 7, 1978, granting Taco Time International, Inc. 

an additional 35 foot access at Station 308+21 on the Mt. Angel- 
Silverton Section of the Hillsboro-Silverton Highway in Marion 
County. File 38663 (16-45) 


Two Indentures with the Southern Pacific Transportation Company 
for the Pacific Highway at Central Point in Jackson County. One 
is for signal support poles including 2 easements for $250.00 
and the other is for an electrical conduit. Approved October 23, 
1978. File 50128 RR 956 (16-12) 


Service Contract with Oregon-Washington Railroad and Navigation 
Company for grade crossing protection devices at N.E. Cully Blvd. 
in Multnomah County. Approved October 23, 1978. RR 950 (16-12) 


Service Contract with Oregon-Washington Railroad and Navigation 
Company for grade crossing protection devices at Cairo Junction, 
Malheur County, Approved October 23, 1978. RR 947 (16-12) 


Indenture with Southern Pacific Transportation Company for fac- 
jlities for traffic signals at s.W. 170th Avenue on the Tualatin 
Valley Highway near Reedville in Washington County. Approved 
October 23, 1978. RR 954 (16-12) 


Agreement with Oregon-Washington Railroad and Navigation Company 
for installation of a storm sewer crossing at the Columbia River 
Interchange of the East Portland Freeway jn Multnomah County. 
Approved October 23, 1978. RR 955 (16-12) 


Sale of 5.5 acres excess property on the Willamette River-Hayes- 
ville Section of the Pacific Highway in Marion County for a minimum 
consideration of $2,600.00. Approved October 23, 1978. File 20903 
(16-43) 


Sale of 8.26 acres excess property on the Crabtree Creek-Scio Section 


of the Albany-Lyons Highway in Linn County for minimum consideration 
of $6,940.00. Approved October 23, 1978. File 13218 (16-43) 
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Report of November 1978 (cont. ) 


(10) Sale of 0.08 acre excess property on the West Linn-Pacific Highway 
Section o eeway in Clackamas County for a min- 
jmum consideration of $25 he City of West Linn. Approved 
October 23, 1978. File 43906 L-6153 (16-43) 


Sale of 0.48 acre excess property on the N. Tigard Interchange- 
Norwood Road Section of the Pacific Highway in Washington County 
for a minimum consideration of $9,000.00. Approved October 23, 
1978. (Supersedes August 12, 1977 approval) File 19971 (16-43) 


Sale of 5.55 acres excess property on the Vadis-Gardner Ranch 
Section of the Sunset Highway in Washington County for a minimum 
consideration of $17,600.00. Approved October 23, 1978. Files 
6543 and 6544 (16-43) 


Sale of 1,510 square feet excess property on the Grants Pass 

(6th & 7th street) Section of the Redwood Highway in Josephine 
County for a minimum consideration of $100.00 to Dant Development 
Corporation and they will cover the ditch. Approval October 23, 
1978. File 26123 (16-43) 


Right of Way Service Agreement with the City of McMinnville for 
appraisal and relocation work on the Three Mile Lane-Airport Road 
Project for the Municipal Airport. Approved October 31, 1978. 
Misc. C & A 6838. Agreement 106 (16-49) 


Service Contract with Oregon-Washington Railroad and Navigation 
Company for installation of grade crossing protection devices on 
N.E. 105th Avenue in Multnomah County. Approved November 6, 1978. 
RR 952 (16-12) 


Construction and Maintenance Agreement with the Oregon Trunk 
Railway for grade crossing protection devices on Hill Street in 
Bend, Deschutes County. Approved November 6, 1978. RR 951 (16-12) 


Sale of 5,000 square feet excess property on the Mt. Hood Freeway 
Section of the Mt. Hood Highway in Multnomah County for a minimum 
consideration of $38,500.00. Approved November 7, 1978. File 
46517 (16-43) 


Service Contract with Southern Pacific Transportation Company for 
grade crossing protection devices on Mill Street in Grants Pass, 
Josephine County. Approved November 7, 1978. RR 902 (16-12) 


Sale of 3.83 acres excess property on the N. City Limits-4th Street 
Section of the LaGrande-Baker Highway in Union County for a minimum 
consideration of $18,000.00 to the City of LaGrande. Approved 
November 8, 1978. Files 34183, 34184, 34185 & 34186 (16-43) 


EXHIBIT 2 
MINUTES OF 11-28-78 


Report of November 1978 (cont. ) 


(20) Construction agreement with Southern Pacific Transportation 
Company for widening and improving South Tenth Avenue in the City 
of Cornelius in Washington County. Approved November 9, 1978. 
RR 957 (16-12) 


Extension Service Contract No. 77-022 with Southern Pacific Trans- 
portation Company for the crossing at S.W. 229th Avenue in Reed- 
ville, Washington County. _ Approved November 13, 1978. RR 890 
(16-12) 


Dated this 20th day of November, 1978. 


EXHIBIT E 
MINUTES OF 11-28-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith, for the Commission, I approved 
the following actions and report this for your official records. 


On July 19, 1978, approved an agreement with 
Bernard D. and Mai Jackson to develop and manage 
a recreational vehicle campground on their 
property within the Rogue River Scenic Waterway 
in Curry County. 


On October 4, 1978, approved a supplemental 

agreement with Bernard D. and Mai Jackson 

to amend the July 19 agreement by substituting 

the words "thirty (30) day" for the words 
"three-month" in reference to the term of each 
tenancy in the campground. This amendment was 
necessitated by requirements of the United 

States Small Business Administration. (Curry County) 


On October 3, 1978, approved Steve Mueller's 
application to drill a well and build a storage 
facility within the Clackamas River Scenic 
Waterway. (Clackamas County) 


On October 3, 1978, approved George Sinnaev's 
proposal to construct a single-family residence 
within the Rogue River Scenic Waterway. (Josephine 
County ) 

On October 3, 1978, approved Sumner Knight's 
proposal to construct a single-family residence 
within the Clackamas River Scenic Waterway. 
(Clackamas County) 

On October 4, 1978, approved Trenor Scott's 
proposal to construct a single-family residence 
within.the Rogue River Scenic Waterway. (Josephine 
County ) 

On October 19, 1978, approved Steve Mueller's 
proposal to construct single-family residences 

on two lots within the Clackamas River Scenic 
Waterway. (Clackamas County) 


Dated this day of November 


$e G. Talbot 


State Parks, Superintendent 


ROBERT W. STRAUB 
GOVERNOR 


EXHIBIT _—__=#&—_ 
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Department of Transportation 


PARKS AND RECREATION BRANCH 


525 TRADE STREET S.E., SALEM, OREGON 97310 


October 23, 1978 


TO: Oregon Transportation Commission 


FROM: David G. Talbot 
State Parks Superintendent 


SUBJECT: Report of Action Taken Under Delegated Authority 


n order, you authorized me 
in my i certain authority on behalf 
of the Orego i ission. ant to that 
authority, and acting in accor r the Commission, 
I approved the following actions r official 
record: 


On September 8, 1978, approved Ramon Barnett's application 
to remove an existing house and replace it with a mobile home 
within the Rogue River Scenic Waterway. (Josephine County) 


On September 8, 1978, approved Ken Allen's application to 
construct a storage shed for an airplane within the Rogue River 
Scenic Waterway. (Josephine County) 


On September 8, 1978, approved Estacada Rock's application 


to construct a metal garage within the Clackamas River Scenic 
Waterway . (Clackamas County ) 


On September 11, 1978, approved Carl Reed's application to 
lace a mobile home within the Rogue River Scenic Waterway. 
(Josephine County ) 

On September 26, 1978, approved Roland Neuman 's application 
to construct a single-family residence within the Clackamas River 
Scenic Waterway. (Clackamas County ) 


/ dated this 23rd day of October, 1978. 


ie... | te a 
Me, Kf dat 


\ Ba CG Talbot 


State Parks Superintendent 


EXHIBIT F 
TO: Oregon Transportation Commission Af|NUTES OF 11-28-78 


SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree- 
ments. The State Parks Superintendent on November 1, 1977; author- 
4zed me to sign these agreements. Pursuant to that authority, and 
acting in accordance therewith, 1 approved the following grant-in- 
aid projects and report them for your official records. 


August 2, 1978 - Jackson County - Sports Park Drag Strip - 
$16,025.00. 


August 2, 1978 - City of Milton-Freewater , Umatilla County - 
North Main Street Park Improvement - $4 ,OU0,00. 


June 20, 1978 - City of Aurora, Marion County - Aurore City 
Park Picnic Shelter - $1,250.00 


July 17, 1978 - City of Lakeview, Lake County - South End 
Tennis Courts - $5,125.00 


September 15, 1978 - City of Joseph, Wallowa County - City 
Park - $1,130.00. 


September 17, 1978 - City of Milwaukie, Clackamas County - 
Rowe Junior High Tennis Court - $3,074 00. 


Uctober 2, 1978 - City of Jefferson, Marion County - Com- 
munity Park Development - $3,500.00. 


October 11, 197% - City of Antelope, Wasco County - Antelope 
Park Construction - $2,175.00. 


October 17, 1978 - Malheur County - Cherry Creek Boat Ramp - 
$2,464.33. 


November 6, 1978 - City of Wallowa, Wallowa County - Wallowa 
City Park Improvement - $548.75. 


November 6, 1978 - City of Union, Union County - City Park 
Restrooms - $1,960.75. 


November 7, 1978 - Tyalatin Hitls Park and Recreation District - 
Ridgewood Open Space Development - $6,953.00, Washington County. 


November 7, 1978 - City of North Powder - North Powder city 
Park - $1,000.00 ~ Union County. 


Dated this le day of November, 1978. 


ctor 


-XH'B'* g 
MINUTES OF —1!-28-78 


REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 


of or 
Plaintiff ____ Cause _ of Action __ Plaintiff Judqment 


Le etl 


Grover H. Poe Declaratory Relief To have an For 

&% James W. Jamison and to Quiet Title abandoned Plaintiff * 
section of 
Old 82nd 
declared to 

L-7369 ’ be a public 

County: Clackamas road. 


Remarks: *The court ruled for plaintiff holding that the State 
owned the disputed parcel as a public road. The State 
has filed its notice of appeal and will attempt to have 
the judgment reversed. 


Gordon H. Ball, Inc. Declaratory Relief $200,000 Summary 
and to Quiet Title Judgment 


for State * 
L-7505 


County: Clackamas 


Remarks: *State has been served with plaintiff's notice of appeal. 
The Justice Department will defend against the appeal. 


U. S. Steel Corp. Suit on Contract $1,000,000 Judqment 
(DeLong) of State 


L-5562 
County: Marion 


Remarks: The summary judgment for the State was previously re- 
ported. That judgment awarded attorney fees to the 
State. The State's attorney fees have now been set at 
$50,000 and have been paid by DeLong, Inc. 


Walter M. Hulden Suit for Injunction Enjoin let- 
ting of high- 
way contract 


L-7537 
County: Marion 
* Injunction denied. 


EXHIBIT : 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Ve fendant . _Cause of Action _ Plaintiff Judgment 


Brusco Booming & Property Damage $ 365.85 $ 365.85 
Dredging Co. 


L~7424 
County: Clatsop 


Terry D. Dessenberger Forcible Possession Defendant 
Entry and Of premises moved out 

Detainer after the 

complaint 


was filed, 
L-7585 


County: Douglas 


EXHIBIT G 
MINUTES OF 11-28-78 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Appraisal Settlement 


Ernest Land $60,675 x 


L-7575 
R-49748 


Section: Mt. Hood Post Office-Fikes 

Highway: Mt. Hood 

County: Hood River 
Approved by: Jack L. Sollis Date: October 31, 1978 


* Settled by Right of Way Section. 


BUS, Inc. $ 7,250 $ 7,926 $ 8,500 


L-7381 
R-41828 


Section: Grants Pass-New Hope 

Highway: Jacksonville 

County: Josephine 

Approved: Jack L. Sollis Date: November 9, 1978 


John C. Groot $196,000 $208,500 $235 ,000 


L-7492 
R-46996 


Section: N.E. Sandy-N.E. Glisan 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: November 16, 1978 


Margaret Pinnell $1,850 $2,500 $3,000 


L-7552 
R-49185 


Section: N.E. Glisan-S.E. Division 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: October 31, 1978 


EXHIBIT G 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
%ffer Appraisal] Settlement 
nee tee eet lement 


Defendant _ aan 


Hubert Sparrow $ 6,800 $10,000 $10,000 


L-7555 
R-49 355 


Section: S.E. Division-S.E. Foster 

Highway: East Portland Freeway 

County: Multnomah 

Approved: Jack L. Sollis Date: October 24, 1978 


Peter 0. Swimm $13,100 $14,100 $15,500 


L-7568 
R-49209 


Section: N.E. Sandy Blvd.-N.E. Glisan 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: October 24, 1978 


R. Randall Co. $22,600 $30,000 $33,000 


L-7435 
R-48987 


Section: Denny Road Interchange 

Highway: Beaverton-Tigard 

County: Washington 

Approved by: Jack L. Sollis Date: November 16, 1978 


Edward's Industries, Inc. $ 7,700 $22,650 $25 ,000 


L-7436 
R-48986 


Section: Denny Road Interchange 

Highway: Beaverton-Ti gard 

County: Washington 

Approved by: Jack L. Sollis Date: November 16, 1978 


EXHIBIT G 
MINUTES OF _11-28-78 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Plaintiff 


A. L. Jefferis 


L-7324 
County: Clatsop 
Disposed of by: 


Donald Thomsen 


L-7325 
County: Clatsop 
Disposed of by: 


Ruth Graham 


L-7480 
County: Clatsop 
Disposed of by: 


Murland Graham 


L-7481 
County: Clatsop 
Disposed of by: 


Clarence Grant 


L-7372 
County: Coos 
Disposed of by: 


Demand of 
Defendant Cause of Action Plaintiff 


State of Oregon Wrongful Death $128,354.30 


Settlement of $17,500. Paid by State's insurance 
carrier. 


State of Oregon Wrongful Death $127,124.58 


Settlement of $17,500. Paid by State's insurance 
carrier. 


State of Oregon Personal Injury $ 15,000.00 


Settlement of $7,744. (This is a companion case to 
L-7481, Murland Graham. Settlement covers both 
cases.) 


State of Oregon Personal Injury $15,000.00 


Settlement of $7,744. (This is a companion case to 
L-7480, Ruth Graham. Settlement covers both cases.) 


Kenneth Stevens Personal Injury $40,000.00 


Settlement of $1,500. Paid by State's insurance 
carrier. 


EXHIBIT_¢ _ 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Cause of Action Plaintiff 


ee 


Plaintiff Defendant —__ 


State of Oregon Jack P. Larson Timber Prespass 


L-7660 
County: Douglas 
Disposed of by: Dismissal. 


* This case involved a timber trespass in Douglas County in which 
timber having a value of $1,458 was cut by the defendant on state 
property. The defendant paid $250 to the State prior to the fil- 
ing of the lawsuit. A lawsuit was filed in the amount of treble 
the actual damages, or $4,126.40. The defendant died after the 
institution of the lawsuit and there were not sufficient monies in 
his estate to pay any of the amount and therefore the case has been 
a ga and closed as there is no longer any possibility of col- 

ection. 


Ernest Anderson State of Oregon Personal Injury $10,362.20 


L-7378 

County: Klamath 

Disposed of by: Settlement of $2,000. Paid by State's insurance 
carrier. 


Veeta Housen Morse Bros. Sand Wrongrul Death $151,369.60 
& Gravel Co. 


L-7235 

County: Linn 

Disposed of by: State was taken out of the suit by a summary judg- 
ment in its favor. 


State of Oregon Clyde Roth Property Damage $ 928.74 


L-7329 

County: Linn 

Disposed of by: Settlement of $1,135 which included amount sued for 
plus costs. 
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Cause of Action Plaintiff 


Plaintiff Defendant 


Lonnie Brewer State of Oregon Personal Injury $2,026,268 


L-7144 

County: Malheur 

Disposed of by: Settlement of $55,000. State's insurance carrier 
paid $11,500 and contractor's insurance carrier 
paid $43,500. 


John Bouse Western Management Personal Injury $103,634.25 
issociation 
L-7346 
County: Multnomah 
Disposed of by: Settlement of $35,000 paid by Western Management 
Association. (This amount covers this case and 
L-7347, L-7348 and L-7349.) 


Gwendolyn Bouse Western Management Personal Injury $152,558.88 
Association 
L-7347 
County: Multnomah 
Disposed of by: Settlement of $35,000 paid by Western Management 
Association. (This amount covers this case and 
L-7346, L-7348 and L-7349., ) 


Jonathan Bouse Western Management Personal Injury $ 5,000.00 
Association 
L-7348 
County: Multnomah 
Disposed of by: Settlement of $35,000 paid by Western Management 
Association. (This amount covers this case and 
L-7346, L-7347 and L-7349.) 


Laura Bouse Western Management Personal Injury $ 7,500.00 
Association 


L-7349 

County: Multnomah 

Disposed of by: Settlement of $35,000 paid by Western Management 
Association. (This amount covers this case and 
L-7346, L-7347 and L-7348. ) 


Donald Zerr State of Oregon Personal Injury $ 48,000.00 


L-737] 

County: Multnomah 

Disposed of by: Settlement of $3,000. Paid by State's insurance 
carrier. 


EXHIBIT : 


11-28-78 
MINUTES OF —— 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7656 Eve Sorokin v. H. Scott Coulter, et al.: This is a personal 
injury case arising out of an accident that occurred on September 
26, 1977 in which the plaintiff allegedly fell down the steps while 
going from the "Bloch Memorial Wayside" to the beach in Lincoln 
County. The plaintiff alleges that the steps were wet and slimy 
and there was not adequate handrail on the steps. The plaintiff 
has sued both the State and Lincoln County. The amount of the law- 
suit is $80,551.29. The matter has been referred to the Attorney 
General's office for the defense of the State. 


L-7657 H. C. Lesley, et ux. v. State of Oregon: This is an inverse 
condemnation case in Morrow County. The plaintiff alleges that on 
July 17, 1978, the State diverted water onto the defendant's land 
together with mud, rocks and debris damaging plaintiff's land in the 
amount of $5,000. The matter has been referred to the Attorney 
General's office for the defense of the State. 


L-7658 A. D. Fleming, et ux. v. State of Oregon: This is an inverse 
condemnation case in Grant County. The plaintiff alleges that on 
July 2, 1978 the State diverted water onto the defendant's land 
along with mud, rocks and debris damaging the plaintiff's property 
in the amount of $5,500. The matter has been referred to the Attor- 
ney General's office for the defense of the State. 


L-7659 Judi C. Dials v. Highway Division: This case arises out of 
an accident that occurred on May 24, 1977 on the Steel Bridge in 
Portland, Oregon. The plaintiff alleges that her car slid on an 
oil-slick on the roadway surface and collided with the side of the 
bridge. The plaintiff alleges that the Highway Division was neqli- 
gent in failing to properly inspect the bridge for hazardous sub- 
stances and failing to warn the plaintiff of the hazard. The amount 
of the lawsuit is $13,147.04. The matter has been referred to the 
Attorney General's office for the defense of the State. 


L-7677 State of Oregon v. Motor Vessel Marie Bakke: This lawsuit 
was filed in the United States District Court for the District of 
Oregon against the above ship as a result of its collision with the 
Fremont Bridge on November 2, 1978. The vessel collided with the 
Fremont Bridge and damages were estimated at somewhat in excess of 
$50,000. The purpose of filing the lawsuit was to require the defen- 
dants to post a bond or letter of credit to cover the damages before 
the vessel left port. The matter is in the hands of the Attorney 


General's office and they will pursue it and collect for the damages 
to the bridge. 
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October 25, 1978 
T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On October 27 _, 1978, ¢ 3,037,712, 05 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of Sept. _, 1978. 

(List of apporttonments on file in Commission Files, 
Satem.) 


On October 31, 19_=, ¢ 1,822,627.23 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of _ Sept. , 19 78 

(List of apporttomments on file in Commisston Files, 
Satem. ) 


Dated this 25th day of October , 19/8 


; ee. 
a ag fecntrorler 
Attachments Highway’ Division 


cc: R. Burco 
H. S. Coulter 
John Earley - Att. 
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State of Oregon Aeronautics Division 


3040 25th STREET S.E., SALEM, OREGON 97310 PHONE 378-4880 


ROBERT W. STRAUB 
GOVERNOR 


November 20, 1978 


MEMO TO: Glenn L. Jackson, Chairman 
Gordon Coleman 
Michael P. Hollern 
Tom Walsh 
Peter J. Brix 


FROM: = PAUL E. BURKET Calf Cashel 


Aeronautics Administrator 


SUBJECT: Agenda Item for Commission Meeting November 28, 1978 
(Actions by Aeronautics Administrator under delegated 
authority) 


The following information report is submitted concerning real Property 
actions I have taken under the authority delegated to me by Commission 
Order No. 18. 


This will appear in the agenda as an information item only. 


1) On April 14, 1977, executed a Right-of-Way Easement from 
Oregon State Aeronautics Division (OSAD) to Pacific 
Power & Light Company for underground power lines to 
hangar sites at the Siletz Bay State Airport. 


On April 27, 1977, executed a l-year lease between 
OSAD and Alan L. Weldon for Hangar Site #2 at the Lakeside 
State Airport. 


On May 6, 1977, executed a 3-year Ingress/Egress Permit 
for agricultural] Spray operations of John W. Shearer and 
Barbara L. Shearer, dba Shearer Sprayers at the Wasco 


State Airport. 


On May 19, 1977, approved a Release signed by Eva Harris 
releasing OSAD (as owner of the John Day State Airport) and 
the City of John Day (lessee-manager of airport) from all 
liability arising from Ms. Harris's Storage of a glider 
aircraft on airport Property. 
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5) On May 31, 1977, executed a 4-month Commercial Concession 
Agreement between OSAD and Mark Christen covering a scenic 
Flight operation at the Siletz Bay State Airport. 


6) On June 3, 1977, executed a l-year Flying Service Lease 
between OSAD and C. H. "Pete" Ketcham, dba Bar-B Flying 
Service covering fixed base operations at the Prospect 
State Airport. 


On June 17, 1977, approved an Assignment of Lease from 
Melvin R. Paulus, et al, to Nolan E. Meister covering 
Hangar Site E-7 at the Lebanon State Airport. 


On June 21, 1977, approved an Assignment of Lease from 
Fred L. Mountain to Will Davis and Ruth E. McClellan 
covering Hangar Site W-8 at the Lebanon State Airport. 


On June 28, 1977, executed a 4-year, 7-month Farming Lease 
between OSAD and William J. Nicks, covering state-owned 
land to be farmed at the Independence State Airport. 


On July 7, 1978, executed a Right-of-Way Easement from OSAD 
to General Telephone Company of the Northwest, Inc. for 
installation of a pay phone at the Cape Blanco State Airport. 


On July 11, 1977, executed a Professional Services Agreement 
in the amount of $400 with H. P. Saabye, Architect, for 
architectural services relative to remodeling of a portion 
of OSAD offices. 


On August 5, 1977, executed a Quitclaim Deed from OSAD to 
Michele Quaglia and Mary Quaglia, husband and wife, 
transferring a portion of the vacated Thornton Road 
adjacent to the Cottage Grove State Airport. 


On August 22, 1977, executed a 6-month Operations Site 
Lease between OSAD and Frank J. Miller covering Operations 
Site #1 at the Joseph State Airport for limited commercial 
purposes relating to Mr. Miller's United States Forest 
Service contract. 


On September 21, 1977, executed a lease between OSAD and 
James H. Henkel covering Hangar Site #3 at the Toledo State 
Airport. 


On October 5, 1977, executed a 5-year lease between OSAD 
and Louis F. Hill covering Hangar Site E-2 at the Lebanon 
State Airport. 


On October 31, 1977, executed an 5-year Ingress/Egress Permit 
between OSAD and Henry J. Pruitt at the Cottage Grove State 
Airport. 


- 2846 - 


cXHIBIT_————— 
MINUTES OF Lea 


Oregon Transportation Commission 
Members -3- November 20, 1978 


17) On November 3, 1977; executed an Application to the City of 
Lebanon, Oregon, for annexation of the Lebanon State Airport. 


18) On November 7, 1977, executed a Professional Services Agree- 
ment with Malcolm Miner, P.E., in the amount of $600 for 4 
Layout Plan Report for the Toledo State Airport. 


19) On November 14, 1977, executed a 1-year Tree Cutting Permit 
from OSAD to Harold L. Knapp at the Cape Blanco State Airport. 


20) On November 18, 1977, approved an Assignment of Lease from 
Ro-Mar Development Co., Inc., to Warren C. Phillips covering 
Hangar Site #1 at the Siletz Bay State Airport. 


21) On November 18, 1977, executed a 5-year lease between OSAD 
and Ro-Mar Development Co.» Inc., covering Hangar Site #3 
at the Siletz Bay State Airport. 


On December 7, 1977, executed a 5-year lease between OSAD 
and James Oveross covering Hangar Site #4 at the Siletz 
Bay State Airport. 


On December 20, 1977, executed a Flying Service Lease between 
OSAD and Lebanon Flyways, Inc. for a term of 10 years; with 
two 10-year options, covering fixed base operations at the 
Lebanon State Airport. 


On December 20, 1977, executed a Termination of Flying 
Service Lease between OSAD and Flyways Inc., covering 
fixed base operations at the Lebanon State Airport. 


On December 23, 1977, executed a 5-year Ingress/Egress Permit 
between OSAD and Tri-Flying, Inc., covering fixed base 
operations at the Tri-City State Airport. 


On January 9, 1978, executed an Option for purchase of the 
C. W. Snyder property (21.42 acres) for $171,500 at the 
Aurora State Airport. 


On January 11, 1978, executed a 5-year lease between OSAD and 
John A. Atchley, Jr. covering Hangar Site S-1 at the Lebanon 
State Airport. 


On January 24, 1978, executed a lease between OSAD and 
Bruce C. Parsons covering Hangar Site #2 at the Toledo State 
Airport. 
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29) On January 27; 1978, executed a 5-year lease between OSAD 
and Ian B. Jamieson covering Hangar Site "C" at the Condon 
State Airport. 


30) On February |; 1978, executed a Utility Easement from OSAD 
to Pacific City Sanitary District for construction of a 
sanitary lift station at the Pacific City State Airport. 


31) On February 16, 1978, executed a l-year Ingress/Egress Permit 
between OSAD and Walter M. Bennett and Vera L. Bennett and 
Aurora Aviation, Inc.» at the Aurora State Airport. 


On February 16, 1978, executed a 1-year Ingress/Egress Permit 
between OSAD and Reel Properties, Inc-, at the Aurora State 
Airport. 


On February 16, 1978, executed a }-year Ingress/Egress Permit 
between OSAD and Wylie L. Campbell, Duane Bidgood and Paul D. 
Nichols at the Aurora State Airport. 


On March 1, 1978, executed a 5-year lease between OSAD and 
Timothy A. Lunceford covering Hangar Site E-15 at the 
Lebanon State Airport. 


On March 1, 1978, executed a 5-year lease between OSAD and 
Edward J. Zoliner and Donald R. Hallock covering Hangar 
Site W-14 at the Lebanon State Airport. 


On April 12, 1978, executed a 5-year Flying Service Lease 
between OSAD and Jensen Aviation Enterprises; Inc. covering 
fixed. base operations at the Cottage Grove State Airport. 


On April 14, 1978, executed a 5-month Commercial Concession 
Agreement between OSAD and Mark Christen covering 4 scenic 
flight operation at the Siletz Bay State Airport. 


On April 28, 1978, approved an Assignment of Lease from 
Strawberry Fair Committee to Claude Dahl covering Hangar 
Site W-12 at the Lebanon State Airport. 


On April 28, 1978, executed a 5-year Flying Service Lease 
between OSAD and Curtis W. Davison and William L. Cowan 
covering fixed base operations at the Oakridge State Airport. 
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40) On May 2, 1978, executed a 5-year Mobile Home Site Lease 
between OSAD and Wayne D. Bailey, principal of Mid-Valley 
Airservice, Inc., fixed base operator at the Independence 
State Airport. This site is for use as caretaker's quarters 
for airport surveillance and additional office space for 
the fixed base operation. 


On May 17, 1978, executed a Month-to-Month Storage Site 
Tenancy Agreement between OSAD and Terry Ray Brown for 
storage of his aircraft at the Lebanon State Airport in 
relation to his agricultural spray operations. 


On June 5, 1978, executed Addendum #1 to the Utility Easement 
given by OSAD to the Pacific City Sanitary District. 
This addendum covered modification of the pump chamber. 


On June 14, 1978, executed a 1-year Farming Lease between 
OSAD and Joe L. Gilbert, covering State-owned land to be 
farmed at the Lebanon State Airport. 


On June 23, 1978, executed Addendum #1 to Hangar Site Lease 
between OSAD and James H. Henkel covering Hangar Site #3 at 
the Toledo State Airport. 


On June 23, 1978, executed a Right-of-Way Easement from OSAD 
to Pacific Power and Light Company covering an underground 
primary, pad-mount transformer and services at the 
Independence State Airport. 


On July 5, 1978, executed a 5-year lease between OSAD and 
Jack H. Morris covering Hangar Site "B" at the Cape Blanco 
State Airport. 


On July 6, 1978, executed a Commercial Concession Agreement 
between OSAD and Donald G. Zalonis covering aircraft 
maintenance and limited helicopter air taxi service at 

the Independence State Airport. 


On September 14, 1978, executed a 5-year lease between 
OSAD and Aero Storage, Inc., covering Hangar Site #2 at 
the Joseph State Airport. 


On September 14, 1978, executed a 2-year, 11-month 

Fueling Facility Site Lease between OSAD and Phyllis Wolfe, 
off-airport fixed base operator at the Beaver Marsh State 
Airport. 
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On September 29, 1978, approved an Assignment of the Farming 
Lease at the Tri-City State Airport from the Estate of James 
—. Lewis, Deceased, to Noel G. Manley. 


On October 3, 1978, approved (on behalf of Aeronautics as 
owner of the John Day State Airport) a 5-year Hangar Site 
Lease between the City of John Day (airport manager) and 
Royel L. Allen covering Hangar Site #4 at the airport. 


On October 3, 1978, executed a 5-year lease between OSAD and 
Ben Johnson covering a 6,908.25 sq. ft. site at the Joseph 
State Airport. 


On October 5, 1978, executed a Utility Easement from OSAD 
to Kernville-Gleneden Beach-Lincoln Beach Water District 
for a water line to the Siletz Bay State Airport. 


On October 19, 1978, executed a 3-year lease between OSAD 
and Anthony F. Roe covering Hangar Site "A" at the Cape 
Blanco State Airport. 


On October 24, 1978, approved an Assignment of Lease from 
Nolan E. Meister to Steven M. and Diane S. Christensen 
covering Hangar Site E-7 at the Lebanon State Airport. 


On October 25, 1978, executed a 5-year lease between OSAD 
and Ellis Hallman covering Hangar Site W-9 at the Lebanon 
State Airport. 


On November 1, 1978, approved an Assignment of Lease from 
Ronald G. Fisher to Robert E. Johnson covering Hangar Site 
#E-12 at the Lebanon State Airport. 


On November 13, 1978, executed a 5-year lease between OSAD 
and Richard E. Casmey covering Hangar Site #3 at the 
Independence State Airport. 


On November 13, 1978, executed a Utility Easement from OSAD 
to General Telephone Company of the Northwest, Inc., covering 
installation of phone service to the caretaker's quarters at 
the Cape Blanco State Airport. 
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November 30, 1978 
Salem, Oregon 


The Oregon Transportation Commission held a telephone 
conference meeting at 10 a.m. originating in Room 140 of the 
Transportation Building in Salem. Notice of the meeting was made 
by press release to the newspapers of the general and local circu- 
lation throughout the State. The following persons were on the 
telephone at the locations given: 


Glenn L. Jackson, Chairman, Portland 

Peter J. Brix, Member, Portland 

B. Gordon Coleman, Member, Eugene 

Tom Walsh, Member, Portland 

F. B. Klaboe, Chief of Operations, Salem 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development, Salem 

George Bell, Manager of Intergovernmental and Public 
Affairs, Salem 

E. S. Hunter, Manager of Technical Services, Salem 

Jack Sollis, Chief Counsel, Salem 

C. W. Head, Manager, Commission Services, Salem 


There were representatives of the news media present. 


Chairman Jackson said the meeting was called to appoint a 
successor to Robert Burco, who has resigned as Director effective 
January 8, 1979. He stated that Mr. Burco is going to be out of 
the State for a major portion of the time between now and his 
termination date and to eliminate any uncertainty, his successor 
should be named at this time. 


The Chairman said the recommendation is that Fred Klaboe 
be named to replace Mr. Burco. It was a unanimous vote of the four 
Commissioners that Mr. Klaboe be appointed Director of the Department 
of Transportation, effective January 9, 1979, subject to the approval 
of the Senate Confirmation Committee. 


The telephone meeting adjourned at 10:05 a.m. 


ee kee 
‘Glenn L. Michael P. Hollern, Vice Chairman 


ee 
Commissioner B. Gordon Coleman, Commissioner 


Tom Walsh, Commissioner C. W. Head, Manager 
Commission Services 


November 30, 1978 


December 19, 1978 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building, at 10 a.m. Notice of the meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Jack Sollis, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Harold Grover, Administrator of Motor Vehicles 
Dave Talbot, State Parks Superintendent 

Roger Ritchey, Deputy Administrator of Aeronautics 
E. S. Hunter, Manager of Technical Services 

Bob Bothman, Administrator of Metropolitan Branch 
Glen Green, Federal Highway Administration 

Dennis Moore, Administrator of Public Transit 

C. W. Head, Manager, Commission Services 


There were others present including representatives of 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Klaboe: 


1) Minutes of the meeting of November 28, 1978, and 
the telephone meeting of November 30, 1978. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation Resolution 
No. 2680" on file in the Commission's files, Salem.) 


Apportionment of the balance of Fiscal Year 1979 
Metropolitan Planning Funds to Portland, Salem, and 
the Eugene-Springfield Area. (On July 18, 1978, the 
Commission allocated the apportionment of Metropolitan 
Planning Funds for Oregon derived from Fiscal Year 
1979 Interstate Funds. The balance of Fiscal Year 
1979 funds now available for allocation is $106,993.) 
The Commission approved the following allocation to 
the three metropolitan areas allocated on the same 
basis as the July 18, 1978, allocation: 


(Continued on next page.) 
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Distributed Total 
on Federal State 
Area Base Population Funds Match Total 


Portland $17,832.16 $35,949.65 $ 53,781.81 $13,445.45 $ 67,227.26 
Salem 17,832.17 8,184.96 26,017.13 6,504.28 32,521.41 


Spgfld.- 
Eugene 17,832.17 9,361.89 27,194.06 6,798.52 33,992.58 


Total $53,496.50 $53,496.50 $106,993.00 $26,748.25 $133,741.25 


(Authorized Assistant Director for Operations to sign 
supplemental agreements with Lane Council of Governments, 
CRAG and the Mid-Willamette Valley Council of Govern- 
ments. ) 


Adopted survey on North Tigard Interchange-South 
Tigard Interchange Section of the Pacific Highway in 
Multnomah, Clackamas and Washington Counties. 
("Highway Corridor & Design Resolution No. 430" on 
file in the Commission's files, Salem.) 


Agreement with Ben C. Gerwick, Jr., for engineering 
consulting services during the construction of the 
South Channel Structure of the Columbia River Bridge 
on I-205 in Multnomah County. Maximum cost is $49,000. 


Agreement with the U. S. Geological Survey to provide 
stream gaging and flood runoff data for small drain- 
age basins of 10 square miles or less throughout the 
State. Financed by HPR funds in the amount of 
$26,000 for fiscal year 1979. (Authorized State 
Highway Engineer to sign letter agreement. ) 


Project utilizing Interstate Transfer Funds withdrawn 
from the Mt. Hood Freeway to provide improvements on 
Oatfield Road at the intersections of Courtney Avenue, 
Hill Road, Thiessen Road and Rothe Road in Clackamas 
County. Interstate Transfer Funds for this project 
estimated at $121,125, with Clackamas County providing 
all of the required $21,375 of local match. (Author- 
ized State Highway Engineer to sign necessary 
agreement. ) 


Replacement of a structure over Herman Creek on 

Forest Lane in Hood River County. Federal Bridge 
Replacement Funds for the project estimated at $87,650 
with the local government providing approximately 
$21,910 in match funds. (Authorized State Highway 
Engineer to sign the necessary project agreement.) 


December 19, 1978 


Authorized increases in project authorizations on the 
following contracts: 


a. Contract No. 8744 for work on Church Street- 
Mill Street (Silverton) Section of Cascade 
Highway in Marion County, in the amount of 
$17,559. (10.4% increase) 


Contract No. 8442 for improvement to Deadmans 
Pass Safety Rest Area on the Old Oregon Trail 
in Umatilla County, in the amount of $17,763. 
(15.1% increase) 


Membership in the Pacific Northwest Travel Association 
in the amount of $4,000 for this fiscal year. 


Transferred the State's share of Federal Aid in the 
amount of $735,000 to the City of Portland for the 
Pioneer Square Project (converting the Meier and 
Frank Parking block to a downtown park). 


Supplemental agreements covering experimental 
transportation projects increasing general fund 
support to Yamhill County to a maximum contract 

total of $24,195 and decreasing general fund 

support to the City of Woodburn to a total of $13,514. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
Vice Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Superintendent Exhibit 
Highway Controller Exhibit 


DIRECTOR'S REPORT 


Mr. Sollis presented an update of the proposed bills for 
the 1979 Legislature. He stated the deadline for filing legislation 
was December 15, 1978. A total of 27 bills have been presented for 
the Legislators' consideration. Mr. Sollis requested the Commission's 
approval of amending a bill that was passed in the last Legislature 
pertaining to the handling of voter registration cards by the Motor 
Vehicles Division. He felt the cost to handle and mail to the 
County Clerks voter registration cards is probably an improper 
expenditure of dedicated funds. The Commission gave their 
approval to the amendment of the statute. 


December 19, 1978 


Mr. Sollis pointed out that the Attorney General's office 
has introduced a bill relating to gas tax refunds to cities and 
counties. 


Mr. Burco reported on his recent meeting in Washington, 
D. C. with the Secretary of Transportation, the Federal Highway 
Administration and UMTA concerning their proposal for a Surface 
Transportation Administration, which would merge the Federal 
Highway Administration and UMTA. He said they are expecting a 
response from the President's office within the next couple of 
weeks. 


Mr. Burco presented and commented on the following 
issues now in process which he has undertaken within the last 
year or so as Director: 


1) Administrative Costs of Federal Aid Highway Projects 


2) Access Control 


3) Technological Upgrading Productivity of Motor 
Vehicles Division Personnel 


4) Engineering Jobs 
5) Grass Roots Public Opinion 
6) Financial Management — Six Year Program 
7) Staff Development 
(Mr. Burco's letter dated 12-19-78 to the Commission on file in the 


Commission's files, Salem.) 


The Commission set Tuesday, January 16, 1979, for their 
next meeting. 


The Commission expressed to Mr. Burco their appreciation 
for his contribution to the development of the various programs and 
his leadership in reaching a better understanding and relationship, 
particularly at the Federal level, while he has been Director. The 
Commission wished Mr. Burco success in his future operations. 

(Mr. Burco resigned as Director effective January 8, 1979.) 


December 19, 1978 


OPERATIONS 


Mr. Peter Cass, Manager of Tri-Met, reported on the light 
rail proposal for the Banfield Transitway in Multnomah County. 
Mr. Cass asked for the Commission's support of the Banfield Project 
in general, and the light rail project as a part of it. He pointed 
out that CRAG at its November 1978 meeting voted unanimously to 
give its consent to the project. Mr. Cass asked for support of a 
resolution that has been presented to the Commission which is 
necessary in the process for Federal funding of the project. He 
stated that Tri-Met has a ridership today to support the project. 
Mr. Cass mentioned that they had outside agencies from San Francisco 
and Philadelphia take a look at the cost of construction. Each firm 
did take an independent study of the proposal and both came in with 
almost the same in terms of total cost. Mr. Cass discussed and 
referred to charts concerning operating costs. 


After considerable discussion, the Commission unanimously 
adopted the following resolution which was read by Mr. Sollis: 


RESOLUTION 


WHEREAS, the Board of Directors of the Tri-County Metropoli- 
tan Transportation District of Oregon (Tri-Met), the Multnomah County 
Board of Commissioners, the Common Council of the City of Gresham and 
the Portland City Council have resolved that the Banfield/Burnside 
light rail Alternative 5-1b between downtown Portland and downtown 
Gresham be constructed together with a six-lane Banfield Freeway be- 
tween I-5 and I-205. 


WHEREAS, the Metropolitan Planning Organization (Columbia 
Region Association of Governments) finds the recommended Alternative 
5-1b in accord with and entitled to priority under the 23 USC 134 
planning process and consistent with the regional policies and objec- 
tives established in the interim transportation plan; and 


WHEREAS, the reconstruction of the Banfield Freeway is @ 
joint and cooperative approach involving both highway and transit 
improvements; and 


WHEREAS, widening of the Banfield Freeway to six standard 
width lanes with shoulders from I-5 to I-205 is necessary; and 


WHEREAS, acquisition of additional right of way and recon- 
struction of overpasses is required to accommodate the overall project; 
now 


THEREFORE BE IT RESOLVED the Oregon Transportation Commission 
is supportive of the decisions of the responsible subdivisions of gov- 
ernment and will cooperate in the development of this project; and 


BE IT FURTHER RESOLVED, the Oregon Transportation Commission 
approves the use of State Highway Trust Funds for matching Federal In- 
terstate Transfer Funds necessary for the freeway widening portion only, 
including acquisition of right of way, replacement of overpasses and 
construction of six standard width lanes with shoulders on the Banfield 
Freeway between I-5 and 1-205, and the replacement of the upper deck on 
the Steel Bridge. No matching funds attributable to the transit portion 
of the Banfield will be provided from State Highway Trust Funds. 


This resolution shall be entered in the minutes and records of 
the Commission as Miscellaneous Resolution No. 263 this 19th day of 
December, 1978. 


December 19, 1978 


Mr. Klaboe stated that last week the Department presented 
its 1979-81 Budget Appeals to the Executive Department concerning 
various items which were previously removed from the budget. He 
mentioned that there were 23 appeals, most of which were disallowed. 
He commented briefly on the following budget items which were 
restored: 


Highway Banfield Transitway Project 


Aeronautics Reduced Level Budget Services and 
Supplies 


Aeronautics Airport Inspection Aviation Safety, 
Search & Rescue 


Public Transit Full Participation in Transit 
Development Programs for Lane Transit 
and Salem Transit Systems 


Highway Tourism Promotion 


Public Transit Approximately half ($18,864) of 
Intercity Signs and Shelters 


Parks Solar Energy Project (Federal 
Monies only) 


Central Services Crash Injury Training Program 


Parks St. Mary's Wood acquisition, Washing- 
ton County. (Mr. Klaboe mentioned 
that $20,000 is in the budget to 
continue work on that acquisition to 
see what can be done.) 


Mr. John Sheldrake, Highway Division Maintenance Operations 
Engineer, reported on the December 13, 1978, Winter Recreation 
Advisory Committee meeting and presented copies of their minutes. 
(Copy of minutes on file in the Commission's files, Salem.) 
Mr. Sheldrake said the Committee has recommended that the 
following items be presented to the Commission for its considera- 
tion: 


Designate as Sno-Parks two small off-highway 
parking areas only near the North Powder River 
Bridge on the Haines~Anthony Highway No. 411 
between M.P. 2.51 and M.P. 2.60 in Baker County. 
($400 estimated annual cost) 


(Continued on next page.) 
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Removing the designation as Sno-Parks of three 
small areas on I-80N frontage road (old highway) 
near Meacham in Umatilla County. 


Designate as Snow-Park area both sides of the 
Weston-Elgin Highway No. 330, ORE204, M.P. 19.8, 
Langdon Lake areas, in Umatilla County. ($3,000 
estimated plowing cost) 


Sign the Spout Springs Ski area lot in Union 
County to read "No Trailer Parking Allowed". 
Mr. Sheldrake suggested that this matter be 
referred to staff and that it be discussed with 
Mr. George, Traffic Engineer, to work out the 
problem. 


The Commission approved the above Items A, B and C, and accepted 
Mr. Sheldrake's recommendation for the staff to study Item D. 


Following Mr. Coulter's recommendation, the Commission 
adopted a temporary rule establishing criteria for the State 
Highway Engineer to follow in imposing weight restrictions for 
vehicles or combinations of vehicles operating on any State highway 
which may be necessary to protect the highway from being unduly 
damaged. (Copy of rule on file in the Commission's files, Salem, 
as "Permit Rule No. 40". Temporary rule filed with the Secretary 
of State on December 19, 1978, and was published in the Administra- 
tive Rules Bulletin on January 1, 1979. A public hearing date 
will be set later.) 


The Commission considered the possibility of the State 
purchasing traffic signal materials rather than the contractor to 
shorten the time necessary to install traffic signals. Mr. Coulter 
mentioned that it seemed advantageous to do this as there is 
considerable delay in acquiring materials for traffic signal jobs. 
It now takes approximately 180 days after a job is awarded to get 
all of the necessary materials on the job. He indicated additional 
checking is advisable with the Public Contract Review Board, 
contracting fraternity and material suppliers concerning the impact 
of the State doing all the purchasing of the materials. Mr. Coulter 
also mentioned an agreement with the Federal Highway Administration 
would be necessary, as the majority of traffic signal projects are 
done with Federal Aid funds. Following discussion of this matter, 
the Commission asked Mr. Coulter for a final report after he 
completes his investigation. 


December 19, 1978 


Mr. Talbot requested approval to hold public hearings in 
January 1979, under the Administrative Procedures Act concerning 
proposed administrative rules on the following: 


1) Increasing overnight camping fees in State parks 


2) Establishing fees and regulations for group day 
use in State parks 


3) Revising the advance reservation system for State 
park campsites 


4) Establishing new fees and regulations for the use 
of special group facilities at Silver Falls, 
Emigrant Springs and Shore Acres State Parks 


Mr. Talbot asked authority to include in these hearings the proposed 
matter of implementing the day user fee for State parks. He said 
this advice from the public as to the day use fee concept will be 
helpful in discussions with the Legislature. Mr. Talbot said after 
the hearings are held, the Commission will be advised of the results 
and recommendations will be presented for approval at a future 
meeting. The Commission gave their approval to proceed with the 
hearings. 


Following Mr. Talbot's favorable recommendation, the 
Commission approved the reappointment of Rudy Enbysk and Yvonne 
Addington to the Special Projects Fund Advisory Committee, extend- 
ing their terms to December 31, 1981. 


Mr. Talbot recalled that one of the problems associated 
with the $2 non-resident surcharge was the conflict with the 
Corps of Engineers’ policy. He mentioned the Corps stated that 
the surcharge is discriminatory and therefore cannot be imposed 
on Corps' project recreation lands being managed by the State, 
namely, Stewart State Park and Lost Creek Reservoir on the Upper 
Rogue River in Jackson County. Following Mr. Talbot's recommenda- 
tion, the Commission authorized the Parks Branch to join the States 
of Washington and Idaho in an effort to clarify and, in effect, 
change the Corps of Engineers’ policy on the non-resident surcharge 
issue. 


The Commission considered a request from William Welbourne 

to construct a residence at the mouth of Picket Creek located on 

the left bank of the Rogue River approximately one-half mile down- 
stream from the Robertson Bridge within the Rogue River Scenic 
Waterway in Josephine County. Mr. Talbot said the building site 
will be located in a site designated by the Bureau of Land Manage- 
ment as an area offering the optimum in vegetative screening from 
view from the river. The existing housing density in this river 
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mile is 12 and the Commission rules allow for a density of 4 per river 
mile. Mr. Talbot recommended and the Commission approved the request 
contingent upon compliance with the following stipulations: 


1) All vegetation screening the site from the view 
from the river shall be maintained. 


2) The house and any related structures shall be 
located at a site agreed to by the Bureau of Land 
Management and consistent with Josephine County 
planning requirements. 


Construction shall begin within one year and the 
exterior shall be completed within six months after 
it is commenced. 


4) All Josephine County planning and sanitation require- 
ments shall be satisfied. 


5) The Commission shall be notified when construction 
begins and when the exterior has been completed. 


Attention was given to a request from Kenneth Klar to 
construct a block house on the left bank of the Rogue River across 
from Finley Bend in river mile 88 in Josephine County. Mr. Talbot 
said Mr. Klar received approval to construct a single family 
residence from the Commission at its October 28, 1975, meeting but 
was unable to meet the construction deadline. Mr. Klar has 
resubmitted his proposal and has changed his construction design 
from an A-frame to a block house, but has not altered the exterior 
dimensions nor colors. The Commission approved the request as 
recommended by Mr. Talbot subject to the following stipulations: 


1) All requirements of the Josephine County Planning 
Department shall be satisfied. 


2) All sanitation regulations shall be satisfied. 


3) Construction shall begin within one year and 
exterior work shall be completed within six months 
after it is commenced. 


The Commission shall be notified when work begins 
and when exterior work is completed. 


In consideration of the variance to the rules and 
regulations granted by the Commission to permit 
construction of a single-family residence, the owner 
shall grant to the State an easement agreement insuring 
that all trees screening the site from view from the 
river shall be maintained, and that the placement of 

a small travel trailer during construction is temporary 
and will be removed upon completion of the house or in 
two years, whichever shall come first. 
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Commissioner Hollern inquired about the follow-up of 
Mr. B. A. Hanten's request from the November 28, 1978, meeting for 
a hearing to appeal an administrative decision concerning the Rogue 
River Scenic Waterway in Josephine County. Mr. Talbot replied that 
Mr. Hanten had asked that his request be deferred and it may be on 
the agenda at a future meeting. 


The meeting recessed at 11:20 a.m. and reconvened at 1:00 p.m., 
with the four members of the Commission, Mr. Klaboe, Mr. Bothman 
and Mr. Head present. 


The Commission considered a resolution pertaining to the 
withdrawal of Interstate 505 (Long Yeon Corridor) in the City of 
Portland. The Chairman asked Ms. Corky Kirkpatrick, Chairman of 

he CRAG Board and a new member of the Metropolitan Service District, 
for comments concerning the proposed resolution. 


She indicated that the Board will act on this matter at 
their meeting on December 21, 1978; however, no negative comments 
have been received from the Board members. Ms. Kirkpatrick 
commented that this is a technically well-done job and it is based 
on the Board's initial regional strategies that it worked out when 
the Mt. Hood Freeway money was dispersed. She said as a member of 
the Metropolitan Service District she would support this withdrawal. 


The Chairman called on the Chief Counsel to read the 
following resolution: 


(See next page for resolution.) 
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RESOLUTION 


WHEREAS Title 23, U.S.C. Section 103 (e) (4) as amended 
by the Surface Transportation Act of 1978 (Public Law 95-599) 
authorizes the withdrawal of segments from the Interstate Syste; 
and 


WHEREAS the City Council of Portland has elected to withdraw 
the 1-505 Long Yeon Corridor and receive approximately $164 million of 
federal dollars for use in the metropolitan area; and 


WHEREAS the City Council of Portland has conditioned their 
withdrawal action by requiring that the local match for alternate proj- 
ects to I-505 be provided by tne Oregon Department of Transportation 
from Highway Trust Funds estimated to cost approximately $50 million, 
with a match requirement of $6.3 million in 1978 dollars; and 


WHEREAS it is anticipated that the Columbia Region Associa- 
tion of Governments will approve the City's action at its December 21, 
1978, meeting; 


WHEREAS it is the intention of the Oregon Transportation Com~ 
mission to support the withdrawal of I-505 subject to the conditions 
hereinafter set out; 


BE IT RESOLVED that the Oregon Transportation Commission 
will recommend to the Governor of the State of Oregon that he approve 
the withdrawal, including the use of Highway Trust Funds to match 
alternate projects for 1-505 and improvements to St. Helens Road, under 
the following conditions: 


1. That the Oregon Department of Transportation receive sufficient 
inflating dollars from the withdrawal funds to design, purchase 
right-of-way, and construct its three priority projects in the 

metropolitan area that are not currently financed; namely: 


a. Highway 217 - Sunset Interchange Section (approximately 
$12.7 million in 1978 federal dollars) 


190th and Powell Section (approximately $2.1 million in 
1978 federal dollars) 


Highway 212 (approximately $6.0 million in 1978 federal 
dollars. 


That the Columbia Region Association of Governments approve the 
maximum transfer of Metropolitan Portland Urban System Funds to 
the Primary System for use outside the metropolitan area for 
eight fiscal years, beginning in 1979. It is estimated that this 
will amount to approximately $3,386,000 per year for a total of 
$27 ,088,000. 


That CRAG approve the transfer out of the metropolitan area of 
all Federal Aid Primary Funds now scheduled to be used in the 
metropolitan area according to the current Oregon Department 

of Transportation six-year highway improvement program estimated 
to be $7,438,000 in 1978 dollars. Said Primary Funds so removed 
will be replaced with inflating 1-505 withdrawn funds. 


That CRAG at its December 21, 1978, meeting agree to the above 
conditions. 


All commitments made by the Oregon Transportation Commission 
under this resolution are subject to the Oregon Department of 
Transportation's ability to provide adequate financing. 


Inis Resolution shall be entered in the minutes and records of the 


Commission as Miscellaneous Resolution No. 264 this 19th day of 
December, 1978. 
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The Commission unanimously adopted the resolution. 


The Chairman adjourned the meeting at 1:07 p.m. 


. Hollern, Vice Chairman 


A. 


Tom Walsh, Member 


C WA Meek 


C. W. Head, Manager 
Commission Services 


December 19, 1978 


EXHIBIT____4— 
MINUTES OF 12:19-78 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


44051 Shumaker, Jack D. & Sharon M. 
47913 Clatsop Count 

49780 Alex, Hercules J. & Muriel J. 
50301 LaFountain, Jerry M. & Barbara A. 


4 Transactions $ 5,135.00 


Agreement with the Oregon Archeological Preservation 
Committee to conduct a Chinook Indian Interpretation 
Project to provide public education and interpretation 
of the Chinook Indian Culture at Milo McIver State Park, 
Clackamas County. The Committee will be responsible for 
developing, constructing, maintaining, and operating a 
living archeological interpretive center and conducting 
programs for public education relating to the use of 
native plants, the use of fish, shell fish and game and 
the use of stone materials as well as other activities 
which encourage learning skills and develop appreciation 
of native american technology and art forms. The State 
will assist the Committee in this project. Terms of the 
agreement will be for three years from the effective date 
of the agreement but may be cancelled by either party by 
giving 30 days written notice. (Parks Branch) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


Daged this day of 


Glenn L. Jackson, Cha 
Oregon Transportation 


, STATE HIGHWAY ENGINEER 
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EXHIBIT 
TO: Oregon Transportation Commission a AINIUITES ge 12-19- 78 


SUBJECT: Report of confirmation of action taken under delegated authority 


Clackamas R.R. O'Xing-S.E. 110th Ave. 
(Contract No. 8838) 


Type of Work ___Gradin & Pavin _- 0.68 mile _ F.A. Proj. No. aoe. 


No Projoct — 


County ___ Clackamas Highway COC RANI Ge lees 


No. of Bidders 2 Low Bidders. .oPanols Vn der, Clackamas 


Low Bid $163,408.50 


Engineer's Recommendation: Award low bidder. 


L. Calvin St. (Columbia City) 


Ais 2 e Preject os ae : : eee 
(Contract No. 883 
Type of Work 0.24 mi le Grade & Pave F.A. Proj. No. SOS- __$0S-0502(1 ) 


County ieee, Et eee ee Highway Sixth Street 


No. of Bidders ____"______ Low Bidder __ Columbia-\ lest M terials 


327 0) 
Low Bid S 47,1 | 00 


Engineer's Recommendations: Award to low bidcer subject to concurrence of the 
City of Columbia City, and the sum of $7,900.00 is deposited by the 
City. 


\ 


N.C.L.-Ocean Bivd. (Coos Bay) 
(Contract “No. 8840) 
rype ot Work_0:68 mile grading & paving __r.a. Proj. no. -M=2671_ 


NO. ccc eee Ct 


een he 5. of Cee 
county (OOS Highway__FAU 2671 (Woodland Drive) 


5 


R A ene) r cand 
No. of Bidders___» _ Low Bidder ___ Bob D_ANGE 1 ] ae Inc.» Easts 1de 


Low Bid $ 121,492.00 


Engineer's Recommendations: Award to low bidder 
FHWA and the City of Coos Bay and the sum 
the City. 


EXHIBIT : 
MINUTES OF 12-19-78 


Ne. Project —alheur River (Clark Lane) Bridge 

(Contract No. 8844 
Typu of Work > i i a ee 2. 1300(2) 
County ie | |. | | ae ee. Highway.._._ Lount Road 
No. of Bidders 5 slow Bidder___ Douglas S, Coats Construction, Bend 
Low Bid $116,900.00 


Engineer's Recommendation: Award to low bidder subject to the concurrence 
of Harney County and the sum of $18,650.00 is deposited by the County. 


A} + a 
bio. Project __Neal Creek Bridge 


(Contract No. 8842) 
Type of Work __0.21 mi, G, P, & Structure __F.A. Proj. No. RS-B428(1) 


County.__Hood River = ighway-FAS B428 (Dethman Ridge Rd.) 


ho. of Bidders... Low Bidder __ HOISt Construction Co... Opuridge 


+ 
< 


539.067 
Low Bid $_-¥-¥ 22 AiO. 


Engineer's Recommendations: I have taken this project under advisement. 


No.6 __ project._second St. U'Xing (Hood River) 
(Contract No. 8 
Type of Work Structure Widening F.A. Proj. M 


a NO, 


County ___Hood River iceaiiaiin = Highway___cOLumbia River A 
2nd Low Hannan Bros. Construction, Inc., Portland 
No. of Bidders....O _ Low Bidder. COASt Marine Constrn,, Inc., Portland 


Low Bid $ 88 > 688 90 


2nd Low $89,995.00 


Engineer's Recommendations I have taken this project. under advisement. 


S 


EXHIBIT 2 
MINUTES OF 12-19-78 


sa 7 ptinn ROGUE Valley Hwy. at Pine St. (Central Point) 


. ae tas P “ue 8 
Type of Work ___Paving & Traffic Signals =) 2B eS Rr ee HHS 37 3 


County ___vackson Highway_-Rogue Valley 


! 2 . e 
ery he ey eee ES pidder___Hamilton Electric, Inc., pugene— 


Engineer's Recommendation: Reject all bids. 


ia Project arandview Ave. @ Cloverlawn Dr. (Grants Pass Vicinity) 
(Contract No. 8845) 
Type of Work _0.10 mi. Grading, Surfaci ng & Re- F.A. Proj. No. _SOS-1700 (] 
taining Wall 
County _Josephine Highway —Y OU nty Rd. (Grandview Ave.) 


No. of Bidders___3-____ Low Bidder _ Ausland Constr, | Os Grants Pass 2 


Low Bid 5__178,875.50 


: P _ eee P see i 1. vO 
Engineer's Recommendations: Away d to low bj 


1d 
Josephine County and the sum of $28, 10 


A 


er subject to concurrence of 
.00 is deposited by the County. 


“i 
u 
A 
U 


tae 9 Cape Creek Tunnel 


Project —....-— 


(Contract No. 


‘sara : 
Type of Métknckal t jJumina ce 10 Piz, 


County Lane ___ Highway Oregon Co as 


2 ba] 
No. of Bidders__2 Low Bidder _M Vt 


Low sigs 107,000.00 _ _ 


Engineer's Recommendations: Award to low bidder subject 
FHWA. 


EXHIBIT B 
MINUTES OF 12-19-78 


Tee Projnct Willow Creek (Morgan St.) Bridge in Heppner 


(Contract No. 8847) 
ee pee) 3 1s 5s. Pre, Wa. Une 


County kee Highway__City Street 


bint ‘sed etnisioe ak Low Bidder__UOuglas S. Coats Construction, Bend 


Low Bid $_97.2200.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Heppner and the sum of $9,300.00 is deposited by the City. 


Te rae Project Pendleton-John Day Hwy. @ S.W. 30th St. (Pendleton) 
(Contract No. 8848) 


Type of Work __Lraffic Sianal Installation _F.a. Proj. No. __2tate 


ae, Wee S Highway __Pendleton-John_ Day 
io, eh Bidets ee “Low Bidder Olson Electric Co., Inc., Vancouver 


Low Bid £6,183, 95. 


Engineer's Recommendations: Award to low bidder after $54,000.00 is deposited 
by John I. Margraf. (Telegram dated 12-21-78 from John I. Margraf 
requested that bids be rejected. Contractor advised that bids were 
rejected.) 


ee: toe a; cowl. wosh SE. 0 5.¥.. -e (Pendi 


Type of Work 


$414 
County Umatiliia ie 


2 Hamilton Electric, Eugene 


No, of Bidders 


Low Bid $ 34,378.99 _ 


Low Bidder _ 


Engineer's Recommendations: Award to 4 bid ibj ncurrence of the 
City of Pendleton and the sum $40,280.00 is deposited by the City. 


EXHIBIT_____B- 
MINUTES OF 12-19-78 


13 Ukiah Rock Production 


NOY: dain 1 OA6? 
. (Contract No. 88502. : 
Rock Production _ FA. Proj tate 


Type of Work — Ne ces 


Sb) ns oe Highway..rendleton-John Day 


No, of Bidders 4 oe LOW Bidder___continental Crushi n q, Bend: 


Low Bid $__G15774.00 


Engineer's Recommendation: Award to Tow bidder. 


igh | project __+_lhird St. @ Wilson Ave. (Bend) 
, (Contract No. 8851) 


Type of Work _lraffic Signals pate: tate 


ou Deschutes — Highway awit Dalles-California 


sia. ot Giddars.......2... Low Bidder CLArKe E| 


55,916.00 


Low Bid $ ———2-=_— — + — 


ectric, Ine... Eueene 


. " 4 
Engineer's Recommendations: Award 


On November 21, 1978, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received November 16, 1978, and authorized him to sign the 
contracts when conditions for the awards have been met. 


Michael P. Hollern, Vice Chairman 
Oregon Transportation Commission 


EXHIBIT _ 
MINUTES OF _**-1?-78 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


Bridae 


(Contract No. 8842 
e 


ructure Proj, No. — ss 


Type of Work 226 


land Rivwar -AS 
COUATY crecnas OC CN V ey ~ Highway ——— 


lot ee H+piirks A hi a ly 
No. of Uidders Low Bidder IY to LONS Puc 10! 1_ Co os Oakr at 


PAN nec? CA 
i" 2 ty / ‘ 
OW DIC > aw tt tt 


Engineer's Recommendations Award to low bidder subject to the concurrence 
P 


of Hood River County and the sum of $43,300 is deposited by the 
County. 


(Ygod River) 
(Contract No. 8843) 


= sp ma 
LOlUMD1a WI 


Construction n Portlana 


Engineer's Recommendations A 


Construction, Inc., did no 


a 
al requirements Tor rity Business Enterprise 


+ 

— 
tin Fader 014 
V XY oA ® . 


tion. Award to second low bidder subject to the concurrence 
of FHWA. 


On November 28, 1978, I accepted the State Highway Engineer's 
recommendations for award of the two projects above (Bids received 
November 16, 1978) and authorized him to sign the contracts when 
conditions for the awards have been met. 


Michael P. Hollern, Vice Chairman 
Oregon Transportation Commission 


¢ 
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EXHIBIT B 
MINUTES OF _12-19-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly authorized delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the Oregon 
Transportation Commission. Pursuant to that authority and acting in 
accordance therewith for the Commission, I approved the following action 
and report this for your official records: 


By telephone on November 13, 1978, I gave approval to J. B. Boyd 
to accept the option from Kathryn P. Keller, Trustee, for two 
parcels on the Ross Island Bridge-S.E. 52nd Avenue Section of 
the Mt. Hood Highway in Multnomah County for a consideration of 
$25,000.00. File 49546. 


Dated this £4 day ys » 1978. 


Michael P. Hollern, Vice Chairman 
Oregon Transportation Commission 


EXHIBIT ~ 
MINUTES OF —12-19-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49303 Lovcik, Barbara B. $ 5,750.00 


SIV EEN SOOO 


50041 Grizzly Bear, Inc. 14,400.00 
50052 Hemmingson, Brian A. et al 7,700.00 
20-4 .96 Wallin, Ernest E. 600.00 


ee eee ee On 
22-1.27W fedford-Jackson County Airport 600 .00_ 
234-18 .92W O'Mara, Leo R. 300.00 


2947-10-57 EW NS) Ee OAT TT 


234-19 .03W O'Mara, Leo R. 300.00 
234-19 .93E O'Mara, Michael J. 300.00 
234-20 .20E O'Mara, Michael J. 150.00 


234-20.20E .O Mara, Micnaet ve RR 
270-1 .63N Wilson, Lewis W. 450.00 
270-2.11N Marion, Harlan 300.00 
270-2.30N Robertson, William L. 300 .00 
270-2 .58N Robertson, William L. 300.00 


13 Transactions 31,450.00 


Grant of Access to Kenneth H. Howell for an additional 35 feet access 
at Station 39+35 on the West side of the Grants Pass-New Hope Road 
Section of the Jacksonville Highway, in Josephine County. File 40511 


Grant of Access to Leon Swank and Walter C. Cline at Station 1538+50 
on the Northerly side of the Coast Range Summit Section of the 
Corvallis-Newport Highway in Lincoln County. File 35374 


Agreement with Deschutes County covering construction of the Bend 
SCL-Murphy Road Section of The Dalles-California Highway. The 
State will design and construct the project using Federal Aid 
Primary Funds. The County has agreed to cooperate in the adjust- 
ment of utilities and to accept jurisdiction of certain recon- 
structed road connections. (Local Government) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


Dated this 


ZF ARE HIGHWAY ENGINEER Michael P. Hollern, Vice Chairman 
ji [24 TS. Oregon Trapspertation Commission 


SATE: 


EXHIBIT ¢ 
MINUTES OF _12-19-78 


TOS Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) The Eagle Creek (Middle) Bridge on County Road 
980 (Sawmill Lane) in Baker County. Bids received 
October 26, 1978. Contract No. 8826 awarded 
November 17, 1978, to Hamilton Construction Co., 
Springfield, at $143,926. 


Traffic signal installation on the McKenzie 
Highway at 3rd Street in Springfield, Lane County. 
Bids received October 26, 1978. Contract No. 8832 
awarded November 21, 1978, to Clarke Electric Co., 
Eugene, at $37,354. 


Work on the 6th, 8th & Quincy Streets (Harrisburg) 

Section in Linn County. Bids received October 26, 

1978. Contract No. 8833 awarded November 17, 1978, 
to Morse Bros., Inc., Lebanon, at $92,689.90. 


Work on the N.C.L.-Ocean Boulevard (Coos Bay) 
Section of FAU 2671 (Woodland Drive) in Coos 
County. Bids received November 16, 1978. Contract 
No. 8840 awarded December 1, 1978, to Bob Angell, 
Eastside, at $121,492. 


Work on the Neal Creek Bridge Section of FAS B428 
(Dethman Ridge Road) in Hood River County. Bids 
received November 16, 1978. Contract No. 8842 
awarded November 28, 1978, to Holst Construction 
Co., Oakridge, at $539,067.50. 


Structure widening on the Second Street Undercross- 
ing (Hood River) Section of the Columbia River 
Highway in Hood River County. Bids received 
November 16, 1978. Contract No. 8843 awarded 
November 28, 1978, to Hannan Bros. Construction, 
Inc., Portland, at $89,995. 


Work on the Grandview Avenue at Cloverlawn Drive 
(Grants Pass Vicinity) Section in Josephine County. 
Bids received November 16, 1978. Contract No. 8845 
awarded December 4, 1978, to Ausland Construction, 
Inc., Grants Pass, at $178,875.50. 


Illumination of the Cape Creek Tunnel on the Oregon 
Coast Highway in Lane County. Bids received 
November 16, 1978. Contract No. 8846 awarded 
November 21, 1978, to Mill Plain Electric, Inc., 
Vancouver, Washington, at $107,000. 
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The Willow Creek (Morgan Street) Bridge in the 

City of Heppner, Morrow County. Bids received 
November 16, 1978. Contract No. 8847 awarded 
November 24, 1978, to Douglas S. Coats Construction, 
Bend, at $87,200. 


Traffic signal installation on s.W. 20th Street at 
S.W. Court Place in Pendleton, Umatilla County. 

Bids received November 16, 1978. Contract No. 8849 
awarded December 1, 1978, to Hamilton Electric, Inc.,; 
Eugene, at $34,378.55. 


exHieiT._____— 
MINUTES OF __12°19+78 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On November 1/7, 1978, established a 40 MPH speed 
zone on the Woodburn-Estacada Highway in the 
vicinity of Estacada in Clackamas County from 
M.P. 33.06 to M.P. 33.40. (Speed Zone Order No. 790) 


On November 17, 1978, established a 40 MPH speed 
zone on the Farmington Highway in the vicinity of 
Beaverton in Washington County from M.P. 5.23 to 
M.P. 8.76 including a 20 MPH zone when children 
are present in the following sections: 

M.P. 5.41 to M.P. 5.47 

M.P. 5.7/5 to M.P. 

M.P. 7.20 to M.P. 7.42 
Rescinds Speed Limit Resolution No. 161 dated 
August 9, 1954 and Speed Limit Resolution No. 178 
dated January 18, 1955. (Speed Zone Order No. 791) 


On November 20, 1978, established the following speed 
zones on the Florence-Eugene Highway in the vicinity 
of Mapleton in Lane County: 


45 MPH from M.P. 13.75 to M.P. ye 
35 MPH from M.P. 14.15 to M.P. 14.40 
45 MPH from M.P. 14.40 to M.P. 14.73 


Rescinds Speed Limit Resolution No. 90 dated 
August 18, 1952, and Speed Zone Order No. 710 dated 
November 24, 1975. (Speed Zone Order No. 792) 


On November 20, 1978, established a 35 MPH speed 
zone on the Mapleton-Junction City Highway in the 
vicinity of Mapleton in Lane County from M.P. 0.00 
to M.P. 0.70. (Speed Zone Order No. 793) 


Qn November 21, 1978, prohibited parking on an 
emergency basis allowing the area to be so signed 
effective immediately on the Jacksonville Highway 
No. 272 beginning at the south city limits of Grants 
Pass M.P. 0.20 (Engineer Station 14 + 87) to a point 
200 feet south of New Hope Road M.P. 1.56 (Engineer 
Station 87 + 00). Curb parking will be prohibited 
on both sides of the highway. Rescinds No Parking 
Resolution No. 239 dated April 3, 1962. Josephine 
County. 


EXHIBIT 
MINUTES OF —12:19-78 


On November 27, 1978, I signed a supplemental agreement 
with Morrow County to implement a right of way exchange 
in a section of the Old Columbia River Highway which 
was approved by the Transportation Commission at their 
October 24, 1978, meeting. 


Dated this 5 day of Ze. en1her , 197s 


ee: re Ge Fes 


H. S. Coulter, State Highway Engineer 


EXHIBIT o. 
MINUTES OF _12-19-78 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and 
Contract No. 


J. C. Compton Co., 
No. 8388 


Roy L. Houck 
Construction Co., 
No. 8556 


Traffic Marking 
Specialists, Inc., 
No. 8739 


Garrett & Thomas 
Construction, 
No. 8645 


Tru-Mix Construction 


Co., No. 8763 


R. A. Hatch Co., 
No. 8460 


Section and County 


25th St. S.E.-Lancaster 
Dr. Intch., Marion County 


Hot Lake O'Xing-Union, 
Union County 


Coos Bay/N. Bend Pavement 
Marking, Coos County 


Tunnel Creek-Whitewater 
Road, Marion County 


Shady Cove (Cleveland St.), 
Jackson County 


SE Crystal Spr. Blvd.-SE 


Acceptance 
___Date 


November 20, 1978 


November 21, 1978 


November 


November 


November 


November 


Sunnyside Road, 
Multnomah and Clackamas 
Counties 


Sims Electric, Inc., 
No. 8670 


Coos River Hwy. Jct., 
Coos County 


November 


E. H. Itschner Co., 
No. 8731 


Meacham Rock Production, 
Umatilla County 


November 


Clarke Electric 
Company, No. 8646 


Kings Valley Hwy. @ 
Main St. (Dallas), 
Polk County 


December 


J. C. Compton Co., Rome-Burns Jct., Malheur 
No. 8643 County 


December 


EXHIBIT c 
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Contractor and 


Contract No. Section and County 


North Santiam Paving Sublimity (W. Main St.), 
Co., No. 8771 Marion County 


Chemawa Rd.-Hayesville 


Castile Landscaping, 
Intch., Marion County 


Inc., No. 8584 


December 8, 1978 


Acceptance 
Date 


December 1, 1978 


December 6, 1978 


EXHIBIT——_—- 
MINUTES OF 22-19-78 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in 
preparation for condemnation (Delegation Order No. 16, Sub. 46), I aPp- 
proved making the following offers in accordance with this authority for 
and on behalf of the Commission: 


N.E. DIAMOND LAKE BLVD.-S-E. WASHINGTON AVENUE SECTION, OAKLAND- SHADY 
HIGHWAY - DOUGLAS COUNTY ; 


R-50289 - James Donald Kidder et al. 250 square feet for right of 
way purposes. Offer $26.05. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC HIGHWAY 
SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-48290 - Jack Laverne Foster et al. 7,738 square feet for right 
of way purposes. Offer $93,000.00. 


PINE STREET-ACADEMY STREET (SALEM) SECTION, PACIFIC HIGHWAY EAST = 
MARION COUNTY 


R-49652 - Eugene Erickson et al. 2,035 square feet for right of 
way purposes. Offer $8,650.00. 


SISKIYOU BLVD .-PARK STREET (ASHLAND ) SECTION, GREEN SPRINGS HIGHWAY - 
JACKSON COUNTY 


itp hied MORIN SR crn ee 


R-49998 - Walter W. Weller et al. 0.10 acre for right of way pur~ 
poses. offer $93,500.00. 


R-50006 - Cray S. Reed et ux. Parcel 1 - 605 square feet for right 
of way purposes; Parcel 2 - 150 square feet for right of way purposes. 
Offer $2,500.00. 


R-50015 - William Stanley Revel et al. Parcel 1 - 559 square feet 


for right of way purposes; Parcel 2 - 100 sauare feet for right of way 
purposes. offer $2,000.00. 


vated thisnO day Ine 4 1978. 


RE: Report of Offers Ten 


EXHIBIT D 
MINUTES OF 12-19-78 


December 1978 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engi- 
neer (Administration Order No. 18), I report that I have taken the 
following actions for your official records: 


(1) Service Contract with Southern Pacific Transportation Company 
for grade crossing protection devices at Claxter Road in Marion 
County. Approved November 20, 1978. RR 959 (16-12) 


Service Contract with Southern Pacific Transportation Company 
for grade crossing protection devices at Hampton Road in Lane 
County. Approved November 20, 1978. RR 960 (16-12) 


Agreement with the City of Haines and Oregon-Washington Railroad 
and Navigation Company covering a sanitary sewer pipeline cross~ 
ing of the Haines-Anthony Highway in Haines in Baker County. 
Approved November 20, 1978. RR 961 (16-12) 


Right of Way Service Agreement with Crook County for acquiring 
right of way on the Ochoco Highway-Ochoco Ranger Station Section 
of the Ochoco Ranger Station Road in Crook County. Approved 
November 20, 1978. Misc. C & A 6566. Agreement No. 110 (16-49) 


Service Contract with Southern Pacific Transportation Company 
for grade crossing protection devices at Lewisburg-Granger Road 
in Benton County. Approved November 27, 1978. RR 962 (16-12) 


Service Contract with Southern Pacific Transportation Company 
for grade crossing protection devices at West Main Street in 
Hillsboro, Washington County. Approved November 27, 1978. RR 
963 (16-12) 


Signed on October 23, 1978, the Grant of Access approved by Mr. 
Jackson September 18, 1978, for an access at Station 65+15 on 

the Grants Pass-New Hope Road Section of the Jacksonville Highway 
in Josephine County. File 40533 (16-43) 


Right of Way Service Agreement with the City of Portland for ac- 
quiring right of way on the S.E. 39th Avenue at S.W. Stark project 
in Multnomah County. Approved November 30, 1978. Misc. C&A 
6360. Agreement No. 107 (16-49) 


Right of Way Service Agreement with the City of Portland for ac- 
quiring right of way on the N.E. 33rd Avenue at Broadway project 
in Multnomah County. Approved November 30, 1978. Misc. C&A 
6359. Agreement No. 108 (16-49) 


EXHIBIT —_—_—_2- 
MINUTES OF _ 12-19-78 


Report of December 1978 (cont. ) 


(10) Right of Way Service Agreement with the City of Portland for acm 


quiring right of way on the Clenwood-Crystal Springs Section of 
S.E. 39th Avenue jn Multnomah County. Approved November 30, 1978. 
Misc. C&A 6343. Agreement No. 109 (16-49) 


Service Contract with Southern Pacific Transportation Company 
for grade crossing protection devices at S.W. Hall Blvd. in Tigard, 
Washington County. Approved November 30, 1978. RR 953 (16-12) 


Wire Line Crossing Agreement with Oregon-Washington Railroad and 
Navigation Company for overhead traffic signal interconnect in 
Hermiston on the Umatilla-Stanfield Highway in Umatilla County. 
Approved December 4, 1978. RR 964 (16-12) 


Sale of 0.28 acre excess property on the Hanson Creek-Saunders 
Creek Section of the Florence-~Eugene Highway in Lane County for 
a minimum consideration of $2,000.00. Approved December 4, 1978. 
File 7396 (16-43) 


} | 
Dated this ie day egcerbt, 1978. 
| 


ge 


_/B. BOYD, Right/of Way Manager 


EXHIBIT E 
MINUTES OF 12-19-78 


27 November 1978 


TO: Oregon Transportation Commission 
) y 


FROM: David G. Talb 
State Parks intendent 


SUBJECT: Delegated Authority Actions 
Scenic Waterways 


The following was action taken under the Delegated 
Authority. This covers the period of 1 November to 
27 November 1978. 


Correction addition to the October report. 
18 October Rogue River Arlin Stafford 


Approval to replace garage 
in Josephine County. 


EXHIBIT F 


MINUTES OF _12-19-78 
Date: November 21, 1978 


TO: Oregon Transportation Commission 
SUBJECT: 


Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, 


I report the following action for the 
Transportation Commission's records: 


On Nov. 24 , 1978, $3,327,474 54__ was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of October , 1978 . 


(List of apportionments on file in Commission Files, 
Salem.) 


On Nov. 30_, 1978 , $1,996,484.73 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of October , 1978. 


(Iist of apportionments on file in Commission Files, 
Salem. ) 


Dated this 2lst day of November , 19 78 


» Controller 
Division 


Attachments 
cc: Robert Burco 


H. S. Coulter 
John Earley - Att. 


January 16, 1979 
Salem, Oregon 


—_~ 


The Oregon Transportation Commission met in the Director's 
Office (Room 135), Transportation Building, at 9:05 a.m. Present 
were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

B. Gordon Coleman, Member 

Peter J. Brix, Member 

Tom Walsh, Member 

F. B. Klaboe, Director of Transportation 
David Talbot, State Parks Superintendent 
H. S. Coulter, State Highway Engineer 
Jack Sollis, Chief Counsel 

Fran Neavoll, Commission Services 


Mr. Klaboe mentioned that a meeting has been set up with 
the Governor next week to discuss park issues. He asked Mr. Talbot 
to brief the Commission on several park issues. Mr. Talbot briefed 
the Commission on the St. Mary's Wood and the Marquam Hill Park 
Issues. 


Mr. Klaboe briefed the Commission on a consultant 
agreement which would be before them later in the morning for a 
post-construction evaluation study on the Fremont Bridge. (See 
page 2889, ) 


The Commission set the next Commission meeting date as 
February 8, 1979, and decided to hold it via the telephone. (See 
page 2887 : ) 


The Commission moved the meeting to the Conference Room 
122 at 10 a.m. (Notice of this meeting was made by press release 
to the newspapers of the general and local circulation throughout 
the State.) Others present were: 


Larry Rulien, Assistant Director of Transportation Policy 
and Program Development 

George Bell, Manager of Intergovernmental and Public Affairs 

Dennis Moore, Administrator of Public Transit 

Roger Ritchey, Deputy Administrator, Aeronautics Division 

Harold Grover, Administrator of Motor Vehicles 

E. S. Hunter, Manager of Technical Services 

Bob Bothman, Administrator of Metropolitan Branch 

Glen Green, Federal Highway Administration 

Wally Hibbard, River Programs 

C. W. Head, Manager, Commission Services 


- 2884 - January 16, 1979 


Mr. Ed Grimes of Harrisburg, and others, appeared before 
the Commission for presentation of a second place special merit 
award won by the Department of Transportation for its anti-litter 
program during 1977 in a nation-wide contest of State Highway 
Departments co-sponsored by Keep America Beautiful, Inc. and the 
Federal Highway Administration. 


Mike Barker, a grade school student from Lebanon, presented 
a plaque to Chairman Jackson which he accepted for the Department 
at the Keep America Beautiful Annual Awards Banquet in Washington, D.C., 
on December 7, 1978. Sally Adams from Griggs School in Lebanon 
presented a National Keep America Beautiful State Award to Ed Grimes, 
Chairman of the Keep Oregon Green and Clean. 


The Chairman thanked the students for the active part 
that they are playing in keeping Oregon's highways and parks clean 
in the anti-litter program. Mr. Grimes thanked the Oregon State 
Police for their participation in the program. Colonel E. E. Brandaw 
was present representing the State Police. 


The Commission unanimously approved the following items on 
the consent calendar: 


1) Minutes of the meeting of December 19, 1978. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation 
Resolution No. 2681" on file in the Commission's 
files, Salem.) 


Voided "Highway Corridor Resolution No. 368" adopted 
July 8, 1969, due to withdrawal of the Mt. Hood 
Freeway and approved closing the Federal Aid Programs 
now obligated for right of way with the Federal 
Highway Administration. (Resolution No. 368 

covered Mt. Hood Freeway Section (Easterly end 

of the Marquam Bridge) of the Mt. Hood Highway in 
Multnomah County.) 


State participation in construction of the Circle 
Boulevard Bikeway connecting Highway 99W with the 
Hewlett-Packard industrial Site in Corvallis. Total 
cost of the project estimated at $48,000 with State 
contributing $32,000. The $16,000 local match is to 
be shared equally by the City of Corvallis, Benton 
County and Hewlett-Packard. (Granted authority for 
State Highway Engineer to sign the necessary agree- 
ments. ) 


January 16, 1979 


State participation in construction of the Glenwego 
Creek Bridge in Lake Oswego as a vital link connecting 
the Terwilliger and West Linn Bikeways in Clackamas 
County. Project will consist of constructing a 

new bicycle-pedestrian bridge 12 feet wide and 

80 feet long. Removal of old bridge and piers 

will be included in project. Total cost of project 
estimated at $81,000 with State contributing $50,000 
and the City $31,000. (Granted authority for State 
Highway Engineer to sign necessary agreements.) 


Adopted resolution removing four short segments of 
the old alignment from the State Highway System 

in the Rhododendron-Government Camp Section of the 
Mt. Hood Highway in Clackamas County. ("Abandonment 
Resolution No. 578" on file in the Commission's 
files, Salem.) 


Designated a section of the former Timberline 
Highway No. 173 between Engineer Stations 10+75 
easterly to 17+13 as a Sno-Park. (This section of 
highway lies directly in front of Timberline Lodge. ) 


Two requests for projects utilizing Interstate 
Transfer Funds withdrawn from the Mt. Hood Freeway 
and authorized State Highway Engineer to sign the 
necessary agreements as follows: 


a) City of Gladstone to realign and 


channelize Abernethy Lane at Portland 
Avenue. Total cost $20,000; Federal 
Funds $17,000; Local Share $3,000. 


Clackamas County to widen and improve 
Webster Road at four locations 
(Clackamas Highway-N.C.L. (Gladstone) 
Section). Total Cost $108,200; Federal 
Funds $91,970; Local Share $16,230. 


Authorized payment of the annual membership dues in 
the amount of $5,050.39 to the American Association 
of State Highway and Transportation Officials for 
the calendar year 1979. 


Traffic signal at the intersection of the 
Corvallis-Newport Highway (US20) and 19th Street 

in Philomath, Benton County. Project will provide 
a 5-phase signal and that the highway be restriped 
to provide for left-turn refuges at 19th Street. 
Estimated cost is $63,000 with $20,000 provided by 
the City and $43,000 from State Construction Funds. 
(Authorized State Highway Engineer to sign project 
agreement when prepared.) 
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(11) Temporary and permanent traffic signal installa- 
tions on N. W. St. Helens Road (Columbia River 
Highway) at N. W. Front Avenue (access to 
Wacker Chemical Company) in Portland. City of 
Portland and Wacker Chemical Company have worked 
out a financial arrangement for a temporary signal 
to be installed as soon as possible and a more 
permanent installation at a later date. State 
has no financial responsibility. (Authorized 
State Highway Engineer to sign agreements when 
prepared. ) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Superintendent Exhibit 
State Recreation Director Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


QmAmvTaAws PS 


Mr. Bell reported on the 1979 Legislature. He mentioned 
the Senate Transportation Committee has named Dell Isham of Lincoln 
City as Chairman and the members include Bob Smith, L. B. Day, 

Lenn Hannon and Stephen Kafoury. He said Glen Whallon was chosen 
Chairman of the House Transportation Committee but other members have 
not yet been appointed. 


Mr. Bell stated that yesterday the Director, the Division 
Administrators, and himself appeared before the Senate Transportation 
Committee and gave a brief overview of the activities of the Depart- 
ment. He mentioned that Mr. Klaboe and himself are registered as 
lobbyists and it is anticipated that eight other individuals in the 
Department will be registered. He said that the guidelines are about 
the same as in the 1977 session. He informed the Commissioners 
that if they want to register as lobbyists that he will be glad to 
assist them. 


Mr. Bell stated the most significant bill introduced so 
far calls for a constitutional amendment limiting the Highway Fund 
strictly for highway use. If the bill passes, it will be referred 
to the voters at the next State-wide election. 


The Commission set February 8, 1979, for their next 
regular meeting which will be held by telephone. The Commission 
tentatively set March 27, 1979, in Salem, and April 17, 1979, in 
Medford, for their monthly meetings. 


January 16, 1979 


Mr. Talbot referred to his recent report concerning 
B. A. Hanten's request for the Commission to override an administra- 
tive decision on his part whether or not he deserved another start 
as a commercial outfitter on the Rogue River Scenic Waterway in 
Josephine County. (See November 28, 1978, Commission minutes, Page 
2807, for previous discussion.) Mr. Hibbard gave a brief review of 
the situation and handed to the Commission a tabulation from 1974 
to date which shows Mr. Hanten's scheduled and authorized commercial 
use history. (Copy of schedule on file in the Commission's files, 
Salem.) He stated Mr. Hanten now has in the fixed schedule 14 lodge 
trips and 8 camping trips for a total of 22. 


Mr. Hanten was present and stated that he is asking the 
Commission to grant him a hearing to appeal the Department's decision 
or for the Commission to override the Park's Branch decision as 
mentioned by Mr. Talbot. In response to Commissioner Coleman's 
question, he said there are several individuals that are allowed 38 
or 40 trips per year. He referred to Mr. Talbot's informational 
letter to the Commission of December 8, 1978 (copy on file in 
Commission's Files, Salem) and pointed out that he feels the letter 
is full of misstatements. Mr. Hanten said the base number of trips 
was set by a Federal regulation or moratorium and the State did not 
have anything to do with it. The moratorium, he said, should have 
set the base number of trips as they were. The base number of trips 
was set on how the individuals could prove to the Federal Government 
(BLM) what they had. In his case, he mentioned he had and could 
prove 21 trips as a base in 1973, prior to any regulations. 


In reply to the Chairman's inquiry, Mr. Sollis said the 
Commission is not authorized or responsible for decisions in this 
category. He stated the State Marine Board by statute has juris- 
diction to make the final decision. Mr. Hanten asked that this in- 
formation be in a letter form so that he could take it back to the 
Marine Board. After discussion, the Commission unanimously supported 
the recommendation of the Parks Branch and denied Mr. Hanten's re- 
quest. 


Mr. Coulter gave a progress report on contract procedures 
regarding the accelerated traffic signal installation program which 
the Commission asked him to investigate last month. (See December 19, 
1978 Commission minutes, Page 2858.) He said there are several 
signal contractors yet to be contacted and that research needs to be 
completed with firms that provide the materials to see what type of 
construction schedule they have. Mr. Coulter indicated the Federal 
Highway Administration has been contacted and there appears to be 
no problem with the State providing this material. (Copy of Traffic 
Engineer L. E. George's report dated January 5, 1979, to Mr. Coulter 
concerning traffic signal installation time is on file in the Commis— 
sion's Files, Salem.) 
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The Commission considered a consultant agreement with 
Wiss, Janney, Elstner, & Associates, Inc., for a post-construction 
evaluation study to insure that the steel structure used on the 
Fremont Bridge of the Stadium Freeway, Multnomah County, contains 
no problems relating to welded connections. Mr. Coulter said the 
Federal Highway Administration has alerted the State that some steel 
structures built about the same time as the Fremont Bridge in other 
areas of the country have been found to contain problems related to 
welded connections. He mentioned the State does not have the per- 
sonnel and expertise required to make such an in-depth study or the 
nondestructive testing, recording, or analysis equipment required. 
Mr. Coulter stated the study will result in procedures for modifica- 
tion of any structural details which may be identified as current 
problem areas and will also provide an ongoing systematic maintenance 
and surveillance plan which will allow timely detection and correc~ 
tion of any details which may develop future need for modification. 
The cost for the consultant's work is not to exceed $331,300 without 
prior approval by the State. The estimated cost of support by State 
forces is $80,685 for a total project cost of $411,985. The project 
is eligible for Federal Aid Interstate Funds and has tentative ap- 
proval from the Federal Highway Administration. Following Mr. 
Coulter's favorable recommendation, the Commission approved the con- 
sultant agreement and authorized him to sign the agreement. 


Upon the recommendation of Mr. Ritchey, the Commission 
adopted a resolution accepting a grant offer from the Federal Aviation 
Administration for financial assistance in the amount of $20,000 for 
a master plan of the John Day State Airport under the Planning Grant 
Program of the Airport Development Aid Program. Total cost of the 
master plan project is $23,940. (See "Aeronautics Miscellaneous 
Resolution No. 18" on file in Commission's Files, Salem.) 


Mr. Moore reported on the new Federal program, which is 
part of the new Surface Transportation Act, for public transportation 
in nonurbanized areas. He said this pertains to communities generally 
less than a 50,000 population and provides operating and capital 
assistance. This will involve the budget process and sometime within the 
next several months will require a substantial change in the Division's 
budget. It provides for a formula allocation of approximately 
$1,000,000 a year for Oregon. The program provides that the Governor 
will designate a State agency to administer this program and in this 
case the Governor has already designated the Department of Transporta- 
tion. Mr. Moore mentioned that the program will be administered 
through the Federal Highway Administration rather than through UMTA. 
He indicated the program has a provision dealing with fair and equit- 
able distribution of funds throughout the State. It appears at this 
time he said that some formula allocation of a breakdown of these 
funds going to the smaller communities is appropriate. The program 
provides that the funds being used in the nonurbanized areas 80% 
can be used for capital and administrative costs and 50% for operat- 
ing assistance. Mr. Moore mentioned that he will be presenting a 
recommendation to the Commission within the next several months. 
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Mr. Grover requested and received approval of the Com- 
mission for an expenditure of $415 to obtain cassette tapes to be 
used with slides for training police officers, Motor Vehicles 
personnel and possibly interested businesses for the purposes of 
identifying fraudulent identification. 


Mr. Klaboe received approval from the Commission to find 
a sponsor for a bill to regain State, County and City authority to 
establish truck routes which was inadvertently deleted at the last 
Legislative session. 


The meeting adjourned at 10:55 a.m. 


Michael P. Hollern, Vice Chairman 


4. Werke 


C. W. Head, Manager 
Commission Services 


January 16, 1979 
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MINUTES OF _j-16-79 


Oregon Transportation Commission 


Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the following agreement and report this action 
for your official records: 


On November 29, 1978, I gave approval to F. B. 
Klaboe for a letter agreement with Washington 
County to loan to the County traffic signal 
equipment for a temporary installation on Barnes 
Road at the entrance to St. Vincent's Hospital. 
County will arrange for the installation at no 

cost to the Department. County will return the 
loaned equipment following 4 period of approximately 
3 years or purchase the equipment. (Authorized 
State Highway Engineer to sign agreement letter.) 


Dated this t\ day of Eze ‘ , 1978 


Chairman 
ion Commission 


APPROVED 


ny records. 
a Wie 


EXHIBIT 4 
TO: Oregon Transportation Commission MINUTES OF 1-16-79 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
41282 _Hayes, Ben O. & Muriel E. $ 1,500.00 
48487 Southern Pacific Transportation Company 6,750.00 
49660 & 

49661 Manufacturers Hanover Trust Company 410.00 
49964 Lambert, Robert A. et al 250.00 
50033 The Southland Corporation 9,225.00 
50050 Prime Realty, Inc. et al 12,000.00 
50084 Burlington Northern, Inc. 31,660.00 
50090 Arntz, James 0. and Doris E. 9,725.00 
50177 Anderson, Norman Miller & Lavina A. 2,375.00 
39-47 .03 Rollins, Robert Dale 50.00 
162-12 .79 Frichtl, James R. 22.50 
L/itelak7 Sofich, Peter 120.00 
226-16 .63 Dugan, John 120.00 

13 Transactions $ 74,207 .50 


(2) Grant of two 40 foot accesses to Austin L. King Logging Company 
at Stations 2268+74 and 2263+61 on the Westerly side of the 
Camp White-Biddle Road Section of the Crater Lake Highway in 
Jackson County. Files 37711 and 37624. 


(3) A preliminary engineering agreement with City of North Bend 
covering design of traffic signals on Newmark Avenue at 
Sherman and Brussells Streets. The State has agreed to design 
the installations at 100% City expense. The City will advertise, 
award and supervise the project. (Local Government) 


(4) Agreement with U. S. Forest Service terminating right of way 
easement and removing a short segment of alignment of the 
Timberline Highway, State Secondary Highway No. 173, from the 
State Highway System. The length of the section is approximately 
0.12 miles. This agreement was initiated by the U. S. Forest 
Service to allow expansion of the Timberline Lodge Complex. 
(Local Government) Clackamas County 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 


Dated this [' day of POC 


, 1978 


ransportation Commission 


—_™ 


EXHIBIT 
MINUTES OF aoe 


TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 

(1) Options oF Other Documents Relating to Property Acquisition 

Number Name Consideration 
Joe Hollman and Company $ 825.00 


8,500.00 


50128 Southern Pacific 250.00 
3 Transactions $ 9, 575-00 


49584 
50057 Casper, James H. 
Transportation Compan 


(2) Grant of two 68 foot accesses to Ernest W. Hahn, Inc. at 
Stations 420+42 and 427+55 on the Easterly side of the S.E. 
Flavel Street-Southern Pacific Company Crossing Section of 

the Cascade Highway in Clackamas County. Owners are re- 
Linquishing five 25 foot accesses. Files 22689 & 22690 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, IL approve the actions listed above and report 
this action for your official records. 


Dated this / 7 day of Ces oe 


:. ene 


ARRROVE 
to 


STATE HIGHWAY ENGINEER 
> -14 elie /Z 
i Date= Zz # 


> 


1978 


EXHIBIT ____4— 
MINUTES OF 1-16-79 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


Clackamas Hwy. @ SE Evelyn St. & Clackamas/Boring Hwy. 
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EXHIBIT 
MINUTES OF _1-16-79 
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the County. 


On December 19, 1978, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received December 14, 1978, and authorized him to sign the 
contracts when conditions for the awards have been met. 


Dated this.~ ¥ day OO ie 1978 
pial 


f sh Ys / A 4 bs r Pad ‘ P. 
Vs j a Tt Li Cher a ae 
Glenn L. Jackson, Chairman 
Oregon Transportstipn Commission 


EXHIBIT _—___+ 
MINUTES OF —1-16-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


38355 Woelfel, Susan V. $ 3, 393.00 
46908 Cook, Arthur H. 9,180.00 
49366 Division of State Lands 38,000.00 
49655 Gabriel, Lillian G. et al 10,500.00 

re) 


Union Pacific Railroad Compan 14,000.00 


sompany 


Alvord, Ralph E. & Rub 200 .00 


Stirewalt, James M. 
Herburger Edythe C. 100.00 


ger, G. L. & y 


Q Transactions $ 75,423.00 


Renewal of an agreement with the State Board of Forestry to lease 
a residence in Casey State Park, Jackson County, to serve as 
housing for a State Forestry fire warden. The lease will be 
effective for an indefinite length of time beginning on the date 
of delegated authority approval but may be cancelled by either 
party by giving 90 days written notice. (Parks Branch) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


ff es 
Dated this & day of KC, 1978 


—_—_— 


Chairman 
4tion Commission 


STATE HIGHWAY ENGINEER 


Date_Z4— Ete 8 Soe 


EXHIBIT B 
MINUTES OF _1:16-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On December 21, 1978, approved a left turn 
prohibition on the McKenzie Highway at Henderson 
Avenue in the community of Glenwood (M.P. 0.77) 
in Lane County. 


On November 14, 1978, approved an agreement with 
Chemeketa Community College for a Crash Injury 
Management Course from December 18-22, 1978, for 
$660. (Agreement was approved and signed by 

R. L. Schroeder on behalf of Mr. Coulter in his 
absence. ) 


On December 13, 1978, approved a work experience 
agreement with the Employment Division for providing 
a work experience training to John A. Dentone, a work 
incentive program participant, effective December 4, 
1978, and shall terminate March 2, 1979. (Agreement 
was instigated from the Roseburg Region Office) 

(WIN Program) 


On December 29, 1978, established the following 
speed zones on the Rogue River Loop Highway at the 
west city limits of Grants Pass in Josephine County: 


M.P. 1.06 to M.P. 2.10 35 MPH 
M.P. 2.10 to M.P. 5.81 45 MPH 
Rescinds Speed Zone Resolution No. 534 dated 
March 5, 1968. (Speed Zone Order No. 794) 


On December 29, 1978, approved a part-time left turn 
prohibition at the junction of the Tualatin Valley 
and Beaverton-Tualatin Highways (M.P. 3.50) in the 
City of Beaverton, Washington County, between the 
hours of 3 p.m. and 6 p.m. Monday through Saturday. 


patedsthis 4° day of Tamnawe , 1979 


State Highway Engineer 


EXHIBIT “e 
MINUTES OF _1=16-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Work on the W.C.L.-Calvin Street Section of 6th 
Street in Columbia City, Columbia County. Bids 
received November 16, 1978. Contract No. 8839 
awarded December 12, 1978, to Columbia West 
Materials & Constructors, Inc., Portland, at 
$47,181. 


The Malheur River (Clark Lane) Bridge on County 
Road No. 651 in Harney County. Bids received 
November 16, 1978. Contract No. 8841 awarded 
December 11, 1978, to Douglas S. Coats Construction, 
Bend, at $116,900. 


Work on the Clackamas Highway at S.E. Evelyn Street 
and Clackamas-Boring Highway in Clackamas County. 
Bids received December 14, 1978. Contract No. 8852 
awarded December 19, 1978, to Tice Electric Co., 
Portland, at $154,560. 


Work on the Port of Entry (Klamath Falls) Section 
of The Dalles-California Highway in Klamath County. 
Bids received December 14, 1978. Contract No. 8854 
awarded January 2, 1979, to J. B. Steel, Inc., 
Medford, at $715,694.25. 


Guardrail installation on Beltline Road and the 
Delta Highway in Lane County. Bids received 
December 14, 1978. Contract No. 8855 awarded 
December 28, 1978, to R. A. Hatch Co., Bend, at 
$169,997. 


Traffic signal installation on N.W. St. Helens Road 
at N.W. Bridge Avenue in west Portland, Multnomah 
County. Bids received December 14, 1978. Contract 
No. 8858 awarded December 19, 1978, to L. W. Hembree 
Co., Portland, at $49,521.70. 


A barrier on the Oregon Slough Bridge Section on 
the Pacific Highway in Multnomah County. Bids 
received December 14, 1978. Contract No. 8859 
awarded December 19, 1978, to R. A. Hatch Co., 
Bend, at $336,345. 


EXHIBIT— 


MINUTES OF —1=16-79 


Work on the Ross Island Bridge-S.E. 50th Avenue 
(Portland) Section of the Mt. Hood Highway 
(Powell Boulevard) in Multnomah County. Bids 
received December 14, 1978. Contract No. 8860 
awarded December 19, 1978, to R. A. Hatch Co., 
Bend, at $3,298,077. 


The Columbia River Bridge (S. Channel Bridge) on 
the East Portland Freeway in Multnomah County. 

Bids received December 21, 1978. Contract No. 8862 
awarded December 22, 1978, to Willamette-Western 
Corporation, Portland, at $35,688,000. 


oth 
Dated this —day Ofafauneny 1979 


[=XHIBIT 2 
MINUTES OF 1-16-79 


TEMPORARY RULE ESTABLISHING A WEIGHT RESTRICTION FOR 
DESCHUTES RIVER BRIDGE CROSSING, SHERARS BRIDGE HIGHWAY 


What This Rule Does 


This rule prohibits vehicles or combinations of vehicles weighing in excess 
of 16 tons from using the Sherars Bridge (Deschutes River) located at 
Milepost 7.65 on the Sherars Bridge Highway No. 290, in Wasco County. 


Statutory Authority and Procedure 


ORS 487.905 gives the Department of Transportation the authority to impose 
weight limits on vehicles or combinations of vehicles and to impose any 
other restrictions which, in the judgment of the Department, may be 
necessary to protect the highway or any section thereof from being unduly 
damaged. By Delegation Order No. 16, dated March 30,1976, this authority 
was delegated to the State Highway Engineer. 


ORS 184.619 grants the Oregon Transportation Commission authority to adopt 
rules it considers necessary to carry out the functions of the Department. 


Weight Restriction 


Following an engineering inspection and evaluation of the condition of said 
bridge, the Department has determined that: 


1. Structural timber members of the bridge have deteriorated to 
the extent reduced load limits are mandatory. Further, a 
weight restriction of 16 tons is necessary to protect the 
bridge from being unduly damaged and to insure the safety of 
the traveling public. 


Vehicles or combinations of vehicles weighing in excess of 
16 tons shall not use the bridge. 


To inform the users of Sherars Bridge Highway of this weight 
restriction, signs shall be posted at both ends of the bridge 
and at such highway junction locations as may be considered 
necessary. 


Truck and bus traffic on the bridge shall be restricted to 
one vehicle at a time; therefore, the bridge shall aiso be 
posted with signs bearing the legend "One Way Traffic for 
Trucks and Buses". 


This temporary rule was adopted by the State Highway Engineer on December 


14, 1978. A certified copy thereof was filed with the Secretary of State 
on December 14 , 1978. 


APPROVED AS TO FORM: State of Oregon, by and through its 
Department of Transportation, 
Highway Division 


Chief Counsel 


State Highway Engineer 


=XHIBIT 2 
MINUTES OF 1-16-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 


Contract No. Section and County Date 


S. D. Spencer & Son, Drain-Rock Creek, Douglas December 11, 
No. 8364 County 


Salem Road and Browning Ave. S.E.-Hilfiker December 11, 
Driveway Co., Ave. S.E. (Salem), Marion 
No. 8552 County 


Wilber Peterson & Pudding River Bridge, December 
Sons, Inc., No. 8677 Marion County 


Hamilton Electric, Inc., Ore. Coast Hwy. @ Shopping December 
No. 8653 Center Ave. (M.P. 358.6), 
Curry County 


Le. Ws Vail Co.5 Ine., Athena-Little Dry Creek and December 
No. 8601 Ward St.-SW 14th Ave. 
(Milton-Freewater), Umatilla 
County 


Lord Bros. Contr. Inc. West Portland Park & Ride, December 
& Lord Bros. Equip. Co., Multnomah County 
Inc., No. .8353 


L. V. Anderson & Sons, Mortimore Ranch-John Day December 15, 
Inc., No. 8735 Hwy., Wheeler County 


Jarl Construction, Inc., Heppner Rock Production, December 19, 1978 
No. 8745 Morrow County 


Horton Bros. Inc., Old Coast Hwy.-Boat Basin December 28, 1978 
No. 8715 Rd., Curry County 


——, 


January 4, / ran MS ie 


oulter, State Highway Engineer 


EXHIBIT B 
MINUTES OF _1-16-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY 


BY STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to approve 
and execute the necessary agreements covering Local Government Projects 
(FAS-C, FAUS, and SOS), I approved the following: 
Local 
Estimated Federal Govt. Approval 
Section and Jurisdiction Total Cost Funds Funds Date 


FAUS Projects 


Scholls Hwy. @ Allen Blvd., 
State, Constr., Wash. Co. $ 60,000 $ 52,800 


Signals @ 5 Locations in 

Portland: 1) N. Portland 

Blvd. & Montana Ave.; 2) 

N. Portland Blvd. and 

Missouri Ave.; 3) W. Burnside 

St. & 12th Ave.; 4) NE 82nd 

Ave. at Madison High School, 

& 5) SE 92nd Ave. & Harold St. 180,000 158 ,400 
Constrn. 

Lancaster Dr. @ Hayesville 

Dr., Marion Co., 

Project Cancellation 45,000 


FAS-C Projects 


Ss, Bank Chetco River, Curry 
Co., Constr. 200 ,000 176,000 12-27-78 


N.C.L.-Main 
Street (Rogue R.), 
Jackson Co., PE only 39,000 34,320 


sOS Project 


Otter Dr.-S. End of 
Bridge Dr., Deschutes Co. 
Rd. Dist. #4, PE only 


January 3, 197% 
H. 9. Coulter 
State Highway Engineer 


eYHisit —__._._.__=_- 


MINUTES OF _1-16-79 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 
Period From 20-21-78 Thru_12-3i-78 


Amount 


Claims Pending at Beginning of Period ¢ 90,183.48 


Claims Pending at End of Period gL08 ,212.00 


an 


er en LOCO 


nl 


Money Collected During Period 
3,616.40 


Ean 


9,789.64 


. 49,229.93 


Installment Payments 
Compromise Payments 


Payments in Full PU 
ee se 


_————— 


es 


collie seca 


~ 11,124.91 


—— 


Claims Abandoned During Period 


eee 


cee ALAA LOLA 


-56,360.09 


nt CCC 


Damage Cases (Actions Filed) 


Uncollected Judgments $ <= 


—— nl 


* Referred to Department of Revenue for collection. 


EXHIBIT —_— 
MINUTES OF eis?" 


January 1979 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engi- 
neer (Administration Order No. 18), 1 report that I have taken the 
following actions for your official records: 


(1) Signed on December 4, 1978, the Grant of Access approved by Mr. 
Hollern November 14, 1978, for a 35 foot access at Station 
557+12 on the westerly side of the Junction City-Eugene Section 

of the Pacific Highway West in Lane County. File 2208 (16-43) 


Service Agreement Extension to Southern Pacific Transportation 
Company for the 2nd Street Crossing in Albany, Linn County. 
Approved December 4, 1978. RR 905 (16-12) 


Sale of 0.5 acre excess property on the Dabney Park-Larch Mtn. 

f the Crown Point Highway in Multnomah County for 
a minimum consideration of $2,500.00. Approved December 6, 1978. 
File 31026 (16-43) 


Sale of 14,375 square feet excess property on the Chahalem 
section of the Pacific Highway West jn Yamhill County for a 
minimum consideration of $15,800.00. Approved December 6, 1978. 
Files 40232, 40234 & 43864 (16-43) 


Construction and Maintenance Agreement with Oregon, California & 
Eastern Railway Company for installation of grade crossing Ppro- 
t Altamont Drive, Klamath County. Approved 
RR 940 (16-12) 


Signed on December 5, 1978, the Grant of Access approved by Mr. 
Hollern November 29, 1978 for a 35 foot access at Station 394+35 
on the Grants Pass-New Hope Road Section of the Jacksonville 
Highway in Josephine County- File 40511 (16-43) 


Signed on December 3, 1978, the Grant of Access approved by Mr. 
Hollern November 29, 1978 for a 35 foot access at Station 1538+50 
on the Coast Range Summit Section of the Corvallis-Newport Highway 
jn Lincoln County. File 35374 (16-43) 


Sale of a 9,000 square foot easement to Portland General Electric 
Company on the Southern Pacific Overcrossing Section of the Cascade 
Highway in Clackamas County for a minimum consideration of $1,100.00. 
Approved November 29, 1978. File 8237A (16-43) 


Construction and Maintenance Agreement with Oregon Electric Railway 
for installation of grade crossing protection devices on Commercial 
Street in Salem, Marion County- Approved December 12, 1978. RR 
966 (16-12) 


- 2906 - 


EXHIBIT 5. 
MINUTES OF 1-16-79 


Report of January 1979 (cont.) 


Construction and Maintenance Agreement with Oregon Electric Rail- 
way for installation of grade crossing protection devices on 
Broadway Street in Salem, Marion County. Approved December 12, 
1978. RR 967 (16-12) 


Construction and Maintenance Agreement with Oregon Electric Rail- 
way for installation of grade crossing protection devices at 
Liberty Street in Salem, Marion County. Approved December 12, 
1978. RR 965 (16-12) 


Right of Way Service Agreement with Marion County for acquiring 
right of way for the Champoeg Road-Case Road Section of Giesy- 
Yergen Road in Marion County. Approved December 11, 1978. Misc. 
Cc & A 5519. Agreement No. 112 (16-49) 


Right of Way Service Agreement with Marion County and the City 
of Jefferson to purchase property for a Community Development 
Block Grant program. Approved December 6, 1978. Misc. C&A 
6922. Agreement No. 113 (16-49) 


Right of Way Service Agreement with the Department of General 
Services for a Relocation Benefit Study in Pendleton. Approved 
December 8, 1978. Misc. C & A 6923. Agreement No. 114 (16-49) 


Sale of a Pipe Line Easement over 0.02 acre of excess property to 
the City of Clatskanie on the Clatskanie-Delena Section of the 
Columbia River Highway in Columbia County for no consideration. 
Approved December 13, 1978. File 20247 (16-43) 


Signed on December 19, 1978, the Indenture of Access approved by 
Mr. Jackson December 11, 1978 for two 40 foot relocated accesses 

on the Camp White-Biddle Road Section of the Crater Lake Highway in 
Jackson County. Files 37624 & 37711 (16-43) 


Sale of a Power Line Easement over excess property on the Lakeside- 
North Bend Section of the Oregon Coast Eighway in Coos County to 
Central Lincoln P.U.D. for no consideration. Approved December 19, 
1978. File 11092 (16-43) 


Right of Way Service Agreement with the City of Burns for the 
purchase of property for the Burns Municipal Airport in Deschutes 
County. Approved December 20, 1978. Misc. C & A 6924. Agreement 
No. 115 (16-49) 


Right of Way Service Agreement with Washington County for acquiring 
right of way for the $.W. 65th Avenue Bridge Section of S.W. 65th 
and Nyberg Road in Washington County. Approved December 28, 1978. 
Mise. C & A 5913. Agreement No. 116 (16-49) 


Right of Way Service Agreement with the City of Roseburg for ap- 
praising on the Stewart Park-Harvard Interchange in Roseburg, 
Douglas County. Approved January 2, 1979. Misc. c & A 6925 
Agreement No. 117 (16-49) 
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EXHIBIT C_ 
MINUTES OF _1-16-79 
Report of January 1979 (cont.) 


(21) Sale of 0.39 acre excess property on the McKenzie River-Judkins 


Point Section of the Pacific Highway in Lane County for a minimum 
consideration of $1,950.00. Approved January 2, 1979. File 29806 
(16-43) 


Sale of 6,345 square feet excess property on the Harbor Drive- 
Barbur Blvd. Section of the Pacific Highway jn Multnomah County 
for a minimum consideration of $13,650.00. Approved January a 


1979. Files 19351 & 20991 (16-43) 


greement with Clackamas County for acu 
n the S.E. 132nd Avenue-S.E. 142nd Avenue 
amas County. Approved 
Agreement No. 118 (16-49) 


Sale of 4,387 square feet excess property on the New Era-Aurora 
Section of the Pacific Highway jn Marion County for a minimum 
consideration of $1,300.00. Approved January 3; 1979. File 
507 (16-43) 


Sale of 1.57 acres excess property on the St. Helens Road-N.W. 
2ist Avenue Section of the Columbia River Highway in Multnomah 
County for a minimum consideration of $200,000.00 to the City of 
Portland. Approved January 3, 1979. File 38138 (16-43) 


Right of Way Service Agreement with Lane County for appraising on 
the Northwest Expressway in Eugene, Lane County - Approved 


January 4, 1979. Misc. C&A 6926. Agreement No. 111 (16-49) 


f 
Dated this 4 day of dinate — 1979. 
f) Nf 


ans 
os Be BOYD, Right of ee 


¢ 


EXHIBIT___2— 
MINUTES OF _1:16-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith, for the Commission, I approved 
the following actions and report this for your official records: 


On April 15, 1977, the State and North Tillamook 
County T.V. Translators entered into an agreement 
allowing T.V. Translators to erect and maintain a 
building and a mast for a T.V. translator, buried 
cable and to construct and use certain roads in 
Oswald West State Park, Tillamook County. 


On September 27, 1978, approved an agreement with 
Tillamook County, North Tillamook County T.V. Trans- 
lators, Inc., and the Oregon State Health Division 
which authorizes the County to construct an addition 
to existing facilities and to install two antenna 
poles at the site of the T.V. translator station. 

It also authorizes the State Health Division to 
install repeaters for emergency communications from 
ambulances to hospitals in the existing and proposed 
facilities to Oswald West State Park. 


The September 27 agreement will terminate on the 
same date as the previous agreement, April 15, 1982. 


On December 12, 1978, Robert D. Caughell was given 
approval to construct a single-family residence on the 
Illinois River in Curry County. 


, Dated this 14th day of December, 1978. 


Uae ‘4 yA — 
LL. Fas a i ae (hth hind? 
1 . Talbot ~ 

State Parks Superintendent 


EXHIBIT. 
TO: Oregon Transp orta tint! dats brs che Por 


SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree- 
ments. The State Parks Superintendent on November 1, 1977, author- 
ized me to sign these agreements. Pursuant to that authority, and 

acting in accordance therewith, I approved the following grant-in- 

aid projects and report them for your official records. 


July 17, 197% - Umatilla County - Steelhead Park - $750.00. 


July 17, 1978 - City of LaGrande, Union County - LaGrande 
Tennis Court - $3,760.00. 


November 29, 1978 - City of Pendleton, Umatilla County - 
McKay Community Park Development - $5,000.00 


November 29, 197% - City of Albany - Linn County - Waverly 
Parking Lots - $12,990.00. 


November 30, 1978 - City of Heppner, Morrow County - Hager 
Park Phase 1 - $2,497.50. 


December 1, 1978 - Bend Metropolitan Park & Recreation 
District, Deschutes County - $8,730.00. 


December 4, 1978 - City of Warrenton, Clatsop County - 
Community Park Development - $7.470.00 


Dated this (~~ day of December, 1978 


7 BSS 
is OE OO aa 
Gary A. Scott, State Recreation Director 


- a 
, EXHIBIT ——__- 
MINUTES OF —1=26-79 
OF TRANSPORTATION 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT 


- This lawsuit arises 

1978 at the intersec- : 
t and 14th in the City of Sprinafield. The \ 
uck in the rear by a vehicle oper- 

e State of Oreaon. The 


L-7694 Maraaret 
out of an acciden 
tion of Main Stree 


more than reasonable and prudent un 
to maintain a proper lookout. The amount of the lawsuit is $69,009 and 
the case has been referred to the Attorney General's office for defense 


of the state employe. 


L-7695 John M. Schoonover v. Robert A. Bur 
This is a complaint for ™alfeasance of Office, 


ment of Transportation: 


No. 58. The plaintiff has a limited access to th 

h is limited to "development, harvesting an tion of 
forest products only". The plaintiff 
js adjacent to this access and has asked the State to lift the access 
restrictions. The State advised Mr. Schoonover that upon the vavyment 

of a fee of $6,500 the access restrictions would be lifted. Mr. 
Schoonover has taken issue with this action by the State and has insti- 
tuted leaal proceedings. The plaintiff wants the State to issue at no 
charge an irrevokable valid permit for an access to plaintiff's property 
for compensatory damages in the amount o7* $10,000 and for expenses in- 
curred in the lawsuit. The case has been referred to the Attorney 
General's office for the defense of Mr. Burco and the Department. 


Highway 
way whic 


24: ae 
MINUTES OF 21.16-79 


REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff Cause of Action __ Plaintiff Judgment 


Skipanon Assoc. Suit for a Declar- Construction Summary | 
atory Judgment to of bridge en- Judament 
enjoin bridge con- joined. for State. | 
struction. 


L-7562 
Attorney Fees: None Court Costs: State recovers 
County: Clatsop 


Gene H. Turner Personal Injury $43,075.94 $8,574.56 


L-7416 

County: Klamath 
REMARKS: State's insurance carrier paid judgment. Plaintiff found " 
50% negligent. 


ones iri F 
cXH'BIT___2— 


MINUTES OF '=28°7? 
REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant oer Appraisal Settlement 


George Welbe $22,100 $30,400 $27,000 


L-7558 
R-49184 


Section: N.E. Sandy-N.E. Glisan 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: 12-1-78 


Mary 0. Hill $ 6,200 $ 7,500 


L-7570 
R-49212 


Section: N.E. Sandy-N.E. Glisan 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: 1-4-79 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 


State of Oregon Little Audrey's Property Damage $1,423.18 
Transportation 
Company and 
Robert Stetser 


L-7502 

County: Lane 

Disposed of by: Settlement for the best interest of the State in 
7 the amount of $1,250. 


State of Oregon Edward Jones Cost of removal $ 326.91 
of an illeaal 
road approach. 


L-7495 
County: Wallowa 
Disposed of by: Settlement of $150. _ 


EXHIBIT ——__S&— 
MINUTES OF 1216-79 


pec 2 9 8 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


On DEC 29, 1978 , $ 3,121,280.97_ Was distributed to 


—_—_— 
s 


Broo ; 

the counties as their share of motor vehicle revenues 
(20 percent) for the month of NOVEMBER » 1978. 

(List of apporttonments on file im Commission Files, 
Salem.) 


On vec 29, 1978, $ 1,872,828.58 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of NOVEMBER > 1978 - 

(List of apporttonments on file in Commisston Files, 
Salem.) 


Dated this 20THday of DECEMBER > 1978 


iz 
VY. E. Sko Controller 
Highwa ivision 


iit 


NUC 
Attachments 


cc: Robert Burco 
H. S. Coulter 
John Earley - Att. 


February 8, 1979 
Salem, Oregon 


The Oregon Transportation Commission held their monthly 
meeting by telephone at 10 a.m. in Room 135, Transportation Building, 
Salem, Oregon. Notice of this meeting was made by press release to 
the newspapers of the general and local circulation throughout the 
State. The following persons were on the telephone at the locations 
given: 


Glenn L. Jackson, Chairman, Portland 

Peter J. Brix, Member , Portland 

B. Gordon Coleman, Member, Eugene 

Tom Walsh, Member, Portland 

F. B. Klaboe, Director of Transportation, Salem 

Fred Miller, Assistant Director for Administration, Salem 

George Bell, Manager of Intergovernmental and Public 
Affairs, Salem 

H. S. Coulter, State Highway Engineer, 

Dennis Moore, Administrator of Public Transit, Salem 

Roger Ritchey, Deputy Administrator, Aeronautics Division, 
Salem 

David Talbot, State Parks Superintendent, Salem 

Jack Sollis, Chief Counsel, Salem 

Larry Rulien, Executive Assistant, Administrative and 
Finance Branch, Salem 

Cc. W. Head, Manager, Commission Services, Salem 


The Commission unanimously approved the following items 
on the consent calendar: 


1) Minutes of the meeting of January 16, 1979. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation Resolution 
No. 2682" on file in the Commission's files, Salem. ) 


Adopted resolution declaring necessity of purchase of 
certain real property for public purposes for the 
Powers State Airport in Coos County and authorized 
condemnation. ("Aeronautics Real Property Condemnation 
Resolution No. 2683" on file in the Commission's files, 
Salem. ) 


Authorized payment of $300 for 1979 calendar year dues 
for membership in the National Association of State 
Outdoor Recreation Liaison Officers. 


Authorized payment of $879 for 1979 fiscal year dues 


for membership in the National Conference of State 
Historic Preservation officers. 


February 8; 1979 


Added the following two projects estimated at 
$190,000 to the District 5 State Bond Program: 


a) Curve improvement at M.P. 40.4 on the 
Florence-Eugene Highway, Lane County 


b) Left-turn refuge to serve Poodle Creek Road 
at M.P. 40.93 on Florence-Eugene Highway, 
Lane County 


Authorized sharing the construction engineering 

costs greater than 15% with the City of Sublimity 
covering a project on West Main Street from Center 
Street to Johnson Street in Marion County. Estimated 
cost to State $958. Authorized State Highway Engineer 
to sign a modified project agreement. 


Increased State funding participation in the amount 
of $101,800 for construction of the Portland Street- 
South 6th Street Bikeway in Klamath Falls, Klamath 
County. 


Adopted a resolution accepting a Grant Offer from the 
Federal Aviation Administration for financial 
assistance in the amount of $20,000 for a Master Plan 
and Environmental Impact Study for the Bandon State 
Airport in Coos County under the Planning Grant Program 
of the Airport Development Aid Program. Total cost 

of the study project will be $23,940. ("Aeronautics 
Miscellaneous Resolution No. 19" on file in the 
Commission's files, Salem.) 


Financial aid to municipalities grant to the City of 
Ontario in the amount of $7,199 to be matched by the 
City in the amount of $9,149 for a $16,348 airport 
improvement project in Malheur County. This project 
will fill cracks in the runway and rehabilitate the 
runway lighting system. 


Interagency Agreement for consulting services with 

the University of Oregon and the Public Transit 
Division on behalf of the Willamette Valley Rail 

Study Committee for the completion of a cost 
comparison between highways and intercity rail service 
at a cost not to exceed $500. (Authorized Administra- 
tor of Public Transit to sign agreement.) 


Authorized the Public Transit staff to appear before 
the Ways and Means Committee to request authority to 
apply for Federal Funds up to $275,000 from the Urban 
Mass Transportation Administration's Section 18 (non- 
urbanized area public transportation) Program. 


February 8, 1979 


Authorized the Director to amend the agreement of 
July 1977 with the Department of Economic Development. 
The agreement is for $64,987 to cover Port planning 
and needs to be revised to read $68,594 in order to 
cover appropriate salary increases. This is an 
increase of $3,607. (Authorized Director to sign 
Agreement Addendum. ) 


Two requests for Bridge Replacement Projects as 
follows and authorized State Highway Engineer to sign 
the necessary project agreements: 


a) Request from the City of Pendleton to replace 
the structure over the Umatilla River on Main 
Street in Umatilla County. Total Cost $626,000; 
Federal Funds $500,800; Local Share $125,200. 


Request from Clackamas County to replace the 
structure over Bull Run River on Bull Run Road. 
Total Cost $600,000; Federal Funds $480,000; 
Local Share $120,000. 


Five requests for projects utilizing Interstate 
Transfer Funds withdrawn from the Mt. Hood Freeway 
and authorized State Highway Engineer to sign the 
necessary agreements: 


a) Request from City of Beaverton to improve a 2.4 
mile segment of Tualatin Valley Highway, upgrade 
existing signals and construct a park-and-ride 
lot. (S.W. Murray Blvd.-S.W. Walker Road Section, 
Washington County.) Total Cost $332,000; Federal 
Funds $282,200; Local Share $49,800. 


Request from City of Beaverton to provide multiple 
improvements at various locations within a 2.9 
mile section of the Beaverton-Tualatin Highway. 
(Tualatin Valley Highway-S.W. Scholls Ferry Road 
Section, Washington County.) Total Cost $277,000; 
Federal Funds $235 450; Local Share $41,550. (Agree. 
prepared Allen B vd.-E: City Limits Sec. - revised) 
Request from City of Lake Oswego to provide four 
travel lanes and a left-turn lane on the Oswego 
Highway and provide a computerized signal system. 
("B" Ave.-North Shore Road Section, State Street.) 
Total Cost $778,000; Federal Funds $661,300; Local 
Share $116,700. 


Request from Clackamas County to realign Oatfield 
Road and modify the Aldercrest Drive Approaches. 

Total Cost $78,000; Federal Funds $66,300; Local 

Share $11,700. 


(Continued on next page.) 
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Request from Clackamas County to widen Price- 
Fuller Road and install an emergency fire signal 
at King Road. (S.E. King Road-S.E. Harmony Road 
Section.) Total Cost $130,000; Federal Funds 
$110,500; Local Share $19,500. 


Authorized increases in project authorizations on the 
following contracts: 


a) Contract No. 8003, Garden Valley Road-Fairgrounds 
Interchange, Pacific Highway, Douglas County, in 
the amount of $809,063. (5.5% increase) 

Contract No. 8685, Oak Ranch Creek Bridge, 
Nehalem Highway, Columbia County, in the amount 
of $26,293.30. (11.7% increase) 

Contract No. 8645, Tunnel Creek-Whitewater Road 
Section, North Santiam Highway, Marion County, 
in the amount of $9,556.45. (8.3% increase) 

Agreement No. 37 with the National Academy of Sciences 

covering the National Cooperative Highway Research 

Program. Oregon's share for Fiscal Year 1979 is 

$60,723. Authorized State Highway Engineer to sign 


agreement. 


18) Abandoned eight damage claims totaling $10,192.59 as 
follows: 


NAME DAMAGE AMOUNT 


S & S Equipment Co. Guardrail & Median $4,287.58 
Bernie N. Wood Rail 


Carlotta A. McGraw Guardrail 404.46 
Ramon R. Aguilar Guardrail 853.62 
(Unable to obtain) Fluorescent paint 1,772.90 


Calzono Trucking & Sign 1,464.52 
Otis B. Gaines 


Meils P. Jensen Guardrail 604.02 
Carl R. Tramel Guardrail 480.99 


Joann C. Kerr Guardrail 324.50 


February 8, 1979 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Superintendent Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


Following Mr. Klaboe's recommendation, the Commission 
unanimously confirmed the following appointments effective February 8, 
1979: 


1) E. S. Hunter, Assistant State Highway Engineer, 
Technical Services Branch 


2) R. L. Schroeder, Assistant State Highway Engineer, 
Maintenance Branch 


3) C. T. Keasey, Assistant State Highway Engineer, 
Construction-Materials Branch 


4) D. H. Moehring, Assistant State Highway Engineer, 
Project Management Branch 


The Commission considered adopting as a permanent admin- 
istrative rule a resolution revising the required occupancy rate in 
vehicles for the Banfield HOV Lanes in Multnomah County from three 
to two persons. Mr. Klaboe said there was no adverse testimony 
received at the hearing held in Portland on January 16, 1979. As 
recommended by Mr. Klaboe, the Commission unanimously adopted 
"Miscellaneous Resolution No. 256B" on file in the Commission's 
files, Salem. (Permanent rule filed with the Secretary of State 
on February 8, 1979, and was published in the Administrative Rule 
Bulletin on March 1, 1979. The Hearing Study Report is on file in 
the Commission's files, Salem.) 


Mr. Klaboe reported that yesterday the Senate Transportation 

Committee began discussions on Senate Joint Resolution No. 7 which 

is a constitutional amendment to remove the State Police and a 

portion of the Parks budget from the Department of Transportation 
budget plus several other agencies that receive highway funds. He 
stated that the Committee instructed him to bring this item to the 
attention of the Commission. Following Mr. Klaboe's favorable 
recommendation, the Commission unanimously voiced their support of 
this constitutional amendment. 


February 8, 1979 


The Commission unanimously approved the reappointment of 
Joe Caraher of Klamath Falls and the new appointments of Donald Mason 
of Eugene and Patricia Gilbert of Coos Bay to the Travel Advisory 
Committee. (The appointments have the approval of the Governor's 
Office.) 


The Commission confirmed the Commission meeting dates of 
March 27, 1979, in Salem and April 1/7, 1979, in Medford. 


Mr. Sollis reported that an opinion has been received 
from the Court of Appeals relating to a lawsuit involving a pre- 
emption traffic signal on 12th Street in Salem. He said the Court 
of Appeals has held that the Manual on Uniform Traffic Control 
Devices does not have the force and effect of law and that engineer- 
ing judgment in the design of traffic signals is the controlling 
factor. He indicated that this is a good decision for Oregon 
because other states have held that it had the effect of law and had 
to be followed exactly without the option to use engineering judgment 
in the design of traffic signals. Mr. Sollis said it is a good case 
in establishing the fact that if a traffic signal operates as it is 
designed that there is no liability on the part of the State for an 
accident at that intersection. 


Commissioner Walsh inquired about the release of land, in 
which the Federal Government participated in the purchase, on Powell 
Boulevard in the City of Portland. Mr. Sollis stated that as far 
as the Federal regulations are concerned, there are no constraints 
on releasing the land for nonhighway-related purposes without any 
cost. He said that is in conflict with State Law, Article 9, Section 3, 
which provides it can only be released without any cost or with a 
reduced cost for purposes that are authorized under Article 9, 

Section 3. He said the Federal Law provides that it must be consistent 
with the State Law and the property could not be released without any 
charge unless it was for a purpose authorized under Article 9, 

Section 3. Mr. Sollis said if it is going to be used for public 
housing or other such purposes, the public would have to pay the 

full market value. A direct sale could be made to a governmental 
agency but it would have to be for full market value as determined 

by appraisals. 


The Commission considered an agreement with CH,M-Hill for 
the preparation of the Final Environmental Impact Statement for the 
S.E. 50th Avenue-S.E. 92nd Avenue Section of S.E. Powell Boulevard 
in Multnomah County. Mr. Coulter said in the absence of consultant 
services, the project would be delayed at least six months because 
of current staff commitments on otar projects. The agreement is 
not to exceed $32,000 and will cover a four-month period. The 
Commission unanimously appreved the agreement as recommended by 
Mr. Coulter and authorized him to sign it in their behalf. 


February 8, 1979 


The Commission considered the adoption of a permanent 
administrative rule pertaining to an Ocean Shore Vehicle Use Zones 
Policy. Mr. Talbot said the rule covers standards and guidelines 
by which staff and Commission would look at proposals from the 
public to close certain sections of the beach. The items covered 
consist of safety, the need for access suitability, scenic and 
recreational values and natural resource values. The Commission 
unanimously adopted the policy ("Ocean Shore Rule No. 22" on file 
in the Commission's files, Salem) as recommended by Mr. Talbot. 
(Permanent rule filed with the Secretary of State on February 8, 
1979, and was published in the Administrative Rule Bulletin on 
March 1, 1979.) 


Following Mr. Talbot's recommendation, the Commission 
unanimously adopted the following permanent administrative rules: 


1) Modify the existing campsite reservations system 
through elimination of: 


a) Telephone reservations 
b) $2 administrative charge 


ra 


("State Park Rule No. 39H" on file in the Commission's 
files, Salem.) 


2) Change group picnic regulations at Champoeg, McIver, 
and Rooster Rock Park areas: 


a) Eliminate the restriction that group picnics 
be limited to 200 people or less, and establish 
new group size limits based on the facilities 
available at each park; 

b) Increase user fees and deposits based on the size 
of the group; 

c) Apply stricter control on the use of alcoholic 
beverages. 


("State Park Rule No. 391" on file in the Commission's 
files, Salem.) 


3) Increase user fees and deposits for special group 
facilities at Silver Falls and Emigrant Springs 
Park Areas and initiate fees for use of the Garden 
House at Shore Acres State Park. 


("State Park Rule No. 393" on file in the Commission's 
files, Salen.) 


(Permanent rules filed with the Secretary of State on February 9, 


1979, and published in the Administra*ive Rule Bulletin on March l, 
1979. 


February 8, 1979 


The Commission welcomed Fred Miller back to the Department 
of Transportation staff. 


The meeting adjourned at 10:18 a.m. 


as . " 
B. Gordon €oleman, Commissioner 


Tom ot Commissioner 


OH). Ye eh2 


C. W. Head, Manager 
Commission Services 


February 8, 1979 


EXHIBI A 
TO: Oregon Transportation Commission MINUTES OF _2-8-79 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved all actions listed below and report this action for 
your official records: 


1) On December 21, 1978, accepted the bid of 

Willamette-Western Corporation for the 

South Channel Bridge (Columbia River Bridge) 
of East Portland Freeway in Multnomah County 
in the amount of $35 ,688 ,000 and authorized 
the State Highway Engineer to award the con- 
tract subject to the concurrence of the 
Federal Highway Administration. Bids re- 
ceived December 21, 1978. (Contract No. 8862) 


On December 22, 1978, approved a cultural 
resources inventory project agreement with 

the Portland Deve lopment Commission. The 
agreement authorizes pass-through Federal 
monies in the amount of $7,500 to be matched 
with monies available to the Portland Develop~- 
ment Commission. No State Funds are involved. 


On December 26, 1978, approved an agreement with 
State of Utah to enable Utah to perform certain 
sampling inspection and testing on 4 railroad 
bridge which is a part of 1-205 and which is 
being prefabricated in the State of Utah. Utah 
will be paid for its service on the costs basis 
as provided in the agreement. 


On December 28, 1978, approved a supplemental 
agreement with Salem Sand and Gravel Company to 
rescind the preliminary acceptance date for the 
sewage disposal system in Manzanita Safety Rest 
Area on the Pacific Highway in Josephine County 
and allow consideration of improvement of the 
plant or alternate methods of sewage disposal. 
State will notify the contractor on or before 
June 30, 1979, of a new preliminary acceptance 
date. (Contract No. 7883) 


On December 29, 1978, approved an agreement with 
Baker County to provide Sno-Park parking permit 
enforcement at Anthony Lakes Ski Area for the 
remainder of the 1978-79 skiing season. The esti- 
mated cost of this work to be done by the County 
Sheriff is $500. Funding is provided from Winter 
Recreation Area parking permit revenue. 


EXHIBIT : 
MINUTES OF —_2=8-79 


On December 29, 1978, approved an agreement with 
Union County to provide Sno-Park parking permit 
enforcement at Spout Springs Ski Area for the 
remainder of the 1978-79 skiing season. The 
estimated cost of this work to be done by the 
County Sheriff is $975. Funding is provided from 
Winter Recreation Area parking permit revenue. 


On January 2, 1979, approved an agreement with the 
Public Utility Commissioner relating to the con- 
struction, landscaping and maintenance of certain 
facilities to be utilized by PUC as a Port of 

Entry at Klamath Falls. Execution of this agree- 
ment documents PUC concurrence in award of contract 
for construction of the facility on which bids 

were opened on December 14, 1978. 


On January 4, 1979, approved an agreement with the 
State of Utah authorizing them to provide necessary 
sampling, inspection and testing work for the 

State of Oregon under State Contract No. 8795 on 
material being prefabricated in the State of Utah. 
(UPRR Second Street Overcrossing in La Grande) 


Dated this _/ S day of + 
Ka n J 
f y yf PA ‘C- cfLtin~n~ 
Glenn L. Jacksonj Chairman 
Oregon Transportation Commission 


EXHIBIT A 
MINUTES OF 2=8-79 


TO: . Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


41280 Merila, Dagmar Rose $ 4,000.00 
Henry C. 655.00 


50022 

50075 Bartolat, Albert F. & Helen 

50266 Friesen, Helen E. -0- 

52-44 .95 National Advertisin Compan 855.00 

52-44 .97 National Advertising Company 155.00 

54-3 ..53 National Advertising Compan 1,450.00 

161-12 .08 National Advertising Company 430.00 

161-13 .78 National Advertising Company 440.00 
940 .00 


226-16.12 National Advertising Company 
270.00 


237-0.49E Moore, Evangeline Ls 
17 Transactions § 234,835.00 


Supplemental agreement with Ernest W. Hahn, Inc., which modifies 
the method of payment for a deve loper-financed project for highway 
improvements on 82nd Avenue to accommodate the Clackamas Town 
Center on the Cascade Highway North No. 68. In lieu of the normal 
cash advance deposit for 100 percent of the estimated cost ($1 
million range); the State has agreed to accept a letter of credit 
which can be drawn upon to pay contractor estimates each month. 
The developer estimates that this method will save him about 


$90,000 in interest. 


Agreement with City of Oregon City and Peter B. Bedford Marc Paul, 
Inc., dba Oregon City Properties, for installation of traffic signals 
on the Cascade Highway South (Molalla Avenue) at Clairmont Street. 

The State will design, install and maintain the signals, the City 

has agreed to pay all costs of electrical energy and the Company 
will pay all costs of the installation. 


By your duly adopted delegation order, you authorized me in myr 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 


rgcqrgsR O VED pated this (‘> day of G207" , 1979 
ss (4 t= “1 Ke s30t_& WyAhanr— 


STATE HIGHWAY ENGINEER Chairman. Oregon rdnsportation Commission 


D ate Jaa 3/2 72 


EXHIBIT A 
MINUTES OF _2-8-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the agreement listed below and report this 
action for your official records: 


On December 22, 1978, gave approval to 

J. B. Boyd, Right of Way Manager, of an 
agreement with Multnomah County for 

Phase II of the Rocky Butte Operation 
and Maintenance Facilities, East Portland 
Freeway. (File No. 46993A) 


a 


Dated this (sy day 


Oregon Transpor n Commission 


EXHIBIT ————*+ 
MINUTES OF ene 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


41288 Johnson Kenneth R. & Lois $ 12,640.00 


49657 


49779 Sty of Beaverton es 
150.00 


im's Restaurant Tnc. 


50286 K : 


ee se ay 
50289 Heirs of S. Hamilton 2,200.00 
161-12 .08S Sledge, James F. & Colette E. 90.00 


; F. & GCorett\ “> ___—. 
ummings, Clarence Gis o0 .00 


161-13 .78 C gS > & M. 
50.00 


. Materials Cor oration 


162-0.63 M. P Pp 


193-6.22 Holt, Raymond E. 360.00 
210-0 .58 Morse Brothers, tac. 150.00 
210-2 .13 Nussbaumer, Myrtle M. 450.00 

450.00 


210-2.24 Nussbaumer , Myrtle M. 

210-3 .20 Cunningham, ee ls 450.00 
210-13 .32 Kamph, Robert R. 390.00 
210-16 .50 Bahrs, Alice M. 270.00 
212-0 .96 Williamson, D. Ls 270.00 


19 Transactions $ 31,020.00 


(2) o the tri-party agreement between the State of 
Highway Division and the 
-year lease on three 
pabilities into 
Eastern Oregon. es the 
Highway Division to m 
date earlier than spe 


Agreement with City of La Grande and the Standard Insurance 
Company for installation of traffic signals on the Wallowa 
Lake Highway at the Grande Ronde Shopping Center. The State 
will design, install and maintain the traffic signals using 
Title II Safety Funds. The City has agreed to pay all costs 
of electrical energy, and the Company has agreed to contribute 
$5,000 toward the cost of the project. 


he PPROVED 
Vth tl tn > ein 
’ STATE HIGHWAY ENGINEER 
bs a Pe & 
Cor ke aa one fiat 
- 2927 - 


EXHIBIT A 
MINUTES OF _2=8-79 


Agreement with Lane County for the removal of roadside 
obstacles along the Beltline Highway and the Delta Highway 
using Title II, Section 210 Federal Funds. The State will 
design and supervise construction for the entire project. 
The County will provide the required 10 percent matching 
funds for that portion of the project attributable to the 
Delta Highway. 


An existing contract with John Woods provided for training 

of a newly-appointed State Parks Forester for several months. 
The contract has an expiration date of March 1, 1979. The 
selected staff forester will not become available until some- 
time in February, which then necessitated extending the John 
Woods' contract. This amendment provides for extension of 
the contract to April 30, 1979, with no alteration in the 
original consideration of $4,000. 


Agreement with Department of Human Resources, Children's 
Services Division, for development of a boys' camp for 
MacLaren School for Boys at Hilgard Junction State Park in 
Union County. Children's Services will construct the 
necessary buildings on a 6.6 acre site within the State 
park. Boys housed at the camp will perform work assignments 
at various State parks in the area, and they will be paid as 
provided in an existing agreement between the agencies. The 
Hilgard lease agreement extends for 20 years from date of 
approval, with provisions for termination if necessary during 
the lease period. 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the preceding 
page (totaling 6 items) and report this action for your official 


records. 
Dated this 1S day ola 4 , 1979 


Oregon Transportation ommission 


EXHIBIT a 
MINUTES OF 228-7? 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transportation 
Commission. Pursuant to that authority and acting in accordance therewith for 
the Commission, I approved the following action and report this for your 
official records: 


By telephone on January 12, 1979, I gave approval to Rod Henry 
to accept an option from Parkrose Water District for the pur- 
chase of right of way on the N.E. Sandy Blvd.-N.E. Glisan Street 
Section of the East Portland Freeway in Multnomah County for a 


consideration of $202,500.00 plus state lands to be exchanged. 


Glenn L. Jackson, © 
Oregon Transportatio 


Dated this DiLaay fe) 


EXHIBIT 
MINUTES OF .2=8-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


50062 Keller, Edith F. et al $ 18,100.00 

50094 Longview, Portland & Northern 

Railway Compan 1,475.00 
175.00 


50273 Multnomah County 


59295 Noji, Satoru 1,000.00 


50295 NOFA SAC OT 
50402 


Bedford, Peter B. -0- 
5 Transactions $ 20, 790.00 


Agreement with City of Tigard, Portland Fixture Company and 
L. B. Nelson Construction Corporation covering installation 
of traffic signals on the Scholls Highway at S. W. 12l1st 
Avenue to accommodate a new development. The State will 
design, install and maintain the signal equipment. The 
City will pay for electrical energy and the developers have 
agreed to pay all costs of design and installation. (Local 
Government ) 


Agreement with City of Ashland covering construction of the 
Siskiyou Boulevard-Park Street Section of the Green Springs 
Highway. The State will acquire the necessary right of way 

and construct the project using Federal Aid Funds. The City 
has agreed to cooperate in the adjustment of utility facilities 
and to pay all costs of electrical energy for operation of 
traffic signals. (Local Government) 


Agreement with Deschutes Rural Fire Protection District No. 2 
for installation of emergency vehicle pre-emption devices on 
three traffic signals within the Bend South City Limits-Murphy 
Road Section of The Dalles-California Highway. The State 

will design, install and maintain the devices using Federal 
Aid Primary Funds. The District has agreed to provide 50% of 
the required matching funds. (Local Government) 


/APPROVED 
f}-—SCh. Ge 


STATE HIGHWAY ENGINEER 


Date {-é2 - 
- 2930 - 


EXHIBIT eh 
MINUTES OF .2-8-79 


Agreement with Department of Human Resources, 
Corrections Division, to define responsibilities 

of each agency in providing Corrections Division 
Release Center inmate crews to perform State Parks 
maintenance tasks. Parks Branch will pay each 
resident at the rate of $1 per day- Monthly warrants 
will be transmitted to the proper institution for 
final processing. This agreement is for a term of 

10 years effective on the date of approval, but may 
be cancelled by either party upon 90 days written 
notice to the other party or sooner by mutual consent. 
(Parks Branch) 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority and acting in accordance 
therewith for the Commission, I approve all actions 
listed above and report this action for your official 


records. 


Dated this Dal aay 


TO? 


myLiTRiy A 
Oregon Transportation min’ = 
KMAINLITES OF 2-8-79 


SUBJECT: Report of Actions Taken Under Delegated Authority 


1) 


Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
40131 Callow-Steens Corporation $ 200.00 
49998 Weller, Walter W. & Elizabeth C. et al $95,500.00 
50405 Equitable Savings & Loan Association 0 


2) 


es 
3 Transactions $95,700.00 


Grant an extra width to 40 feet to Cc. E. John Co., Inc., for 
the access being moved to Station 244+37 on the Tumalo-Bend 
Section of the McKenzie-Bend Highway in Deschutes County. 
File 16975. 


Supplemental agreement with Jackson County for a time exten~ 
sion from December 31, 1978, to March 31, 1979, covering the 
Bear Creek Greenway Project (Phase 1, Jackson County, OP 807). 
This project was initially written to require 56 parcels of 
land between Ashland and Central Point. The project scope 
has been amended to include 62 parcels and the geographic 
area from Emigrant Dam to the Rogue River. To date, the 
County has acquired and billed for 27 parcels, representing 
$327,380 of the approved $633,000 total cost of the project. 
Options recently have been obtained on a number of parcels 
and the County is awaiting this time extension to exercise 
those options and complete the project. (Parks Branch) 


Agreement with City of Eugene for construction of the Willie 
Knickerbocker Bicycle Bridge. The City will be responsible 
for the design, construction, operation, and maintenance of 
the project. The State will approve the plans and contribute 
a maximum of $10,000 toward the cost of the project. Funds 
will be expended from monies designated for use on bicycle- 
pedestrian trails. (Local Government ) 


Agreement with City of Salem covering construction of the 

Pine Street-Academy Street Section of Pacific Highway East, 

No. 1E. The State will design, construct and maintain this 
section of highway using Federal Aid Title II Safety Funds. 

The City has agreed to cooperate in the adjustment of utilities, 
and to accept jurisdiction of improved street connections. (Local 
Government ) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


no Le 
Dated this /v ‘ day of AA / , 1979 


fof 


d $<“ Lert y ae 


airman 
Oregon Transportati Commission 


APPROVED ~ 2932 - 


STATE HIGHWAY ENGINEER 


tte ia Ze ail a 


eEXHIBIT——_—__ 
MINUTES OF er 


REPORT OF ACTION UNDER DELEGATED AUTHORITY 
BY STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to approve 
and execute the necessary agreements covering Local Government Projects 
(FAS-C, FAUS, and SOS), I approved the following: 


Local 
Estimated Federal Govt. Approval 
Section and Jurisdiction Total Cost Funds Funds Date 


FAUS Projects 


Transit System Terminal ¢ 50,000 $ 44,000 $ 6,000 1-23-79 
Study, City of Salem 
Marion County, Study 


Deschutes Place- $400 ,000 $352,000 $24,000 $24,000 1-30-79 
Lafayette Avenue 

Section, Division 

Street, FAU 3225 

City of Bend, Deschutes 

County , Construction 


South 6th St.-Parkdale $253,000 $222,640 $15,180 $15,180 1-30-79 
Drive Section, East Park 

St., FAU 3650, City of 

Grants Pass, Josephine 

County, Construction 


January 31, 1979 —_ 54... 2a 
HZ S. Coulter 
State Highway Engineer 


EXHIBIT B 
MINUTES OF —2=8-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and 
to accept contracts completed according to spe 


accepted the following: 


Contractor and 
Contract No. 


Wildish Corvallis 
Construction Company, 
No. 8473 


Holst Construction 
Co., No. 8553 


Babler Bros., Inc., 
No. 8713 


Road & Driveway Co., 
No. 8768 


Dahl Contractors, 
No. 8600 


Babler Bros., Inc.; 
No. 8812 


Douglas S. Coats 
Construction, 


No. 8679 
Roseburg Paving, Inc., 


No. 8638 


Copeland Paving, Inc., 
No. 8806 


Salem Road and Driveway 
Company, No. 8592 


Section and County 


Sweet Home W.C.L.-9th Ave., 
Linn County 


Columbia Slough Frontage 
Roads, Multnomah County 


Ski Bowl Front. Rd.-Summit 
Meadow Rd. & Warm Springs 
Intch.-Salmon River Curves, 
Clackamas County 


Yachats-Beamer Creek, 
Lincoln County 


Portland Pavement Marking 
Project #2, Multnomah Co. 


Stellar Drive & Solar Drive, 


Deschutes County 


Brownell Ditch-Hermiston 
Ditch, Umatilla County 


S. Umpqua R. (Winston) 
Overflow Channel, 
Douglas County 


Maple Lane-Hamilton 
Lane (Grants Pass), 
Josephine County 


Rosewood Drive N.W.- 
Willamette R. Br. (Salem), 
Polk County 


under authority delegated to me 
cifications, Il 


Acceptance 
Date 


January 11, 1979 


January 


January 


January 


January 


January 


January 


January 


January 


January 


Contractor and 
Contract No. 


Traffic Marking 
Specialists, 
No. 8741 


Salem Road and 
Driveway, No. 8662 


Hamilton Electric, 
Inc., No. 8657 


Holst Construction 
No. 8787 


Hamilton Electric, 
No. 8642 


Tice Electric Co., 
No. 8699 

Sims Electric, Inc. 
No. 8673 
Landsystems, Inc., 
No. 8053 

Olson Electric Co., 
No. 8634 

Clarke Electric CG 
No. 8602 

Cascade Construction 


Co., Inc., No. 8622 


Sims Electric, Inc., 
No. 8701 


Hamilton Electric, Tris 


No. 8616 


January 30, 1979 


EXHIBIT _____2— 
MINUTES OF 258-79 


Section and County 


Ashland Pavement Marking , 
Jackson County 


Deer Park Dr. SE-Silver Cr. 
Falls Intch., Marion County 


Redwood Hwy. @ Fairgrounds 
Rd. (Grants Pass), 
Josephine County 


Jordan Creek Bridge, 
Malheur County 


Pacific Highway W. @ Irving 
Road, Lane County 


Portland Ave. @ Gloucester 
St. (Gladstone) , 
Clackamas County 


Chetco Ave. @ Center St. 
(Brookings), Curry County 


Hubbard Intch.—-Woodburn 
Intch., Marion and 
Clackamas Counties 


Pac. Hwy. E. @ SE River Rd. 
(Milwaukie) , Clackamas Co. 


Portland Ave. @ McKillican 
St./Hood St. (W. Linn) , 


Clackamas County 


NE Broadway St.-SE Harrison 


st. (Portland), Multnomah Co. 


Oakland/Shady Hwy. @ NE 
Newton Cr. Rd., Douglas Co. 


Pacific Hwy. E. @ S. Ivy St. 
(Canby), Clackamas County 


Acceptance 
Date 


January 22, 1979 


January 22, 1979 


January 24, 1979 


January 24, 1979 


January 25, 1979 


January 25, 1979 


January 25, 


January 25, 


January 25, 


January 29, 


January 29, 


January 29, 


January 29, 


page. 7 “ie AL a 


H. 9. Coulter 
State Highway Engineer 


B 
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UTES OF —2:8-79 


~ a 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and repor< them for your official records: 


1) On January 9, 1979, established a 45 MPH speed 
zone on the Oregon Coast Highway in the 
community of Seal Rock in Lincoln County from 
M.P. 150.40 to M.P. 150.88. Rescinds Speed 
Zone Resolution No. 439 dated January 30, 1964. 
(Speed Zone Order No. 795) 


On January 9, 1979, established a 50 MPH speed 
zone on the Rogue Valley Highway from the south 
city limits of Central Point to the north city 
limits of Medford in Jackson County from 

M.P. 3.07 to M.P. 4.60. Rescinds Speed Limit 
Resolution No. 73a dated January 16, 1958. 
(Speed Zone Order No. 796) 


On January 19, 1979, established a 30 MPH speed 
zone on the Springfield-Creswell Highway in the 
vicinity of Springfield, Lane County, from 

M.P. 0.62 to M.P. 0.90, and a 45 MPH speed zone 
from M.P. 0.90 to M.P. 2.30. (Speed Zone Order 
No. 797) 


On January 22, 1979, established a 35 MPH speed 
zone on the Oregon Coast Highway in the vicinity 
of Warrenton, Clatsop County, from M.P. 10.09 to 
M.P. 10.30, and a 45 MPH speed zone from 

M.P. 10.30 to M.P. 10.92. Rescinds Speed Zone 
Resolution No. 491 dated July 13, 1965. (Speed 
Zone Order No. 798) 


“ yf aS Gee 


E/E Te 
H. §. Coulter, State Highway 
Engineer 


Dated this 3/_ day of Fouuoreys 1979 


B 


TES OF —2°&?? 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Traffic signal installation on S.E. Bybee Boulevard 
at S.E. 23rd Avenue in Portland, Multnomah County. 
Bids received December 14, 1978. Contract No. 8857 
awarded January 9, 1979, to Tice Electric Co., 
Portland, at $35,939. 


Traffic signal installation on the Farmington 
Highway at s.W. 170th Avenue in Washington County. 
Bids received December 14, 1978. Contract No. 8861 
awarded January 9, 1979, to Tice Electric Co., 
Portland, at $50,985. 


Work on the Del Rey Beach Access Road-Neawanna 
Creek Section of the Oregon Coast Highway in 
Clatsop County. Bids received January 25, 1979. 
Contract No. 8863 awarded January 29, 1979, to 
Babler Bros., Inc.-, Portland, at $679,118. 


Work on the Jewell Junction-Summit (M.P. 22.90 & 
M.P. 25.32) Section of the Sunset Highway in 
Clatsop County. Bids received January 25, 1979. 
Contract No. 8864 awarded January 29, 1979, to 
Roy L. Houck Construction Co., Salem, at $221,378. 


Paving on the Lane County Line-Elbow Lake Section 
of the Oregon Coast Highway in Douglas County. 
Bids received January 25, 1979. Contract No. 8865 
awarded Januar} 29, 1979, to J. C. Compton Co., 
McMinnville, at $894,875.75. 


Work on the Willow Creek Bridge Section of the 
Heppner Highway in Gilliam County. Bids received 
January 25, 1979. Contract No. 8867 awarded 
January 29, 1979, to Douglas S. Coats Construction, 
Bend, at $417,847. 


Work on the Pacific Highway West at S.W. 53rd 
Avenue in Multnomah County. Bids received 
January 25, 1979. Contract No. 8873 awarded 
January 29, 1979, to Tice Electric Co.-, Portland, 
at $69,930. 


Protective fencing on the Willamette River 
(Marquam) Bridge on the Pacific Highway in 
Multnomah County. Bids received January 25, 1979. 
Contract No. 8874 awarded January 29, 1979, to 
San Jose Steel Co., Inc., Portland, at $78,589.06. 


January 31, 1979 


H.’S. Coulter, State Highway Engineer 
«fear * 


EXHIBIT = 
MINUTES OF .2:8-79 


TO: Oregon Transportation Commission 


February 1979 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engi- 
neer (Administration Order No.18), I report that I have taken the 
following actions for your official records: 


(1) Sale of 1.02 acres excess drainage easement on the Junction 
City-Eugene Section of the Pacific Highway in Lane County for 
a minimum consideration of $150.00. Approved January 3, 1979. 
File 9115 (16-43) 


Right of Way Service Agreement with Lincoln County for ap- 
praising on the Steer Creek-Norton Hill Section of the Rock 
Creek County Road in Lincoln County. Approved January 4, 1979. 
Misc. C & A 6931 Agreement No. 119 (16-49) 


Right of Way Service Agreement with Lincoln County for ap- 
praising on the Drift Creek-Erickson Creek Section of the 
Schooner Creek-Bear Creek Road in Lincoln County. Approved 
January 4, 1979. Misc. C & A 6930 Agreement No. 120 (16-49) 


Right of Way Service Agreement with City of Medford for ac- 
quiring right of way on the Biddle Road-Genessee Section of 
Jackson Street in Jackson County. Approved January 5, 1979. 
Misc. C & A 6728 Agreement No. 121 (16-49) 


Sale of 1,850 square feet excess property on the Pendleton 
Section of the Old Oregon Trail Highway in Umatilla County 
for a minimum consideration of $400.00. Approved January 
9, 1979. File 38929 (16-43) 


Sale of 22,110 square feet excess property on the St. Helens 
Road-N.W. 21st Avenue Section of the Columbia River Highway in 
Multnomah County for a minimum consideration of $92,400.00. 
Approved January 9, 1979. File 43026 (16-43) 


Sale of 0.63 acre excess property on the Saunders Creek-Mapleton 
Section of the Florence-Eugene Highway in Lane County for a min- 
imum consideration of $18,000.00. Approved January 9, 1979. 
File 48234 (16-43) 


Agreement with Longview, Portland and Northern Railway Company 

for work on the Grand Ronde Section of the Salmon River Highway in 
Polk County. Approved January 9, 1979. RR 969 and File 50094 
(16-12) 


Extension to Railroad Agreement with Portland Traction Company 
for the I-205 Bikeway near Lents in Multnomah County. Approved 
January 10, 1979. RR 925 (16-12) 


Agreement with Oregon-Washington Railroad & Navigation Company 
covering a telephone cable encroachment near the intersection 
of Sandy Blvd. and N.E. 122nd Avenue. Approved January 11, 1979. 
RR 970 (16-12) 

- 2938 - 


EXHIBIT Eee 
MINUTES OF _2°8°79 
Report of February, 1979 (cont.) 


Right of Way Service Agreement with City of Portland for acquiring 
property for the Off-Street Parking Lots Project on the Ross Island 
Bridge-S.E. 52nd Avenue Section of the Mt. Hood Highway. Approved 
January 11, 1979. Misc. C&A 6698 Agreement No. 122 (16-49) 


Sale of 1.08 acres excess property on the Robertson Bridge-Redwood 
Highway Section of the Rogue River Loop Highway in Josephine County 
for a minimum consideration of $15,000.00. Approved January i OF a 
1979. File 12732 (16-43) 


Sale of 0.55 acre excess property on the Lakeside-North Bend Section 
of the Oregon Coast Highway in Coos County for a minimum consid- 
eration of $3,300.00. Approved January 16, 1979. File 11092 (16-43) 


Signed on January 16, 1979 the Grant of Access approved by Mr. 
Jackson June 1, 1978 for a 35 foot residential access at Station 
F2 14452 on the Grants Pass-Rock Point Section of the Pacific 
Highway in Josephine County. File 27128 (16-45) 


Right of Way Service Agreement with the City of Newberg for 
acquiring right of way on the Middlebrook Street-Pacific 
Highway West Section of Springbrook Street in Yamhill County. 
Approved January 23, 1979. Misc. C & A 6556 Agreement No. 
123 (16-49) 


Sale of 3.0 acres excess property on the Willamina-McMinnville 
Section of the Willamina-Sheriden Highway in Yamhill County 
for a minimum consideration of $15,000.00. Approved January 
26, 1979. File 10101 (16-43) 


Sale of 7,418 square feet excess property on the Marquam 
Bridge-S.E. 84th Avenue Section of the Mt. Hood Freeway in 
Multnomah County for a minimum consideration of $45,000.00. 
Approved January 26, 1979. File 46822 (16-43) 


Sale of 4,000 square feet excess property on the Marquam 
Bridge-S.E. 84th Avenue Section of the Mt. Hood Freeway in 
Multnomah County for a minimum consideration of $32,000.00. 
Approved January 26, 1979. File 47459 (16-43) 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in 
preparation for condemnation (Delegation Order No. 16, Sub. 46), I ap- 
proved making the following offers in accordance with this authority for 
and on behalf of the Commission: 


ALLEN AVENUE INTERCHANGE UNIT, SUNSET HIGHWAY-PACIFIC HIGHWAY SECTION, 
BEAVERTON-TIGARD HIGHWAY - WASHINGTON COUNTY 


R-49768 - George J. Oules et al. Parcel 1 - 196 square feet for 
right of way purposes; Parcel 2 - 196 square feet for permanent slope 
easement. Offer $1,000.00. 


R-49769 - Howard Kirsch et ux. Parcel 1 - 510 square feet for right 
of way purposes; Parcel 2 - 480 square feet for permanent slope easement. 
Offer $4,500.00. 


BATTLE CREEK-TALBOT ROAD SECTION, PACIFIC HIGHWAY - MARION COUNTY 


R-49301 - George H. Grabenhorst, Jr. et al. Parcel 1 - 11.6 acres 
for right of way purposes, Parcel 2 - 0.35 acre for permanent drainage 
easement. Offer $54,500.00. 


R-49328 - Klare Wollander et ux. 1.34 acres for right of way pur- 
poses. Offer $5,700.00. 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 

R-48368 - Ferdinand M. Kruse et al. 0.33 acre for right of way 
purposes. Offer $101,700.00. 


LITTLE NESTUCCA RIVER-NESKOWIN SECTION, OREGON COAST HIGHWAY - TILLAMOOK 
COUNTY 


R-49853 - Warren A. McMinimee. Parcel 1 - 4.4 acres for right of 
way purposes; Parcel 2 - 1.64 acres construction permit for roadway. 
Offer $24,850.00. 

my 


Dated inte BOday of 


De 


_ oe Right of Way Engineer 


RE: Report of Offers Tendered - 6 
- 2940 - 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith, for 
the Commission, I approved the following actions and report 
this for your official records. 


On 12 December approved Robert Caughell's application to 
construct a single-family dwelling within the Illinois River Scenic 
Waterway in Curry County. 


On 19 December approved Kenneth Klar's application to 
construct a single-family dwelling within the Rogue River Scenic 
Waterway in Josephine County. 


On 19 December approved William Welbourne's application to 
construct a single-family dwelling within the Rogue River Scenic 
Waterway in Josephine County. 


Dated this 9th day of January 1979 


tate Parks Superintendent 


YHIBIT E 


Sibi! 


MINUTES OF 228-79 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's Defend- 
30 days Highest ants' 
prior to Testimony lowest 
demand Verdict 


Defendant trial at trial 


US- National Corp. ‘ne Default None $¢ 50 
Judgment 


L-7604 

R-49974 

Section: Warren-Scappoose 

Highway: Columbia River 

County: Columbia 

Approved by: Jack L. Sollis Date: January 29, 1979 


Leroy Johnson $8,000 $50,000 $22,000 


L-7489 

R-49245 

Section: Hines-Burns 

Highway: Central Oregon 

County: Harney 

Approved by: Jack L. Sollis Date: January 12, 1979 


William L. Nelson $65 ,000 $62,650 $75,000 $70,000 


L-7138 

R-47882 

Section: Vail Creek-Sweet Home 

Highway: Santiam 

County: Linn 

Approved by: Jack L. Sollis ; Date: January. 30, 1979 


EXHIBIT ____E# 
MINUTES OF _2=8-79 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant Sitar Appraisal Settlement 


H & H Tire Co. $ 250 


L-7442 

R-49255 

Section: Hines-Burns 

Highway: Central Oregon 

County: Harney 

Approved by: Jack L. Sollis Date: January 11, 1979 


Charles R. French $ 5,100 $ 6,100 $ 6,500 


L-7559 

R-49210 

Section: N.E. Sandy-N.E. Glisan 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: January 11, 1979 


F. M. Lawlor $10,000 $12,350 $10,000 


L-7644 

R-49591 

Section: Ross Island Bridge-52nd Avenue 

Highway: Mt. Hood 

County: Multnomah 

Approved by: Jack L. Sollis Date: January 30, 1979 


Everett P. Johnson 


L-7576 

R-34377 

Section: Remote 

Highway: Coos Bay-Roseburg 
County: Coos 


* Settled by Right of Way Department. 


Di: —_— a 
MINUTES OF _2=8-79 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant __Offer Appraisal Settlement 


Stanford G. Fischer $ 4,450 


L-7625 

R-49875 

Section: Mt. Hood Post Office-Fikes Corner 
Highway: Mt. Hood 

County: Hood River 


* Settled by Right of Way Department. 


Robert Lee Rice $ 3,600 


L-7488 

R-49471 

Section: Roque River Scenic Waterway 
Highway: Rogue River Loop 

County: Josephine 


* Settled by Right of Way Department. 


Kathryn P. Keller $21,600 


L-7642 

R-49546 

Section: Ross Island Bridge-52nd Avenue 
Highway: Mt. Hood 

County: Multnomah 


* Settled by Right of Way Department. 


PET a) 


MINUTES OF 2-8-29 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 


Plaintiff Defendant Cause of Action Plaintiff 
CONTE, rt nents OF Action Plainti¢r 


State of Oregon Darrell Ogren and Specific $ 3,200 
Allen Hahn Performance 

L-7368 

County: Clackamas 


Disposed of by: Settlement of $1,486. Defendants failed to Day rent 
and abandoned Property, 


M. Donald Walters State of Oregon and Foreclosure of Foreclosure 
J. David Jensen Lien Of Lien 


L-734] 

County: Coos 

Disposed of by: Defendant declared bankrupt. The State's lien was 
noted as a Claim, but no recovery was allowed. 


Edith I, Kaplan State of Oregon and Personal Injury $100,000 
it 


Peter Kiew 


L-7554 
County: Mul tnomah 
Disposed of by: 


accepted by the 
f a covenant not to 
rdingly the lawsuit 
he expenditure of any mo 
Plaintiff by defendant State agency, 


rusty oe 
MINUTES OF 228-7? 


Jan . 23,1977 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


On JAN 26 > 19 79> $ 2,.909,949,.87_ Was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of DECEMBER» 19 78. 

(List of apportionments on file in Commission Files, 
Salem.) 


On JAN 31» 19.79, $1,745,969.92 (12 percent of the 


feel elite clini De 
Highway Fund) was distributed to the cities for the 
month of DECEMBER, !9 78. 


(List of apporttonments on file in Comnisston Files, 
Satem. ) 


Dated this 23ROday of JANUARY , 19.79 


Attachments 


Ce? F. B. Klaboe 
H. S. Coulter 
John Earley - Att. 


March 27, 1979 
Salem, Oregon 


The Oregon Transportation Commission met in the Director's 
Office (Room 135), Transportation Building, at 9 a.m. Notice of 
today's meetings was made by press release to the newspapers of 


the general and local circulation throughout the State. Present 
were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

B. Gordon Coleman, Member 

Peter J. Brix, Member 

Tom Walsh, Member 

F. B. Klaboe, Director of Transportation 

Fred Miller, Assistant Director for Administration 

David Talbot, State Parks Superintendent 

Larry Jacobson, Parks Branch 

H. S. Coulter, State Highway Engineer 

Larry Rulien, Executive Assistant, Administrative 
and Finance Branch 

Jack Sollis, Chief Counsel 

Fran Neavoll, Commission Services 


Mr. Rulien brought to the attention of the Commission 
that the City of Portland is requesting the utilization of State 
matching funds for the acquisition of an off-street parking lot 
in connection with the improvement project on Powell Boulevard. 
The Commission unanimously felt that State Highway Funds should 
not be used for parking lots. 


Mr. Talbot and Mr. Jacobson briefed the Commission on 
the status of the vehicles on the beach at Tierra Del Mar in 
Tillamook County. Mr. Jacobson said the staff is making 4 study 
of the Commission's vehicle use zones policy. Mr. Talbot 
mentioned there is a petition from the local people to get the 
vehicles off the beach year-round. He said he would be coming 
back to the Commission for a decision in a few months. 


Mr. Talbot said on the agenda for the Commission's 
consideration today is the camping fee increase for State parks. 
He said the Good Sam organization (recreation vehicle owners) will 
speak to the Commission regarding camping fees later this morning. 


Mr. Klaboe briefed the Commission on a recent announcement 
by Governor Atiyeh regarding the additional funding in the amount 
of $39.2 million for maintenance and preservation of the highway 
system. 


Mr. Klaboe also mentioned to the Commission that he has 
been attending public hearings with the Senate Transportation 
Committee around the State to receive the public's input concerning 
the conditions of the highways and methods of financing. He stated 
these hearings have been very poorly attended. 
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The 
122 at 10 a.m. 


Commission moved the meeting to the Conference Room 
Others present were: 


Dennis Moore, Administrator of Public Transit 
Paul Burket, Administrator of Aeronautics Division 
Harold Grover, Administrator of Motor Vehicles 
Gary Potter, Manager of Environmental Section 

Cc. W. Head, Manager , Commission Services 


The 


Commission unanimously approved the following items 


on the consent calendar: 


1) 


2) 


March 27, 1979 


Minutes of the meeting of February 8, 1979. 


Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation 
Resolution No. 2684" on file in the Commission's 
files, Salem.) 


Special Bridge Replacement Project concerning the 
replacement of a deteriorated wooden bridge over 
Field Creek on the John Day Highway in Grant County. 
Estimated cost of the project is $100,000 with 
Federal participation of $80,000 and State matching 
funds of $20,000. 


Interstate Project to enlarge the existing puilding 
at Farewell Bend Port of Entry on the Old Oregon 
Trail in Malheur County and instali a second scale 
to handle the traffic. Estimated cost is $128,500 
with Federal participation of $118,200 and State 
matching funds of $10,300. 


Addition of the Cedar Hills Interchange-Sylvan 
Interchange Section Project on the Sunset Highway 
in Washington and Multnomah Counties and the 
deletion of the Sylvan interchange-Vista Ridge 
Tunnel Project on the Sunset Highway from the 

Six Year Program. Estimated cost is $1,465 ,000. 
Federal-aid Interstate Transfer Funds in the 
amount of $1,245 ,000 are available. State Funds 
in the amount of $220,000 will be used to match 
these Federal Funds. 


Concurred in the establishment of a truck route 
in the City of Silverton and the prohibition of 
trucks on the Church-Mill Street Section of the 
Cascade Highway. 


Adopted "Survey Resolution No. 320A" amending 
"Survey Resolution No. 320" adopted 

August 25, 1966, covering the Oak Hill- 
Interstate 105 Section of the Mapleton-Eugene 
Highway (now Florence-Eugene Highway) in Lane 
County and authorized the sale of any right of 
way purchased for the easterly portion of the 
route. It has been determined that a portion of 
the route will not be constructed and therefore 
this amendment is necessary. (Resolution on file 
in the Commission's files, Salem.) 


Declared 0.5 acre on River Road in Eugene as 
surplus to the needs of the Highway Division and 
directed its sale to Lane County for $47 ,200. 
Approved allowance for the relocation of 
utilities onto other areas of the total property as 
may be required. (Lane County is engaged in the 
development of a county road called the Northwest 
Expressway. This property was purchased by the 
Highway Division in 1972 for the planned Oakhill- 
Eugene-Springfield Section of the Florence-Eugene 
Highway. This section of highway will not be 
constructed. ) 


Petition for Street Improvement on S.E. Bush 
Street in the Mt. Hood Freeway Corridor in 
Multnomah County and authorized Right of Way 
Manager to sign Petition. Cost to State $1,750. 


Three requests of projects utilizing Interstate 
Transfer Funds withdrawn from the Mt. Hood 
Freeway and a request to cancel a previously 
approved project. Authorized State Highway 
Engineer to sign agreements when prepared: 


a) Request from City of Portland to undertake 
the right of way and construction phases 
for improvement of a 3.23 mile segment of 
N.E. Union Avenue (N.E. Columbia Boulevard- 
N.E. Weidler Street Section). Total Cost 
$5,133,000; Federal Funds $4,363,050; Local 
Share $769,950. 


Request from Clackamas County to widen and 
improve the intersection of Oatfield Road 
and Jennings Avenue. Total Cost $172,000; 
Federal Funds $151,360; Local Share $20,640. 


Request from Washington County to provide 
channelization and left-turn signal phases 
on Walker Road at Cedar Hills Boulevard. 
Total Cost $72,000; Federal Funds $61,200; 
Local Share $10,800. 


(Continued on next page.) 
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Request from City of Portland to cancel a 
previously approved project to construct 
a connection between Milwaukie Avenue and 
McLoughlin Boulevard (S.E. Long Street). 


Repairing two bridges (Judkins Point Overcrossing 
structures) on the McKenzie Highway in the 

City of Eugene. Estimated cost of the project 

is $200,000. (These structures pass over the 

NB Pacific Highway West ramp from I-5 and the 
SPRR Mainline tracks.) Granted authorization to 
proceed with the most appropriate funding 
available. 


Authorized increases in project authorizations on 
the following contracts: 


a) Contract No. 8769, lst Avenue-6th Avenue 
Section of Albany-Corvallis Highway in 
Linn County, in the amount of $40,812.46 (422). 


Contract No. 8811, Hull Street-College 
Entrance (Coos Bay) Section of Cape Arago 
Highway in Coos County, in the amount of 
$9,560.21 (5.7%). 


Memberships in the Oregon Parks Association in the 
amount of $15 and in the American Congress on 
Surveying and Mapping for $33 per year. (See page 3017) 


Supplemental agreement with the City of Roseburg 
authorizing extended use of two State buses. 
Amends contract period to specify September 7, 
1978, to September 6, 1979, with a 1 year option 
to renew. . 


Consulting agreement on behalf of the Willamette 
Valley Rail Study Committee with Azimuth 
Engineering and Surveying not to exceed $7,000. 
The Committee has determined a need to have 
continued assistance in revising its final report 
to complete negotiations with the Southern 
Pacific Railroad and to provide other technical 
assistance. 


Agreements with the City of Corvallis and the 
Rogue Valley Transportation District for improved 
marketing programs with costs not to exceed $1,500 
and $1,000 respectively. 


Renewed lease with State Blind Commission for 
Billie's Cafeteria in the basement of the 
Transportation Building in Salem. 


(Continued on next page.) 
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Financial Aid to Municipalities Grants to the 
following minicipalities, and in the amounts not 
to exceed those listed, to be used for airport 
planning and improvement projects. The amounts 
shown will constitute one-half or less of the 
sponsor's share for Federally-funded projects as 
indicated: 


Ashland $25,479 
Land acquisition, construct runway 
safety area and relocate portion of 
creek channel. 


Burns $29,052 
Rehabilitate and mark runway, construct 
aircraft parking apron and acquire land. 


Port of Gold Beach $ 1,646 
Airport Master Plan Study 


Port of Hood River $35,248 
Extend runway, parallel and stub 
taxiways, runway lighting and 
land acquisition. 


Josephine County $ 2,437 
Airport Master Plan Study 


Roseburg $ 9,793 
Aircraft parking apron expansion 


Supplemental agreement with the City of Woodburn 
authorizing up to $2 ,000 additional for the 
experimental bus project which will conclude 
June 3C, 1979. Reason for additional funding is 
to cover an unanticipated cost in obtaining 
insurance. 


Construction of the Eastwood Drive-Butler Market 
Road Section of Neff and Denser Roads at the 

east edge of the City of Bend. A 2.5 mile bike 
path will be constructed in conjunction with the 
reconstruction of Neff and Denser Roads by Deschutes 
County. Project is estimated to cost $98,500 
requiring State Bikeway Funds of $78,800 and 

$19,700 of matching funds by Deschutes County. 
(Authorized State Highway Engineer to sign agree- 
ment when prepared.) 


March 27, 1979 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Superintendent Exhibit 
State Recreation Director Exhibit 
Assistant State Highway Engineer, Project Exhibit 
Management Branch 
Chief Counsel Exhibit 
Highway Controller Exhibit 
Administrator of Public Transit Exhibit 


Mr. Rulien reported on the interstate freeway traffic 
ed on the completed Interstate 
the suggested policy which was 


€-part approach: 1) source 
2) land use control; and 3) highway design, 
Nventory and Noise Mitigation Policy on file 
in the Commission's files, Salem.) 


Mr. Potter explained the current Federal regulations in 
He stated one important note 


gidly follows the precepts 
but has not, to date, pursued 
any retroactive installation of barriers on existing highways. He 
mentioned the Survey covered 700 miles of interstate freeway and 
the study did three basic things: 


1) Measured existing sound levels, 

2) Counted receptors that are experiencing noise 
in excess of the design levels, and 

3) Estimated locations where noise could be 
reduced and estimated cost of that work. 


Significant conclusions are as follows: 


4,000 receptors along the 700 miles of freeway 
inventory are in excess of the design noise 
levels, 

Disregarding finances, it is physically possible 
to reduce noise levels for 3,500 of the 
receptors, 


(Continued on next page.) 
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The cost is some $140 million in 1979 dollars, 
Interstate 5 is the worst, with 72% of the 
impacted receptors, and 

There are 1,220 miles of interstate freeway that 
border undeveloped lands and therefore have 
potential for future noise conflicts if 

adjacent land use is not controlled. 


Mr. Jeffrey Boly, attorney, appeared before the Commission 
representing Mr. Donald Kent, Mr. John Groenlund and Mr. Harold 
Juedes, Mt. Scott Citizens of Portland, concerning the noise problem 
on the east side of the I-205 Freeway near 92nd and Lester Avenue. 
Mr. Boly referred to previous correspondence and discussions with 
Mr. Bothman pertaining to the noise level in the area. He commented 
on a Highway Division report dated September 13, 1977, which states 
that traffic noise levels will greatly increase when the remainder 
of I-205 is completed. The report stated that 23 single-family 
residences in the area will be above the L 10 70 decibel design 
level in 1996. Mr. Boly presented photos of the hillside homes in 
relation to the I-205 Freeway. (Photos on file in the Commission's 
files, Salem.) He indicated that this residential area was 
established prior to construction of the freeway. He submitted a 
petition signed by 52 residents of the area living nearest the 
freeway requesting the construction of an extensive earth berm on 
the east side of I-205 to shield the neighborhood from the excessive 
noise level generated by the freeway traffic. (Petition on file 
in the Commission's files, Salem.) Mr. Boly pointed out that their 
group is willing to pay at least one half of the State's 8% share 
of the cost of mitigating the noise in the area. He said they offer 
this proposal as proof that their noise problem is very serious. He 
asked the Commission not to make a policy decision at this time and 
that they want to seek the opportunity to work with the Department 
to evolve a written policy proposal to present at a later date. 


Chairman Jackson said the Commission appreciates the 
group's attitude for not asking for an answer at this time, as this 
proposal will have to be looked into very thoroughly before a 
decision can be made. 


The Commission reconfirmed their April 17, 1979, meeting 
in Medford and tentatively set May 15, 1979, for their monthly 
meeting in Salem. 


Following Mr. Coulter's recommendation, the Commission 
unanimously amended Delegation Order No. 16 which authorizes the 
State Highway Engineer to approve projects, project modification 
or withdrawal, and execute the necessary agreements with counties, 
cities, State and Federal agencies, and other units of local 
governments for Local Agency Interstate Transfer Projects. 
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Attention was given to an agreement with the City of 
Beaverton to assume jurisdiction of parallel State highways within 
their City in exchange for the State accepting maintenance 
responsibilities for 10 signals presently maintained by the City 
on the remaining State Highway System. Mr. Coulter said the 
agreement removes portions of the following highways from the 
State Highway System and transfers jurisdiction and maintenance 
responsibilities to the City: 1) Beaverton-Hillsdale Highway 
No. 40, 2) Beaverton-Tualatin Highway No. 141, and 3) the Farmington 
Highway No. 142. The agreement also provides for the State to fund 
or participate cts on the Beaverton-Tualatin 
Highway. In addition, fines the State's obligation 
of providing 75% of the match for an improved facility on the 
Beaverton-Tualatin Highway between Allen Avenue and the Beaverton- 
Tigard Highway. The Commission unanimously approved the agreement 
as recommended by Mr. Coulter and adopted “Abandonment Resolution 
No. 579". 


Mr. Coulter presented plaques to the Commission from the 
Portland Cement Association for the design of the Big Butte Creek 
Bridge, South Fork of Big Butte Creek (Butte Falls) Bridge, 

Jackson County, and Harvard Avenue Overcrossing, Garden Valley Road- 
Fairgrounds Interchange Section, Pacific Highway, Douglas County. 
Mr. Coulter introduced Walt Hart, Bridge Engineer; Dave Bryson, 

Ken Archibald and Ray Evonuk of the Bridge Design Section, the 


individuals responsible for the design of these two bridges. 


The Commission considered a Memorandum of Understanding 
with the League of Oregon Cities and the Association of Oregon 
Counties pertaining to the Special Highway Bridge Replacement 
Program. Mr. Coulter said the 1978 Surface Transportation Act 
requires that between 15 and 35 percent of the Bridge Replacement 
Funds shall be utilized on structures not on the Federal Aid System. 
He said this Memorandum of Understanding was developed in cooperation 
with the Association of Oregon Counties and the League of Oregon 
Cities, which outlines the process in which to administer this 
program. Mr. Coulter said it covers the particulars of funding, 
inventory and inspection, priority determination, programming, 
application processing, design and participation. He pointed out 
that participation is on the basis of 80 percent Federal and 
20 percent local, with no matching ratio by State on local govern- 
ment projects for both on and off-system projects. Mr. Coulter 
said the memorandum will serve as an interim document as an agreement 
is being formulated to set out the regulations. Upon Mr. Coulter's 
recommendation, the Commission unanimously approved the Memorandum 
of Understanding and authorized him to sign the agreement in their 
behalf. 
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The Commission considered the adoption of a permanent 
administrative rule for a $l across-the-board increase in camping 
fees in State Parks. Mr. Talbot said there were eight public 
hearings held throughout the State in January of this year to 
receive comments on the proposed increase. He mentioned testimony 
was also received on a proposal to initiate a 50¢ per campernight 
fee for hiker/biker campsites located in nineteen areas along the 
Oregon Coast Trail. He indicated only 36 people testified and most 
of them were opposed to the increase. There were no adverse 
comments regarding the hiker/biker campsite fee. The proposal 
would generate approximately $500,000 annually in additional 
revenue. 


Mr. Raymond Miller of Lakeside, past-President of Oregon's 
Good Sam Club and Legislative Chairman of the Good Sam Club 
International, and Mr. Rolf E. Gilbertson were present. Mr. Miller 
mentioned that there are over 12,000 Good Sam members in Oregon 
(recreation vehicle and travel trailer enthusiasts) and the club 
is not in favor of the proposed increase. Approximately 90% of 
its members are retired. He recommended at this time not to 
increase the fees until the parks system has had a chance to put 
some of their new programs into effect to raise some additional 
revenue. 


The Chairman pointed out that the increase is in the 
Governor's Legislative Budget and the Ways and Means Committee 
recommended at the 1977 Legislature and at this session that the 
Parks Branch become a more self-sufficient operation. The Commission 
unanimously approved the $1 across-the-board increase (State Parks 
Rule No. 39K) as recommended by the State Parks and Recreation 
Advisory Committee and Mr. Talbot as follows: 


Overnight Camping 


a) Trailer Campsite: $6 per night 
b) Improved Campsite: $5 per night 
c) Tent Campsite: $4 per night 
d) Primitive Campsite: $3 per night 
e) Hikers/Bicyclists Campsites: $0.50 per campernight 


(Copy of State Parks Rule No. 39K on file in the Commission's files, 
Salem. Rule was filed with the Secretary of State on March 29, 1979, 
and published in their Administrative Rules Bulletin on April 15, 
1979.) 


Following Mr. Talbot's recommendation, the Commission 
unanimously made the following appointments to the State Parks and 
Recreation Advisory Committee: 


1) Appointed Lynn Newbry of Talent to replace Eric Allen 
for the remainder of his term which expires April 20, 
1981. 


Reappointed Warren McMinimee of Tillamook for a 
four-year term beginning April 25, 1979. 


- 2955 - March 27, 1979 


Mr. Moore presented for review and approval suggested 
revisions to the Governor's Proposed 1979-81 Budget for the Public 
Transit Division. He asked approval of the goals and policies of 
the Non-Urbanized Area Public Transportation Program and budget 
recommendations as outlined in his letter to the Commission dated 
March 20, 1979. (Copy of memorandum and proposed budget on file 
in the Commission's files, Salem.) Mr. Moore stated that the major 
change in the Governor's Proposed Budget is caused by the passage 
of the Surface Transportation Assistance Act by Congress in the 
latter part of 1978. With approval of the Act, Section 18, 
"Non-Urbanized Area Public Transportation Program", (program for 
areas under 50,000 population) made available $1,968,400 (estimated) 
in Federal Funds during the 1979-81 biennium which were not included 
in the Governor's Budget. Due in part to passage of the Act and 
decisions by the Urban Mass Transportation Administration, Federal 
Funds for capital improvement projects in urbanized areas are now 
handled largely on the basis of regional allocations rather than 
the former discretionary grant program. Mr. Moore said this means 
less money could be available for capital improvement projects in 
three larger areas and this has the most direct bearing on the 
Governor's Proposed Budget for Lane Transit District. He mentioned 
there may not be enough Federal money for the State to match on the 
current 10:10:80 Local-State-Federal matching ratio. Mr. Moore 
stated it is the staff recommendation to continue supporting the 
budget for Lane Transit in the amount of $415,000 under the Reduced 
Level Budget. It is also recommended to continue support for a 
Decision Package of $484,000 with an amendment to allow capital 
purchases on a 50 percent State and 50 percent local basis when the 
State runs out of Federal Funds to match. (This matter will be 


further discussed later in the day. See page 2960.) 


Mr. Grover gave a progress report on the Division's new 
and remodeled field offices. He showed photos of their self-service 
counters that are now being evaluated before the Division goes into 
a major production to place them in the major field offices. 

Mr. Grover said the new field offices are now open in Sandy, 
Heppner, Madras and Lincoln City. The Stayton office should be 
ready to open May l, 1979. The Cedar Hills location is being 
decided and should be operating on July 2, 1979. He mentioned the 
Gladstone office lease expires on May 30, 1979, and a new location 
is under study. A location ‘n McMinnville and East Eugene is also 
under study. Mr. Grover commented on their offices in Grants Pass, 
Bend, Medford, Albany, Burns, Astoria and Tillamook. 


The Commission considered a request from Mr. Grover to 
present a request to the Joint Ways and Means Committee for approval 
to apply for a Federal Grant in the amount of $248,405 through the 
Oregon Traffic Safety Commission. he stated the Division has 
completed the study of problems associated with the current driver 
license issuance system. (Summary of proposal on file in the 
Commission's files, Salem.) Mr. Grover pointed out that the study 
team recommended that the most cost-effective way to solve the 
problems was to install a distributed data processing system in 
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the Division's field offices. The Federal Grant will provide 

funding required for designing and programming the new system. 

The grant also includes funds to purchase the computer equipment 
necessary to implement the new system in the Division's Salem 

office. (Continuation of Mr. Grover's report follows the delegation. 
See page 2959.) 


A delegation from Klamath County and Klamath Falls came 
before the Commission concerning the Klamath Falls Southside Bypass. 
Present were: 


Alvin A. Cheyne, County Commissioner 

Earl E. Kessler, Director of Public Works 

George C. Flitcraft, Mayor 

Pete Crebbin, Logging Contractor 

Lloyd V. Wilson, City Councilman 

Senator Fred Heard, Senate Majority Leader 

Representative Gary Wilhelms, House Majority Leader 

Floyd L. Wynne, County Commissioner 

Nell Kuonen, County Commissioner 

Jim Watson, City Manager 

Harold Howard, City Councilman 

Jim Kerns, Roads Advisory Chairman 

Dorman Turner, Klamath County Chamber of Commerce and 
Klamath County Economic Development Association 


Alvin Cheyne handed to the Commission and staff maps of 
the Klamath Falls urban area and Klamath County allocation summary 
with project cost sheets. (Copies on file in the Commission's 
files, Salem.) He recalled that in 1960 the Klamath County Board 
of Commissioners established a Roads Advisory Committee. At that 
time the Committee suggested an additional east-west crossing be 
constructed in approximately the same location that is now being 
recommended. Mr. Cheyne stated they are here today to offer to 
construct the green-dashed portion outlined on the map from 
Washburn Way to the Old Midland Secondary Highway. He said they 
are asking the State to construct the portion colored in red 
from the Old Midland Secondary to Highway 97 which will complete 
the final leg of the Southside Bypass. He indicated that they are 
not considering a truck route as this will have to be done in the 
future as a county-city operation. 


Earl Kessler referred to the handouts showing the Federal 
Aid Secondary County funds. He pointed out that the County can 
accumulate five years of FASC funds toward a major project; 1980-81 
is the crucial year for Klamath County. After this year if the 
County does not use its FASC funds on some project, it will lose 
them. Mr. Kessler commented on the Klamath County and State's cost 
summary. (Handouts on file in the Commission's files, Salem.) 
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Mayor Flitcraft said that he is in complete support of 
the County's proposal for the Southside Bypass project. He 
mentioned that their area is growing, traffic flow is increasing 
and truck traffic on Main Street is to the point that it is 
dangerous to shop in the downtown area. 


Mr. Crebbin said his company operates 40 logging trucks 
in the Klamath Falls area and are in favor of the construction of 
the Southside Bypass. He commented on the traffic congestion and 
the unsafe conditions in routing their trucks on Sixth Street and 
Main Street. 


Lloyd Wilson stated that he is representing the downtown 
merchants and the Sixth and Main Street intersection is dange”ous 
for the public and the truckers. He urged construction of the 
bypass so that they can commence the planning for an alternate 
truck route to remove the trucks from Main Street. (Several photos 
were presented of a log truck accident and are on file in the 
Commission's files, Salem.) 


Dorman Turner said the area is growing commercially and 
industrially and the Southside Bypass is 15 years late. The 
proposed project is a community effort and everyone is in favor of 
the County's proposal of this project. 


Senator Fred Heard mentioned the Klamath Falls metropolitan 
area has grown to a population of nearly 50,000 people. The popu- 
lation uses the downtown shopping area. He said the usage is good 
for the commercial enterprises, but it does create a burden to the 
highway system with a specific trouble spot extending the length of 
the main business street. The outcome of this traffic strain 
creates an impossible parking situation, loss of revenue by local 
businesses, and the heavy traffic is a verifiable safety problem. 
The Senator said the solution to this problem has been well designed 
over a long period of time. The bypass of the downtown area is a 
logical step and he urged approval of the project. 


Representative Gary Wilhelms pointed out that the Klamath 
Falls area is the fifth largest population center in the State at 
this time. He mentioned that reasons have been given this morning 
for the need of this bypass and asked the Commission for favorable 
consideration. 


Chairman Jackson said the Legisiature is now in session 
and they are fully aware of the economics of highway construction 
and maintenance. the Department will not have an answer on the 
allocation of funds until the Legislature takes final action. The 
Department is proceeding to investigate through environmental 
impact studies on this new route. He said the Commission is hopeful 
that it can come up with some satisfactory answers. 
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Ernest Drapela, Chairman of the Recreation Trails 
Advisory Council, appeared before the Commission regarding the new 
State Trails Plan. (Copies of the plan were previously submitted 
to the Commission for review and a copy is on file in the 
Commission's files, Salem.) He mentioned the report includes a 
brief history, a summary of legislation, the place of trails in 
land use planning, an inventory of existing trails and a plan for 
developing the proposed State Trails Plan. He said the plan 
includes equestrian, bicycle and hiking trails. He commented on 
their annual report which was submitted in January 1979. The 
report outlines the status of the State trail developments through- 
out the State. 


Mr. Drapela commented on two items not covered in the 
plan: 1) The converting of abandoned railroad right of way into 
trails, and 2) The Desert Trails Association headquartered in Burns. 
He mentioned the Association has turned a high desert trails system 
from the north to the south borders of Oregon into a National 
Trails Plan. The national organization that does designate plans 
is studying for possible Federal designation. This trail system 
would then extend from the Canadian border southerly across the 
deserts of Idaho, Oregon, Nevada, Arizona, and California to Mexico. 
He said it is a real tribute to the people of Oregon who initiated 
this effort. Mr. Drapela extended an invitation to the Commission 
to attend one of their meetings in Wolf Creek, May 11-13, and Hood 
River, July 20-22. The Commission unanimously approved the State 
Trails Plan as presented. 


Mr. Grover introduced Tony DeLorenzo, Manager of the 
Motor Vehicles System and Planning. Mr. DeLorenzo stated they are 
requesting permission to seek Federal funds to install a driver 
license issuance system. He presented the problem and solution by 
the use of flip charts. (At 11:40 a.m. Chairman Jackson declared 
the briefing an informal session.) He mentioned there will be five 
minicomputers located in Portland, Salem, Eugene, Medford and 
Pendleton. These locations were chosen to best serve the antici- 
pated workload and to minimize teleprocessing line charges. Each 
minicomputer would then support terminals in each office. He 
outlined the tangible benefits and costs. Mr. Grover mentioned 
there are several States that have systems like this and they are 
working out very well. 


Commissioner Hollern said he didn't know what was 
happening in this particular phase of computer development. There 
are many changes now in software and hardware that possibly a 
six months or a year's wait might pay dividends. He asked Mr. Klaboe 
and Mr. Grover to look into this matter. 


After additional discussion, the Commission gave their 
approval to appear before the Joint Ways and Means Committee to 
request for approval to apply for a Federal grant of $248,405 
through the Oregon Traffic Safety Commission. 
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The meeting recessed at 12 noon for lunch. 


The Commission reconvened their meeting in the Director's 
Office (Room 135), Transportation Building, at 2 p.m. Present were: 
All of the Commission members, Larry Rulien, H. S. Coulter, Dennis 
Moore, and Fran Neavoll. 


Mr. Moore continued his discussion regarding the 
Non-Urbanized Area Public Transportation Program and the revisions 
to the proposed 1979-81 budget. Following Mr. Moore's briefing, 
the Commission unanimously adopted the program goals, policies and 
the revised budget. (See copy of program dated March 20, 1979, of 
goals, policies and budget on file in the Commission's files, Salem.) 


In response to the Commission's inquiry regarding the 
setting up of an accounting system for Public Transit, Mr. Moore 
said he is recommending retaining a firm of certified public 
accountants as the Department's Finance Branch do not have the 
personnel. 


There was discussion also concerning the hiring of 
consultants. The Commissioners requested that they individually 
review and act on all outside consulting contracts. 


The Commission unanimously approved the continued support 
of the Governor's Budget for Lane Transit in the amount of $415,000 
under the Reduced Level Budget. The Commission also approved the 
continued support for the Decision Package of $484,000 with an 
amendment to allow capital purchases on a 50% State and 50% Local 
basis when the State runs out of Federal Funds to match. 


Mr. Coulter briefed the Commission on the Highway 
Division's budget by use of flip charts. 


ice Chairman 
A) yy, {/ Pe £aprOee 
, — key y | a 
ar ee of eh Cdk 
Peter J. Brix Commissioner BY Gordom’Colaman, Commissioner 


Cc. W. Head, Manager 
Commission Services 


Commissioner 


March 27, 1979 


REPORT OF CONFIRMATION ACTION TAKEN UNDER DELEGATED AUTHORITY f= y}-4}[3\7 4 
MINUTES OF 3222-79 


Del Rey Beach Access Rd.-Neawanna Creek 


(Contract No. 8863) 
2.76 Mile Grade and Pave FA. Proj. No. fF e2049) 


Te 


Type of Work 


Clatsop Oregon Coast 


County Highway 


oe ei Ginke 2 Oo Nem Bidder eo ler Bros., Inc., Portland 


cow Big $079 2118-00 


Award to low bidder subject to concurrence of 
the FHWA. 


Engineer's Recommendation: 


No. Project Jewell Jct.-Summit (M.P. 22.90 & M.P. 25.32) 


; Contract No. 8864) 
Type of Work 2.69 Miles ¢ Miles Grade and pave - F.A. Proj. No. _1Q F-27-1 ( 2) 


County Clatso Highvey __ unset 


No. of Bidders 13 Low Bidder ROY L. Houck Construction Co., Salem 


ssesag SEAGTIE 00 


Award to low bidder subject to concurrence of 
the FHWA. 


Engineer's Recommendations: 


3 Lane County Line-Elbow Lake 


; 4 (Contract No. 8865) 
Type of Work 5.67 Miles. Pavin FA. Proj. No. F-2-3(6) 


County __Vouglas Highway___oregon Coast 


No. of idle iit Low Bidder_J-« C. Compton Co. 2 McMi nnvil le 


No. Project 


Low Bid $694,875.75 


Award to low bidder subject to concurrence of 
the FHWA. 


Engineer's Recommendations: 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE. /— - 


EXHIBIT A 
MINUTES OF 3-27-79 
4 Sinai Arlington Rock Production 


(Contract No. 8866) 
type of Work Rock Production ee ee 


No, 


Gilliam John Day 


County —————$—$—$—$—$—$—————————————r US a 


4 Low Bide? Houck-McCall Corporation, Salem 


No. of Bidders —_____— OU CK ee 4 
Low Bid $04,900.00 _ 


Engineer's Recommendation: Award to low bidder. 


‘ 


No. Project Willow Creek Bridge 
(Contract No. 8867) 


Type of Work 0.67 Mile Grade, Pave & Structure _.a. Proj. No. BRF-F-86(2) 


see 
County i cence Highway He ner 


No. of Bidders 5 Low Bidder Doug] as _5. Coats Construction, Bend 


) VV Oe ee eee 
417,847.00 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


Herman Creek Bridge 
(Contract No. 8868) 


rypaiot Work REMC EUG A. Ptah MS BRS-B436(1) 


Hood River Highway__Forest Lane Road 


2 NN SE SN 


No. Project 


County ——$—$—$—__$_————— rar 


, , 
Kin. of Oidibors 9 Low Bidder__coast Marine Construction, Inc., Portland 


14,041.00 


Low Bid S 114,04: 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA and Hood River County and the sum of 
$27,100.00 is deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = - 


- 2962 - 


MHISIT A 
MINUTES OF _3227-79 
No. 1 Drain & Lost River Diversion Channel Bridges 
(Contract No. 8869) 


Type of Work — Structures (2) ra ahs en eee 3 0S-1800( 2) 
dicta Klamath Highway County Road (Homedale Road) 


No. of Bidders 5 Low Bidder_ Hamilton Construction Co., Spri 


IND: eccesnctiinsenacancl CANN 


Low Bid $208,952.90 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
; Klamath County and the sum of $4,700.00 is 
deposited by the County. 


No. Project camp Creek Road (E.W.E.B. Canal) Bridge 


(Contract No. 8870) 
Verb aiGens =. SUT ECeere ee RS-A463(1) 


Ceunty Lane Highway LAS A463 (Camp Creek Road) 
sik i Bidder ccc t__. Low Bidder Holst Construction Co., Oakridge 

Low pid s-182.506.00 _ 

Engineer's Recommendations: Award to low bidder subject to concurrence of 


Lane County and the sum of $12,400.00 is 
deposited by the County. 


a 9 beside Willamette River (Harrisbur Bridge 
(Contract No. 8871) 


Type of Work___Maintenance Paintin F.A. Proj. No, Late 


ty ; 
County Lane and Linn Highway_Albany-Junction City 


No. of Bidders 5 Low Bidder unset Coatings Co., Inc. Evere WW 


aia ¢ 124,756.00 


Low 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT tect a 


EXHIBIT... __A— 
MINUTES OF 3-27-79 


No ae. ae Projoct Fremont Bridge 
(Contract No. 8872) 


fiw ul Werk Structure Repair F.A, Proj. No, state 
Coin cc, MULtNOMER -  tighwey ad eau Freeway 


biel Cihheds 3 Low Bidder__Willamette-Western Corp., Portland 


Low aia $31,900.00 _ 


Engineer's Recommendation: Award to low bidder. (\Chairman = accepted 
project 1-29-79; contract awarded 2-2-79) 


No.1] _ Project __ Pacific Hwy. W. at SW 53rd Avenue 
(Contract No. 8873) 


Type of Work _Grade, Pave and Signals FA. Proj. No. _HHS-93 
Multnomah Pacific Highway West 


YY at Eh 1 


3 Tice Electric Co.;, Portland 


No. of Bidders Low Bidder 
Low Bid $-0.92930.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


12 


Willamette River (Marquam) Bridge 


; : (Contract No. 8874) 
Type of Work_0+31 Mile Protective Fencing ¢.a, Proj, No, 179-6(88) 301 


No. Project 


County__Multnomah_____Highway__Pacific 


No. of Bidders 3 Low Bidder__9an Jose Steel Co., Inc., Portland 


78,589.06 


Low Bid S$ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_L-AFZ-7P 


EYMHIBIT or. 
MINUTES OF 3-27-79 
be ee SW 170th Ave. at the Tualatin Valley Hwy. 
= No. 8875) 


No. ——_—— 
(Contract 


0.16 Mile Grade, Pave & Signals Fa. Proj. No, HHS-32(6) 


Type of Work 


Washington Highway Tualatin Valley 


County PROM LEL ee cme 


No. of Bidders 5 Low Bidder Cascade Construction Co.. Ines Portland 
172,565.00 


Low Bid $S———— 
Engineer's Recommendation: 


Award to low bidder subject to concurrence of the FHWA and 
Washington County and the sum of $11,800.00 is deposited by 
the County. 


On January 29, 1979, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were re~ 
ceived January 25, 1979; and authorized him to sign the contracts 
when conditions for the awards have been met. 


ated this 7 day weer 


Chairman 
Oregon Transport ion Commission 


EXHIBIT ae ee 


MINUTES OF _3-27-79 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49785 Tourangeau, Donald R. $ 7,150.00 
49962 Anderson, Carl & Mabel E. : 
EN VG 


49995 Meister, Richard J. & Barbara J. -0- 
50005 Westerkamp, Henry P. & Eunice B. 
50014 Henr C. Patrick & Frances C. 

50015 Revel, William Stanley & Monica Louise 


oe ee... |. ee 
50035 Hibbert, Jennie Lee et al 15,270.00 
50049 Lewis, John D. 16,750.00 
50271 State of Oregon by and through its 

Fish and Wildlife Commission 150.00 __ 
50287 Crawford, John G. et al 50.00 
50337, Claudia L. Lorenz Estate 650.00 
50373 Clatsop Count 100 .00 
7-264 .60 Mathews, Neill & Adele 150.00 


52-44 .95 Piper, Delbert A. 120.00 
52-44 .97 Piper, Delbert A. 120.00 


20 Transactions 42,865.00 


Grant of Access to Rupert E. Jamieson at Station 121+00 on the 
Goble-St. Helens Section of the Lower Columbia River Highway in 
Columbia County for a consideration of $1,000.00. File 26409 


Grant of Access to Larry Lee Mattingley for an additional 35 feet 
unrestricted access at Station 346+80 on the Mill Creek-Belknap 
Springs Section of the McKenzie Highway in Lane County. 

File 35193 


Supplemental agreement with City of Eugene for the Westbank #2 
Acquisition Project, Willamette River Greenway Program, 
Sponsored by the City of Eugene. The purpose of this document 
is to extend the time limit to June 1, 1979. The project in- 
cludes some 14 parcels of land, of which 4 have been acquired 
by negotiation. The remaining parcels have been condemned and 
the trial dates set. The City needs the additional time to take 
the cases through the courts. (Parks Branch) 


ar APPROVED BY CHAIRMAN 
APPROVED GLENN L. JACKSON 


p-—CyY. 4a are 2- 1-79 


: : STATE HIGHWAY ENGINEER 


Date_ 2 “2479 


Supplemental agreement with Vernon E. Wiard for an extension 

of an agreement to provide consultant services on the manage~- 
ment and operation of the Conference Facility at Silver Falls 
State Park in Marion County. The original agreement expired 
December 31, 1978. The contract extension to February 28, 1979, 
will not alter the original consideration of $600. (Parks 
Branch) 


Supplemental agreement with Lane County for the Alton Baker 
East Corridor Acquisition, Willamette Greenway Project 

(WP 91-792, HCRS41-00348-37) extending the completion date 

from December 31, 1978, to March 31, 1979. This project 
originally included the acquisition of 16 parcels of land 

with about three-fourths of a mile of river frontage. To date, 
the County has acquired and billed for 5 parcels and has ac- 
quired 3 small parcels by tax foreclosure, for which there will 
be no billing. They expect to acquire only one more parcel be- 
fore the amended time limit expires. The remaining 7 parcels 
will be cancelled. (Parks Branch) 


Agreement with the City of Corvallis concerning construction 

of the Walnut Park Bikeway in Benton County. The City will 
prepare the plans, award the contract, supervise construction, 
and maintain the bikeway. The State will review the plans, 
monitor construction and contribute a maximum of $30,000 toward 
the cost of the project. State monies will be expended from 
funds which have been designated for the establishment of 
bicycle-pedestrian trails. (Local Government) 


Agreement with City of Bend to replace the existing two-phase 
traffic signal on the Central Oregon Highway at 8th Street 

with multi-phase equipment in Deschutes County. The State will 
design, install and maintain the signal using Federal Aid Title 
Il Safety funds. The City has agreed to pay all costs of 
electrical energy consumed in operation of the signals. (Local 
Government ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. (Items listed above and on the previous page totaling 
eight items) 


ao”) 
Dated this eat day of 7 Ge 1979 


(2 


Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 

behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the following item and report 

this action for your official records: 


1) On January 31, 1979, I gave approval 
to Dennis Moore, Administrator of 
Public Transit, by telephone for an 
agreement with The Pihas, Schmidt, 
and Westerdahl Company to provide a 
design and camera-ready layout for 
the intercity trip guide-ticket jacket. 
Cost $2,000. 


< 


Dated this ae of A Ne 


Glenn L. Jacks Chairman 
Oregon Transpdrtation Commission 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


Agreement with U. S. Corps of Engineers covering an estimated 
$15,000 worth of special concrete tests at their Troutdale, 
Oregon, materials laboratory. These tests are specifically 
for checking some of the design assumptions used in the 
design of the T-205 Columbia River Bridge Superstructure. 


(Construction Section) 


Agreement with City of Albany for channelization of the Elm 
Street-34th Avenue Section of the Albany-Junction City High- 
way and installation of traffic signals at 29th Avenue in 
Linn County. The State will design, construct and maintain 
the project using State funds. The City has agreed to pay 
all costs of electrical energy for operation of the signals, 
and to contribute a maximum of $76,000 toward the cost of 
the project. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this Lx day of ZL 


Glenn L. Chairman 
Oregon Transportation Commission 


mw 2969 - 


PPROVED / 
PE me 


; STATE HIGHWAY ENGINEER 


ne ee 


NKAIAILITIZS = -27-79 
TO: oregon tad porcaDdn -coimiss ion 


SUBJECT: Report of Actions Taken Under Delegated Authority 


——— 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


35445 McLean, Violet $ 6,300.00 
49199 Airport Drayage Co., Inc. 1,500.00 
49549 Brandeis Universit 48,200.00 
49604 Portland, City of 185,000.00 
49994 Larson, Elwood H. Inc. & 

Mack, Flute & Ruth 600.09 
49996 Klamath First Federal 

Savings and Loan Assoc. 26,500.00 
50064 3M National Advertising Co. 11,267.00 
50319 Bellingham, Arthur J. & 

Marie J. 1,900.00 

8 Transactions $281,267.00 


Renewal of a lease with Mr. and Mrs. Donald Clifford 
to operate the food concession facility at Silver 
Falls State Park for a three-year period ending 
December 31, 1981. Mr. and Mrs. Clifford have been 
operating this concession under lease since 1974 and 
continue to provide good service to the State park 
visitors. (Parks Branch) 


Letter agreement with City of Grants Pass extending the 
period of sewage testing being done by the City for the 
Manzanita Safety Rest Area Sewage Disposal Facility, 
Pacific Highway, Josephine County, to continue through 
December 31, 1979. Fee will be $100 per week charged 
by the City instead of $90 stipulated in the original 
agreement. (Bridge Section) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith 

for the Commission, I approve all actions listed above and 
report this action for your official records. 


an 


Dated this day of Of ee 


> 


ees? 


Glenn L. Jacks airman 


Date_2-—/6 - 72 Oregon Transp on Commission 
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. ' Ee —————— A 
MINUTES OF _3227-79 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


1 ii Jantzen Beach Information Center 
(Contract No. 8876) 


Type of Work Bui Idin s F.A. Proj. ti ok 


baieoas Multnomah sdahoneie Pacific 


No, 


ae ee a em ee Bomac Construction Inc. 


Low Bid $_39.2248.00 


Engineer's Recommendation: Award to low bidder. 


On February 13, 1979, I accepted the State Highway Engineer's 
recommendation for award of the above project on which bids 
were received February 8, 1979, and authorized him to sign 
the contract. 


Oregon Transportation Commission 


26 — 


3-27-79 
REPORT OF CONFIRMATION u_ oP VAAN AKIN UNDER DELEGATED AUTHORITY 


No, 2 ___Pranoct soe IN AMRIT TS Site Bk chi i ea 
Type of Work Grade, Pave & Structure F.A. Proj. No. _BRS-133(5) 
ee: | a, er el 

No. of Bidders ____ Low Bidder 

Low Bid S$ 

Engineer's Recommendation: 


PROJECT POSTPONED 


ee Project__ Rogue Valley Hwy. at Charlotte Ann Road 


Type of Work .20 Mile Grade & Pave F.A. Proj. No, _HHS-37( 4) 


Gaunse Jackson viiduady Rogue Valley 


ia ctRieders.. dt Baldor 2 Pie ees Ser. & a0ns, inc. . Medford _ 
Low Bid $-022038.00 


Engineer’s Fecommendations: Reject all bids. 


No.___3_____ Project ___Roque Valley Hwy, at Pine St. (Central Point) 


(Contract No. 8879) 
Type of Work 0.27 Mile Pave and Traffic Signals a, proj. No, HHS-37(3) 
ae: | (| ee nascar Te Rogue Valley 
No. of Bidders__2 Low Bidder__ Hamilton Electric, Inc., Eugene 


Low Bid'$ 109,059.03 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
GLENN Le JACKSON 


DATE. 2-26-79 _ 


eis oe Projact —rogan Hill-Brogan 


type of Work 2-88 Mi les Grade, Pave & Struc. F.A. Proj. No. _£-88-3(2) 
ae a! |: | a Highway John Da 
No. of Bidders ______. Low Bidder 


Low Bid S_____ 


Engineer's Recommendation: 


PROJECT POSTPONED 


ai ee Project Lancaster Drive at Hayesville Dr. NE (Salem) 


8 ; : (Contract No. 8881) 
Type of Work _ Traffic Signal Installation _F.A. Proj. No. State 


beunee Marion iapiete cee 1615 (Lancaster Dr. NE) 
No. of Bidders ...0____--_-. Low Bidder Electric Corp., Salem 


Low Bid $-220982.90 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Marion County and the sum of $43,800.00 is 
deposited by the County. 


aun project__Pine St. NE-Academy St. NE (Salem) a 
(Contract No. 8882) 
Type of Work 0:44 Mile Grade, Pave & Signals __F.A. Proj. No. -HHS-26(14) 


ern! al entrees I Paci fi ¢ H i hwa East 
No. of Bidders..4.____ Low Bidder_Roy L. Houck Construction Co.. Salem 
Low Bid $ 376,950.00 _ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_2 - - 


- 2973 - 


AVRIT A 


‘ ft Se ii '- a _ 
1" 
= 


TES OF _3-27-79 


RRA 
iVitiwWs 


ov aeae | resent * Morrison Bridge Ramp 
Type of Work 0.15 Mile Grade, Pave & Signals 4 bie. wma 8 yet ae 
Dinan Mul tnomah ented SGI SES Highway East (SE Grand Ave.) 


Columbia West Materials 
No. of Bidders ae eee, Low sidder__& Constructars, Inc., Portland —————— 


Low Bid $ +20 454.00 


ao) 


Engineer's Recommendation: Reject all bids. 


Py a Sialect th 142nd Ave. Briage over Johnson Creek (Portlana) 
oi (Contract No. 8884) aaa Sila 
rype ot work Deck Reconstruction’ ~~" FA. Pro. no, SOS=260117)_— 


County Multnomah _— Highway Ci t Street 


asin Wei sccoclh Low Bidder 2. US 1am Construction Company, Portland 


Ga: i ee 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Portland and the sum of $3,850.00 
is deposited by the City. 


nso Project —- ower Line-China Hollow Cr. Rd. 
(Contract No. 8885) 
Type of Work 1.63 Mile Grade & Oi] F.A. Proj. No. SOS -2800( 1) 


———— nl 


PS County Rd. (Curt Tom Rd. 


No. of Bidders__+___ Low Bidder North Santiam Sand & Gravel, Inc., Stayton 


Low Bid $.2292282.90 

Engineer’s Recommendations: Award to low bidder subject to concurrence of 
Sherman County and the sum of $55,500.00 is 
deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate_ 2-26-79 


No — 10 rayne Penalet es i « 
‘ . : (Contract No. 8886) ieee ge 
irene ie 


et ma a Pendleton-John Day 


bai. gt Giadern cme Low Bidder UCON Corporation, Lewiston, ID 


532,646.50 


Low Bid ‘SS eee 


Engineer's Recommendation: Award to 10ow bidder subject to concurrence of 
the FHWA. 


no, LL. Project Cornelius Signal Project 


ontract NO- 


IY 


Type of Work Traffic Signal Installation FA. Proj. No. State 


Pree Washington Highway Tualatin Valley 


No. of Bidders 4 tow Bidder ami 1 ton Electric, Inc., Eugene 


ow Bid $.0.2009:80_ 

Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Cornelius and the sum of $30,992.50 
is deposited by the City. 


On February 26, 1979, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received February 27, i973, and authorized him to sign the 
contracts when conditions for the awards have been met. 


Dated this (5 day of WVuerenthnn, 1979 


Glenn L. Jackso Chairman 
Oregon Transporta ion Commission 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, lL approved the action below and report 
this action for your official records: 


On February 16, 1979, gave approval to 

J. B. Boyd, Right of Way Manager, for a 
supplemental agreement with Multnomah County 
covering further documentation as to the 

method of determining costs and a method of 
continuing the development of the functional 
replacement of the Multnomah County Public 

Works. (On December 22, 1978, the State and 
County entered into an agreement in connection 
with furthering the acquisition of the property 
now occupied by County's Rocky Butte Operations 
and Maintenance Facilities, for use in the con- 
struction and location of the Washington State 
Line to N. E. Siskiyou Street Section of the 

East Portland Freeway. This agreement establishes 
procedures for the design and construction of new 
shops for Multnomah County. ) 


Dated thisA / day of ak , 


Airman 
Commission 


A 


bVELE WN E ‘ A t 3-27-79 
TO: Oregon Transportation Commission 


ITES OF 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Pxoperty Acquisition 
Number Name Consideration 


39377 Bellcom Resources Co. $ 6,450.00 

41284 Hitchman, Jack W. & Donna ¥ 10,875.00 

49938 Ditmore, Harry & Roseanne 1,400.00 
225.00 


49940 Alvord, Ralph E. & Ruby G. 
49965 Cropp, David D. & Orilla 650.00 
50009 Kuester, Lawrence L. & 

Peck, Harvey & Rae 40,500.00 
50010 Litwiller, Gene R. 7,800.00 
50022 Krebs et al 450.00 


. Marion G. 

50029 U. S. National Bank of Oregon 625.00 
50030 Stanley, Harlen & Bowden, Hazel 1, 250.00 
50032 Snavely, William R. & Joan G. 300.00 
161-12.07 Ackerley Communications, Inc. 3.0¢0.00 
161-12.07 Ackerley Communications, Inc. 3,025.00 
161-12.62 Ackerley Communications, Inc. 5,082.00 

14 Transactions § 81,657.00 


———— 


ae 


ee 


(2) Agreement with City of Ontario whereby the State will maintain 
four signals located on the state highway system in Ontario 
plus perform emergency work on a blinker light located on a 
city street. (N.E. 2nd Street and Idaho Avenue; Oregon Avenue 
and Idaho Avenue; S.W. 2nd and S$.W. 4th Avenue; and S. W. 4th 
Street and S.W. 4th Avenue; blinking light installation at 
S.W. 4th Avenue and Oregon Avenue) 


Agreement with the U. S. Coast Guard granting an easement 
across Coast Guard property for the installation, operation 
and maintenance of a sewer line to Port Orford Heads State 
Wayside, Curry County. The agreement will be effective for 
an indefinite period of time, subject to cancellation terms 
of the agreement. 


By your duly, adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


APPROVED. 9977 - 


STATE HIGHWAY ENGINEER 


Date. Z— Ze- 7 i 


TO? 


SUBJECT: 


mart ars ta 
« 1 | 


at 


VINUTES OF 3=27-79 
Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number 


49873 
49943 
49960 
50000 


Name Consideration 


Green, Jack H. $ 9,765.00 
Honald, Inc. 2,930.00 
International Paper Co. Tne. 14,668.00 


ON 


Woodward, Helen L. 36,000.00 


Sinmun 


ittman, Donald & Gloria -0- 


—————— 


50007 L 


owell, Claude R. & Arrene F. 73,800.00 


50086 P 


50152 
50369 


Western Trails, Inc. : 8,165.00 
Georgia P. & Phil Jr. 400.00 


Holsheimer, g 


50607 Tagg, Robert J. & Dorothy K. 520.00 


50607 ragg, Robert J. & DOFOrNy “-—_—776,248.00... 


9 Transactions $146,248.00 


(2) Agreement with Tillamook County to provide law enforcement 
services at Oswald West State Park on specified days begin- 
ning March l, 1979, and terminating September 30, 1979. 
Either party may terminate the agreement upon giving the 
other party 30 days' written notice. The State will pay 
for services at the rate of $10 per man hour and will pay 
an additional sum equal to any increase in salary for 
Tillamook County Sheriff's Department personnel during 
Fiscal Years 1978-79 and 1979-80. Under this agreement, 
the State's total obligation will not exceed $19,120. 
(Parks Branch) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


Dated this b day of WWnarekh_. 1979 


Glenn L. Jack Chairman 
Oregon Transpor ticn Commission 


PPROVED 
ES es om 


STATE HIGHWAY ENGINEER 


Date ZF 2/29 au iGIE « 


hho kbd A 


TO: Oregon Tranapdrtdtiion Commisstod ~7? 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisitions 


Number Name Consideration 


49777 Fry, George F., Jr. $ 34,000.00 
49300 Southern Pacific Transp. Co. 9,315.85 
50038 Audrain, Bill & Pauline 

Paxton, Dorothea E. 49,500.00 
1-230.15 Linn County 50.00 
20-4.96 Owens, John M. 720.00 
39-25 .89 Tharp, Virgil 100.00 
161-12.07N Molalla School District #35 100 .00 
200-18.70E Wilkison, R.O. & Grace 300.00 


Eight Transactions $ 94,085.85 


Agreement with the United States Government Department of 
Commerce National Oceanic and Atmospheric Administration 

to erect and maintain some radio transmission facilities 

for them in various locations throughout the State. Most 

of the locations are where the Highway Division already has 
existing transmission facilities. The Federal Government 

will pay all costs of erecting the facilities and all costs 

of maintaining the facilities. Federal Government will also 
supply all materials necessary for the erection of the 
facilities and the maintenance of the facilities. 

(Cooperative Agreement No. NA79AA-H-00036) (Legal Section) 
Locations: ROSEBYAS > «, amafh, Falls, The Dalles, Salem, Portland, 
Agreement with Clatsop County for construction of the South 
Unit, Astoria-Camp Rilea Section of the Oregon Coast Highway. 

The State will design, construct and maintain the facility 
using Federal Aid Primary Funds. The County has agreed to 
accept jurisdiction of relocated road connections and cooperate 
in the adjustment of utilities. There will be a companion 
agreement with the City of Warrenton for this project. 

(Local Government Section) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


“hy this 7 day of Neath, 1979 


Glenn L. Jacksg 
Oregon Transp ation Commission 


IE PPROVED 
z & etm oa -_ 


STATE HIGHWAY ENGINEER 
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mini ITIES OF -3227-79 


VEHICLE WEIGHT RESTRICTION 
HEPPNER HIGHWAY; ORE 74 
MILEPOINT 3.94 
GILLIAM COUNTY 


An inspection of the Willow Creek Bridge on the Heppner Highway (ORE 74) 
at Milepoint 3.94 has revealed that flooding conditions have caused damage 
to said bridge. Damage has occurred to the extent that a reduction in 
allowable vehicle weights is necessary to prevent further damage to the 
bridge and to insure motorist safety. 


ORS 487.905 gives authority to the Departmen ation to impose 
reduced vehicle weight limits. This authori ed to the State 
Highway Engineer by the Oregon Transportation hrough Delegation 
Order Number 16, dated March 30, 1976. On December 19, 

rule was adopted by the Oregon Transportation Commissi0 

teria for the State Highway Engineer to follow in impos 

restrictions. 


Acting pursuant to this authority and in accordance with said temporary 
rule, I hereby order that: 


1. A gross weight limit of 20 tons be imposed upon any vehicle 
or combinations of vehicles while traveling upon the Willow 
Creek Bridge and, further, that trucks and busses be restricted 
to a one-way traffic movement while crossing said bridge. 


Signs giving notice of this restriction are to be posted in 
a conspicuous manner at such locations as may be necessary 
to inform the public. 


This weight restriction shall be temporary in nature and 


will be rescinded when the restriction is no longer appro- 
priate. 


CS ea y%.. Ce 


Signed 
is os ulter 
State Highway Engineer 


2/15/79 


_ Klaboe R. L. Schroeder 

. Head J. L. Sollis 

_ Rulien George Bell 

. Allen John Williams, Superintendent 
amilton Oregon State Police 
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ITES OF 3227-79 


RESCINDMENT OF VEHICLE WEIGHT RESTRICTION 
HEPPNER HIGHWAY; ORE 74 
MILEPOINT 3.94 
GILLIAM COUNTY 


On February 15, 1979, acting pursuant to authority delegated to me 

by the Oregon Transportation Commission, and in compliance with rules 
established under the Administrative Procedures Act, I imposed a 

20 ton vehicle weight limit and a one-way traffic movement for trucks 
and busses while crossing the Willow Creek Bridge at the subject 
described location. 


Repairs have been completed to said bridge and an inspection indicates 
it is in a condition for carrying normal traffic subject to the one-way 
traffic subject to the one-way traffic restriction for trucks and busses 
remaining in effect. 


Therefore, the 20 ton weight restriction is hereby rescinded. 


H. S. Coulter 
State Highway Engineer 


2/26/79 


B. Klaboe R. L. Schroeder 

. W. Head 2. i. SOs 

_W. Rulien George Bell 
D. Allen John Williams, Superintendent 
Hami1 ton Oregon State Police 


MIB} B_ 


ITES OF —3=227-79 


VEHICLE WEIGHT RESTRICTION 
LEXINGTON-ECHO HIGHWAY; ORE 207 
MILEPOINT 0.0 to MILEPOINT 13.6 

MORROW COUNTY 


An inspection of the Lexington-Echo Highway (ORE 207) between milepoint 
0.0 and milepoint 13.6 has revealed that "freeze-thaw" weather conditions 
have created an unstable condition to the roadbed subgrade. As a result, 
pavement deterioration has occurred to the extent that a reduction in 
allowable vehicle weights is necessary to prevent further damage to the 
highway pavement, possible damage to vehicles, and to insure motorist 
safety. 


ORS 487.905 gives authority to the Department of Transportation to impose 
reduced vehicle weight limits. This authority was delegated to the State 
Highway Engineer by the Oregon Transportation Commission through Delegation 
Order Number 16, dated March 30, 1976. On December 19, 1978, a temporary 
rule was adopted by the Oregon Transportation Commission to establish cri- 
teria for the State Highway Engineer to follow in imposing such weight 
restrictions. 


Acting pursuant to this authority and in accordance with said temporary 
rule, I hereby order that: 


1. A gross weight limit of 10 tons be imposed upon any vehicle 
or combinations of vehicles while traveling upon the Lexington- 
Echo Highway between milepoint 0.0 and milepoint 13.6. 


Signs giving notice of this restriction are to be posted in 
a conspicuous manner at such locations as may be necessary 
to inform the public. 


This weight restriction shall be temporary in nature and 
will be rescinded when the restriction is no longer appro- 
priate. 


Signed 
H. S. Coulter 
State Highway Engineer 


2/14/79 


B. Klaboe R. L. Schroeder 
. W. Head J. L. Sollis 
. W. Rulien George Bell 

E. Schwartz John Williams, Superintendent 
H 


ami 1ton Oregon State Police 
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RESCINDMENT OF VEHICLE WEIGHT RESTRICTION 
LEXINGTON-ECHO HIGHWAY - ORE 207 
MILEPOINT 10.0 - 13.6 
MORROW COUNTY 


On February 14, uant to authority deiggated to 

ion, and in compliance 
with rules esta ini Procedures Act, 
I imposed a 10 ton ve escribed 
location. 


Repairs have been completed to said highway and an inspection 
indicates it is in a condition for carrying normal traffic. 


Therefore, the 10 ton weight restriction is hereby rescinded. 


H. S. Coulter 
State Highway Engineer 


Date: March 19, 1979 


Marcn 19, '2/2 


cc: F. B. Klaboe R. L. Schroeder 
C. W. Head Jack Sollis 
L. W. Rulien George Bell 
W. E. Schwartz John Earley 
Bob Hamilton John Williams, Superintendent 
Oregon State Police 


ase errRin B 
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MINUTES OF —3=27-79 
VEHICLE WEIGHT RESTRICTION 
MADRAS-PRINEVILLE HIGHWAY; US 26 
MILEPOINT 13.0 to MILEPOINT 26.0 
JEFFERSON AND CROOK COUNTIES 


n of the Madras-Prineville Highway (Route U.S. 26) between 
milepoint 13.0 and milepoint 26.0 has revealed that "freeze-thaw" weather 
conditions have created an unstable condition to the roadbed subgrade. 

As a result, pavement deterioration has occurred to the extent that a 
reduction in allowable vehicle weights is necessary to prevent further 
damage to the highway pavement, possible damage to vehicles, and to insure 


motorist safety. 


An inspectio 


to the Department of Transnortation to impose 
This authority was delegated to the State 
ation Commission through Delegation 
On December 19, 1978, a temporary 
tation Commission to establish cri- 
follow in 1 posing such weight 


ORS 487.905 gives authority 
reduced vehicle weight limits. 
Highway Engineer by the Oregon Transport 
Order Number 16, dated March 30, 1976. 
rule was adopted by the Oregon Transpor 
teria for the State Highway Engineer to 
restrictions. 


Acting pursuant to this authority and in accordance with said temporary 


rule, I hereby order that: 


1. A gross weight limit of 8 tons be imposed upon any vehicle 
or combinations of vehicles while traveling upon the Madras- 
Prineville Highway between milepoint 13.0 and milepoint 26.0. 


this restriction are to be posted in 


2. Signs giving notice of 
t such locations as may be necessary 


a conspicuous manner a 
to inform the public. 


3. This weight restriction shall be temporary in nature and 
will be rescinded when the restriction is no longer appro- 
priate. 


awe ——_— . oe 
Signed 1 rin i: eis 
H. S. Coulter 
State Highway Engineer 


Date Fel 


cc: F. B. Klaboe R. L. Schroeder 
C. W. Head d.-%, Satise 


L. W. Rulien George Bell 
Dale Allen John Williams, Superintendent 


R. Hamilton Oregon State Police 
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RESCINDMENT OF VEHICLE WEIGHT RESTRICTION 
MADRAS-PRINEVILLE HIGHWAY - U.S. 26 
MILEPOINT 13.0 - 26.0 
JEFFERSON & CROOK COUNTIES 


On February 12, 1979, acting pursuant to authority delegated to me by 
the Oregon Transportation Commission, and in compliance with rules 
established under the Administrative Procedures Act, I imposed an 8 ton 
vehicle weight limit at the subject described location. 


Repairs have been completed to said highway and an inspection indicates 
it is in a condition for carrying normal traffic. 


Therefore, the 8 ton weight restriction is hereby rescinded. 


_= ; ¢ 
Signed? 7 f— =< C26 eee 
H. S. Coulter 
State Highway Engineer 


Date: March 12, 1979 


. Klaboe R. L. Schroeder 

. Head Jack Sollis 

. Rulien George Bell 
. D. Allen John Williams, Superintendent 
ob Hamilton Oregon State Police 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On January 31, 1979, established an overnight 
parking prohibition on the Pacific Highway 
East No. 1E beginning at the north end of 
the Willamette Falls Viewpoint (M.P. 12.90) 
to the south end of the Willamette Falls 
Viewpoint (M.P. 13.00) in Oregon City, 
Clackamas County. 


On February 6, 1979, established a 40 MPH 
speed zone in the Community of LaPine on 

The Dalles-California Highway No. 4 from 

200 feet north of First St. (M.P. 167.28) 

to 0.25 mile south of Morson St. (M.P. 168.18), 
except from M.P. 167.67 to M.P. 167.75 the 
designated speed shall be 20 MPH when 

children are present as per the provisions 

of subsection 2a-, of ORS 487.470. (Speed 
zone Order No. 799) Deschutes County. 


On February 14, 1979, established a temporary 
35 MPH speed zone on The Dalles-California 
Highway from the Madras-Prineville Highway 
Junction (M.P. 97.20) to a point 1.27 mile south 
of the Culver Highway Junction (M.P. 107.00), 
Jefferson County. As a result of recent cold 
weather and subsequent warmer weather, the 
section of highway has suffered a considerable 
amount of damage. The upheaval of the highway 
surface has been so serious that Maintenance 
Crews have not been able to keep the surface 
in a condition that traffic can drive at the 
55 MPH. 


On February 13, 1979, approved a personal and 
professional services agreement with J. Cecil 
Kent for a one-day seminar covering communication 
on the job through transactional analysis on 
February 14, 1979, at a cost not to exceed $250. 
(On March 2, 1979, Voided agreement due to 
Executive & Administrative Department rules 
State cannot hire own State employees. Kent 
works Part-time for Employee Deve lopment . ) 

- 2986 - 


Tt. B 


i | 


—— 


NUTES OF _3-27-79 


On February 16, 1979, established a temporary 
40 MPH speed zone on The Dalles-California 
Highway from 150 feet north of the Modoc 

Point Highway (M.P. 257.80) to 0.02 miles 

south of Algoma Road (M.P. 263.00) and from 
the Klamath Falls-Malin Highway Junction 

(M.P. 272.61 and 272.61N) to 200 feet north 

of the Klamath Falls-Lakeview Highway 

(M.P. 274.80) in Klamath County. As a result 
of cold weather and subsequent warmer weather, 
the sections of highway have suffered a con- 
siderable amount of damage. Some portions have 
not been damaged, but will be unless speeds are 
restricted. 


On February 22, 1979, approved action rescinding 
Speed Zone Order No. 747 dated June 3, 1977. 
Rescinds existing 50 MPH speed zone, subsequently 
leaving a 55 MPH Maximum (Basic Rule under 55) 
operation on the Coos Bay-Roseburg Highway near 
the north city limits of Winston (M.P. 73.78) 

to 300 feet east of Grant Smith Road (M.P. 76.38) 
in Dougias County. 


On February 28, 1979, established a 30 MPH speed 
zone in the vicinity of Amity on the Bellevue- 
Hopewell Highway in Yamhill County from 0.50 mile 
west of Hwy. 1W (M.P. 5.88) to 0.43 mile west of 
Hwy. 1W (M.P. 5.95). (Speed Zone Order No. 800) 


On February 28, 1979, established a 45 MPH speed 
zone on the Umpqua Highway in Douglas County 
from 0.21 mile west of Beener Road (M.P. 35.41) 
to 0.25 mile east of Beener Road at the west 
city limits of Elkton (M.P. 35.87), including 4 
20 MPH zone when children are present from 

M.P. 35.43 to M.P. 35.54. (Speed Zone Order 

No. 801) 


On February 28, 1979, established a 45 MPH speed 
zone in the vicinity of North Bend on the Oregon 
Coast Highway in Coos County from 0.04 mile 
north of North Bay Drive (M.P. 233.35) to 

0.55 mile south of East Bay Drive (M.P. 234.03). 
(Speed Zone Order No. 802) 


On February 28, 1979, established a 45 MPH speed 
zone from 0.20 mile west of the Drain west city 
limits (M.P. 50.00) to the Drain west city limits 
(M.P. 50.20) on the Umpqua Highway in Douglas 
County. (Speed Zone Order No. 803) 


On February 28, 1979, established a 45 MPH speed 
zone on the Umatilla-Stanfield Highway from 

Joy Lane (M.P. 3.28) to the north city limits of 
Hermiston (M.P. 4.33) (Theater Lane) in Umatilla 
County. (Speed Zone Order No. 804) 


On March 7, 1979, approved and signed a Petition 
for the vacation of N. E. 10lst Avenue in 
Portland between the Union Pacific Railroad 
right of way and Marx Street. This street abuts 
the East Portland Maintenance Station. File 
44236. 


On March 5, 1979, approved and signed an agreement 
with Chemeketa Community College for a crash 
injury management course from March 19 to March 23, 
1979, in the amount of $660. 


On March 12, 1979, approved and signed an agreement 
with City of Albany for the acquisition of one parcel 
of land adjacent to the downstream side of the new 
highway bridge in Albany. The 0.31 acre parcel 

has 270 feet of frontage on the Willamette River 
and is valued at $32,400; Federal-Aid $16,200; 
State participation $8,100; Local Funds $8,100. 

The City has an option on the parcel at the 
appraised value and is ready to exercise the 
option. The approval from HCRS for Federal-aid 

has been obtained. (Willamette Greenway agreement ) 


Dated this /6 day of AZuwwh _, 1979 


3-15-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me 
to award contracts, I awarded the following contracts: 


1) Herman Creek Bridge on Forest Lane Road 
(FAS Route B436) in Hood River County- Bids 
received January 25, 1979. Contract No- 8868 
awarded February 8, 1979, to Coast Marine 
Construction, Inc.» Portland, at $114,041. 


No. 1 Drain and Lost River Diversion Channel 
Bridges on Homedale Road in Klamath County- 
Bids received January 25, 1979- Contract No. 
8869 awarded February 13, 1979; * Hamilton 
Construction CO-; Springfield, at $208,952. 


Camp Creek Road (E.W-E.B- Canal) Bridge om 
FAS A463 in Lane County- Bids received 
January 25; 1979. Contract No- 8870 awarded 
February 20, 1979, to Holst Construction Co.> 
Oakridge, at $182,506. 


Work on the s.W. 170th Avenue Section of the 
Tualatin Valley Highway jn Washington County- 
Bids received January 25, 1979- Contract No. 
8875 awarded February 16, 1979, to Cascade 
Construction Company, Inc-> Portland, at 
$172,565. 


Rogue Valley Highway at Pine Street 
Jackson County: Bids received 
Contract No. 8879 awarded 
February 26, to Hamilton Electric; Inc. > 
Eugene, at $109 ,059-03- 


Traffic signal installation on Lancaster Drive 

at Hayesville Drive N.E. just northeast of Salem 
jn Marion County - Bids received February 22, 1979. 
Contract No. 8881 awarded March 7, 1979, to 
Electric Corp-:>» Salem, at $27,987.90 


Work on the Pine Street N.E.-Academy Street N.E. 
(Salem) Section of the Pacific Highway East in 
Marion County. Bids received February 22, 1979. 
Contract No. 8882 awarded February 26, 1979, to 
Roy L. Houck Construction Co., Salem, at $376,950. 


Deck reconstruction on the S.E. 142nd Avenue Bridge 
over Johnson Creek in Portland, Multnomah County. 

Bids received February 22, 1979. Contract No. 8884 
awarded March 9, 1979,to Siuslaw Construction Company, 
Portland, at $25,840. 


Paving on the Pendleton-McKay Reservoir Section of 
the Pendleton-John Day Highway in Umatilla County. 
Bids received February 22, 1979. Contract No. 8886 
awarded February 26, 1979, to Eucon Corporation, 
Lewiston, Idaho, at $532,646.50. 


Cornelius Signal Project on the Tualatin Valley 
Highway in Washington County. Bids received 
February 22, 1979. Contract No. 8887 awarded 
March 6, 1979, to Hamilton Electric, Inc., Eugene, 
at $90,569.80. 


Work on the Brogan Hill-Brogan Section of the 

John Day Highway in Malheur County. Bids received 
March 8, 1979. Contract No. 8880 awarded March 13, 
1979, to Western Construction, Inc., Boise, Idaho, 
at $3,149,056. 


Dated fhis Jé +4 day of Mave ‘ 
eS Oe 


S. Coulter, State Highway Engineer 


PALE Prem mye 
Vil . © fyi 
VisiIVtJizO WP 


3-27-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission 
to accept contracts complete 


accepted the following: 


Contractor and 
Contract No. 


Morse Bros., Inc. 
No. 8684 


R. A. Hatch Co. 
No. 8770 


Babler Bros., Inc. 
No. 8667 


Hamilton Electric, Inc. 
No. 8665 


Peter Kiewit Sons" Co. 
No. 8413 


Jarl Construction, Inc. 
No. 8784 


Ross Bros. Construction, 
Inc. 
No. 8246 


R.D.M. Constructors, 
Inc. 
No. 8535 


J. C. Compton Co. 
No. 8674 


E. R. Fegert Co. 
No. 8559 


Selby Bridge Co. 
No. 8576 


Castile Landscaping, 
Inc. 
No. 8494 


and under authority delegated to me 


Section and County 


Corvallis-Newport Hwy.-SW 


53rd St. 
Benton County 


Detroit Lake-Tunnel Creek 


(M.P. 45.7 & 58.1) 
Marion County 


Sandy WCL-Alder Creek 
Clackamas County 


Sunset Hwy.-Murray Blvd. 
Intch. 
Washington County 


Burnside Bridge-Hawthorne 


Bridge 
Multnomah County 


Tumble Creek-Rimrock 
Creek 
Hood River County 


Bellevue St. SE-Mission 
St. SE (Salem) 
Marion County 


Burlington-Northern RR 
Depot (Salem) 
Marion County 


Elbow Lake-Gardiner 
Douglas County 


M.P. 93.3-95.7 Unit 
Spray-Kimberly Section 
Wheeler County 


N.E. Prescott St. U'Xing. 
Multnomah County 


S. Tigard Intch.-SW 
Boones Ferry Rd. 
Clackamas County 
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d according to specifications, i 


Acceptance 
Date 


February 


February 


February 


February 


February 


February 


February 


February 


February 


February 


February 


February 


6, 1979 


12, 1979 


13, 1979 


13, 1979 


13, 1979 


art 


BIT _ 2 
Cp 3 


VIN 227-79 
Contractor and Acceptance 
Contract _No. Section and County Date 


a | 
' 


Baker Redi-Mix, Inc. 12th St.-Hall Ave. February 14, 1979 
No. 8802 (Prairie city) 
Grant County 


Linnco Electric Co., 12th St. SE-Madrona Ave. February 
No. 8693 SE (Salem), Marion County 


R. A. Hatch Co. Crooked Creek February 
No. 8727 Malheur County 


Weaver Construction Co. Mountain Creek February 
No. 8736 Wheeler County 


Sims Electric of Medford, Rogue Valley Hwy. @ February 
Inc. Mountain Ave. (Ashland) 
No. 8656 Jackson County 


R. L. Coats Grant Co. Line-Call February 
No. 8655 Meadows Rd. 
Harney County 


North Santiam Paving Fox Valley-Mill City February 
No. 8578 Linn County 


C. H. Stinson, Inc. Warm Spr. JIct.-Willow February 
No. 8681 Creek 
Wasco County 


L. W. Vail CO-, Inc., Hermiston Hwy .-Umatilla/ March 1, 
No. 8611 Stanfield Hwy. (Hermiston), 
Umatilla County 


J. C. Compton Co. Hot Springs Rd.-McDermitt March 13, 1979 
No. 8728 Malheur County 


Douglas S. Coats Canyon Creek (NW 3rd Ave. ) March 13, 1979 
Construction, No. 8687 Br. (John Day), Grant County 


Roy L. Houck Construc~ Alpine/Nelson Rd.- March 14, 1979 
tion Co., No. 8586 Strawberry Rd., Morrow Co. 


S. D. Spencer & Son, Dillard Intch.-Myrtle Cre, March 14, 1979 
No. 8428 Douglas County 


Hamilton Electric, 4nCer Palmquist Rd.-Kelso Rde,r March 14, 1979 
No. 8541 Multnomah and Clackamas COS. 


warch 15, 1979 ~J J 


State Highway Engineer 


bik coal B ail 


NUTES OF 3227-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY 
BY STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
approve and execute the necessary overing Local Govern- 
ment Projects (FAS-C, FAUS, and S0S), the following: 


Local 
Estimated Federal State Govt. Approval 
Section and Jurisdiction Total Cost Funds Share Funds _ Date 


on and wut 


FAUS Projects 


McLeod-OERR Sec. $335, 500 $295, 240 $20,130 $20,130 2-12-79 
Lockhaven Dr. FAU 1830 

Marion County 

R/W and Construction 


Windsor Island Rd. - 876,660 771,460 52,600 52,600 3-6-79 
N. River Rd. ,Olson Rd. 

FAU 1830 

Marion County 

P.E. & Construction 


Pearl-High Connector cANCELL ATION 
FAU 1145 

City of Eugene 

Lane County 


Wallis St. -Jefferson St. Sec. CANCELL ATION 
W. Amazon Parkway, FAU 1040 

City of Eugene 

Lane County 


Beaverton-Hillsdale Hwy. 12,500 1,500 
(FAU 9228) @ S.W. Sunset 

Blvd., City of Portland 

Multnomah County 

Signals 


Pacific Hwy. E- (FAU 9809) 37,500 
@ N.E. Columbia Blvd. 

City of Portland 

Multnomah County 

Signals 


FAS-C Projects 


Abiqua Cr. (Old Mt. Angel- 35,000 2,100 2-22-79 
Silverton Hwy.) Bridge 

FAS A590, Marion County 

P.E. Only 


Local 
Estimated Federal State Govt. Approval 
Section and Jurisdiction Total Cost Funds Share Funds Date 


Boones Slough-Nutes Slough Sec. CANCELLATIO 3-9-79 
N. Yaquina Bay Rd., FAS 585 
Lincoln County 


Malheur R. (Airport Rd.) 260,000 228, 800 15,600 3-12-79 
Bridge, FAS B487 

Malheur County 

Construction 


SOS Projects 


Powder R. (Beaver Cr. Rd.) 139,000 122,320 
Br., Baker County 
Construction 


Soap Cr. Rd. Jct. to 245,000 215,600 
M.P. 1, Section 

Sulpher Springs Rd., and 

Sulpher Springs Rd. Jct. - 

Writsman Cr. Dr. Section 

Soap Cr. Rd., Benton County 


Bonnie Lure Park 237,000 208, 560 28,440 
(Doughty Rd.) Br. 

Clackamas County 

Construction 


Skogan Rd. @ 362 Dr. 45,000 39,600 5,400 
Clackamas County 
Construction 


Old Dry Cr.-Ochoco Hwy. 305 ,000 268, 400 36 ,600 
Sect., Mill Cr. Rd. 

Crook County 

Construction 


Little Deschutes R. 
(Bridge Dr.) Br. 
Road Dist. # 4 
Deschutes County 
Construction 


Otter Dr.-S. End 
Bridge Dr. on 
Bridge Dr. 

Road Dist. #4 
Deschutes County 
Construction 


Local 
Govt. Approval 
Section and Jurisdiction Total Cost Funds Funds Date 


N. Fork JohnDay River 265,500 233,640 NONE 31,860 2-13-79 
(Ritter Rd.) Br. 

Grant County 

Construction 


Sprague R. (Godows 210,000 184,800 25,200 
Springs Rd.) Br. 
Klamath County 


70th St. & 7Ist St. 260,000 52,000 208, 000 
City of Springfield 

Lane County 

Construction 


Rigdon Rd. M.P. 0.8- 225,000 198,000 
M.P. 11.8, S. Fork Rd., 

M.P. 3.6 - M.P. 9.8 

Willamette National Forest 

Lane County 

Construction 


Coronado Shores 150,000 90,600 
Rd. District Rds. 

Lincoln County 

Construction 


Thomas Cr. (Jordan) Rd. 240,000 211,200 
Br., Linn County 
Construction 


Power Line Rd. @ 46 ,000 40,480 
Hwy. 730 

Umatilla County 

Construction 


McKay Cr.(Sumac & 225,000 198, 000 27 ,000 
Platt) Br's. 

McKay Cr. Rd. 

Umatilla County 

Construction 


Rock Cr. (N.W. 185th) 230,000 202,400 27 ,600 
Br's., Washington Co. 
Construction 


Jordan Cr. (Danner) Br. 243,500 214,280 NONE 29,220 2-13-79 


Malheur County 
15, weak —s OQ. 4H 
H. 'S. Coulter 


Construction 
State Highway Engineer 


March 1979 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engi- 
neer (Administration Order No. 18), I report that I have taken the 
following actions for your official records: 


(1) Sale of 9,982 square feet excess property on the Marquam Bridge-S.E. 
84th Avenue Section of the Mt. Hood Freeway in Multnomah County 
for a minimum consideration of $40,500. Approved January 30, 1979. 
File 44920 (16-43) 


Sale of 0.36 acre excess property on the Brookings-Winchuck River 
Section of the Oregon Coast Highway in Curry County for a minimum 
consideration of $21,100. Approved January 30, 1979. Files 
43995, 44496 (16-43) 


Sale of 62,590 square feet excess property on the Lake Road-Oregon 
City Section of the East Portland Freeway in Clackamas County for 
a minimum consideration of $57,500. Approved January 30, 1979. 
File 28716 (16-43) 


Sale of 3.83 acres excess property on the North City Limits-4th 
Street Section of the LaGrande-Baker Highway in Union County 
for a minimum consideration of $9,570 to the City of LaGrande 
(supersedes November 8, 1978 approval of $18,000). Approved 
February 2, 1979. Files 34183, 34184, 34185, 34186 (16-43) 


Sale of 0.26 acre excess property on the Jump-Off Joe-Grants Pass 
Section of the Pacific Highway in Josephine County fcr a consider- 
ation of an easement from the purchaser. Approved February 2, 1979. 
Files 9460, 23286 (16-43) 


Sale of 1.0 acre excess property on the Huntington Section of the 
Old Oregon Trail Highway in Baker County for a minimum consideration 
of $250 to the City of Huntington. Approved January 31, 1979. 

File 38958. (16-43) 


Sale of 2,750 square feet excess property on the Albany Section 
of the Albany-Junction City Highway in Linn County for a minimum 
consideration of $6,875. Approved February 6, 1979. Files 
6383, 6384. (16-43) 


Sale of 3.56 acres excess property on the Chehalem Creek Section 
of the Pacific Highway West in Yamhill County for a minimum con- 
sideration of $9,000. Approved February 12, 1979. File 40114. 
(16-43) 


Right of Way Services Agreement with Oregon Department of Forestry 
for appraisal work on a rental in Sweet Home, Linn County. 
Approved February 8, 1979. Misc. C & A 6972 Agreement 124 (16-49) 
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Sale of 15.7 acres excess property on the Boardman Section of the 
Columbia River Highway in Morrow County to Morrow County for a 
minimum consideration of $7,065. Approved February 13, 1979. 
Files 8414, 16636. (16-43) 


Sale of 3,200 square feet excess property on the Klamath Falls- 
Malin Highway in Klamath County for a minimum consideration of 
$400. Approved February 13, 1979. File 11375. (16-43) 


Sale of 2.14 acres excess property on the Jump-Off Joe Creek- 
Grants Pass Section of the Pacific Highway in Josephine County 
for a minimum consideration of $34,800. Approved February 14, 
1979. File 23318. (16-43) 


Agreement with Oregon-Washington Railroad and Navigation Company 
covering a telephone communication cable encroachment near Weston 
on the Oregon-Washington Highway in Umatilla County. Approved 
February 16, 1979. RR 971 (16-12) 


Service Contract with Southern Pacific Transportation Company 
for installation of grade crossing protection devices at Lawn- 
field Road in Clackamas County. Approved February 20, 1979. 
RR 972 (16-12) 


Sale of a permanent easement to Grants Pass Irrigation District 
across 0.03 acre of excess property on the Grants Pass (6th & 7th 
Streets) Section of the Redwood Highway in Josephine County for 
no consideration. Approved February 20, 1979. File 26123 (16-43) 


Sale of 3,333 square feet excess property on the Marquam Bridge- 
S.E. 84th Avenue Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $36,500. Approved February 
16, 1979. File 44958. (16-43) 


Extension of Service Contract No. 77-029 with Southern Pacific 
Transportation Company for the 5th Street Crossing in Lebanon, 
Linn county. Approved February 21, 1979. RR 898 (16-12) 


Right of Way Services Agreement with Polk County for acquiring 
right of way on the Ash Creek Bridge Section of the Clow Corner 
County Road in Polk County. Approved February 20, 1979. Misc. 
C & A 5877. Agreement 125 (16-49) 


Granted a permit to Wayne R. Atwood, Thomas E. Brownhill and Wilford 
H. Gonyea, Trustees, for a drainage facility across the Willamette 
Bikeway in Eugene, Lane County. Approved February 27, 1979. 

File 46933 (16-43) 


Service contract with Southern Pacific Transportation Company for 


installation of grade crossing protection devices at County Road 
No. 119. Yamhill County. Approved March 1, 1979. RR 973 (16-12) 
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(21) Sale of 0.7 acre excess property on the Greggs Creek-Wedderburn 
Section of the Oregon Coast Highway in Curry County for a minimum 
consideration of $7,500. Approved March 5, 1979. File 21771 (16-43) 


Sale of 3.0 acres excess property on the Salem-Stout Creek Section 
of the North Santiam Highway in Marion County for a minimum con- 
sideration of $10,500. Approved March 5, 1979. File 22230 (16-43) 


Sale of 3.59 acres excess property on the Forest Boundary-Cot tonwood 
Creek Section of the Klamath Falls-Lakeview Highway in Lake County 
for a minimum consideration of $750. Approved March 6, 1979. 

Files 7582, 7587, 7588. (16-43) 


Sale of 0.76 acre excess property on the Goshen Section of the 
Pacific Highway in Lane County for a minimum consideration of 
$25,000. Approved March 9, 1979. File 5510 (16-43) 


Right of Way Services Agreement with Wasco County for acquiring 
right of way on the Mosier-The Dalles Highway-West 10th Street 
Section of West Snipes Street in Wasco County. Approved March 9, 
1979. Misc. C & A 6398 Agreement 127 (16-49) 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith, for the Commission, I approved 
the following actions and report this for your official records. 


On 21 February approved James H. Burnette's application 
to construct a single-family dwelling within the Rogue 
River Scenic Waterway in Josephine County. 


ated this 8th day of March, 1979. 


avid G. Talbot 
State Parks Superintendent 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith, for the Commission, I approved 
the following actions and report this for your official records. 


On 4 January approved M. L. Mitchell and Alice Mitchell's 
application to construct a single-family dwelling within 
the Illinois River Scenic Waterway in Curry County. 


On 4 January approved Dean Jackson's application to 


construct a single-family dwelling within the Rogue River 
Scenic Waterway in Curry County. 


Dated this 2nd day of February, 1979. 


af ’ 


David G. Talbot 
State Parks Superintendent 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree- 
ments. The State Parks Superintendent on November 1, 1977, author- 
ized me to sign these agreements. Pursuant to that authority, and 
acting in accordance therewith, I approved the following grant-in- 


aid projects end report them for your official records. 


December 11, 1978 - City of Eugene, Lane County - Skinner's 


January 22, 1979 - City of Arlington, Gilliam County - City 
Park Retaining Wall - $1,500.00. 


Dated this 57 day of January, 1979 


Gary A. Scott, State Recreation Director 


/ j 
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March, 1979 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority. 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Project 
Management Engineer (Administration Order #10), I report that 
I have taken the following actions for your official records: 


(1) Approved and signed a petition for the 
vacation of Elm Street in Midland between 
Second Street and The Dalles-California Highway. 
File 13791. 


J 


~t 


G / 
Dated this |S day of thor, h » 1979. 


= ; . 
adt\| VU 


D. H. Moehring, Asst. \State Highway Engineer 
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F CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


REPORT O 


L-7697 Thomas W. Brown & William A. Brown V. Robert McKnight, 
et al.: S$ 1s a mortgage Torec osure case and the partment 
of Transportation has some rights in the property by virtue of 
a deed taken in 1977. The matter h as been referred to the 
Attorney General's office for handling. (Deschutes County) 


L-7698 Richard Wayne Loveland v. Peter Kiewitt Sons Co., et (Pe 
This case arises out of an accident that occurred on November 15, 
1 Bridge off-ramp in Portland. The plaintiff is 
part of the contractor and the State 
area during construction. The 
q that was involved in the 
accident. inti i i +n damages, the matter 
has been referred to the the defense 
of the State. 


L-7699 Esther Stiles v. State of Oregon, by and through its De- 
artment of irans ortation, Hignwa ivision: e plainti 
alleges that the State reconstructed the highway adjacent to her 

property and carried away the fence and a tree valued at $5,000. 


The matter has been referred to the Attorney General for the de- 
fense of the State. City of Burns, Harney County) 


L-7700 Charles R. Cox and Karen L. Cox Vv. State of Oregon, b 
and through its partment of Transportation, 1ghway 1V1S10N: 
This is a suit for damages resulting from the reconstruction of 
the state highway in Burns. The plaintiff had executed an ease- 

truction of the highway and claims that the 
property d because of construction different than that 
set out in the easement. The plaintiff has attempted to rescind 
the easement and is suing for $100,000 in damages. The matter 
has been referred to the Attorney General for the defense of the 
State. (Harney County) 


L-7701 Mary Jo McWhorter v. Jack C. McCormick, et al.: This law- 
Suit arises out of an accident that occurred on October 26, 1978 
and plaintiff's vehicle was rear-ended by a vehicle driven by de: 
fendant. The plaintiff is seeking $20,000 in general damages and 
an undetermined amount of special damages. The matter has been 
referred to the Attorney General's office for the defense of the 


State. (Oakland-Shady Highway, Douglas County) 


L-7702 American Economy Insurance Company v. The State of Oregon, 

et al.: this is a lawsuit seeking contribution from the State of 
Oregon and three other defendants for monies paid by the plaintiff 

to its insured who was involved in an accident on February 18, 1977, 
at the intersection of Lewisburg-Granger Road with State Highway 

99W. The alleged cause of the accident was a malfunction of a traffic 
signal. The plaintiff is alleging that the State of Oregon was neqli- 
gent in failing to maintain the traffic contro] signal properly and 
that the other defendants who supplied the signal controller were 
negligent in its manufacture. The plaintiff is seeking $2,074.06 in 
general damages and medical expenses. The case has been referred 

to the Attorney General's office for the defense of the State. 

(Benton County) 


L-7703 American Economy Insurance Company v. The State of Oregon, 
et al.: This 1S a companion suit with ea and arises out of the 
Same accident. The plaintiff is seeking $1,600.37. The matter has 


been referred to the Attorney General's office for the defense of 
the State. (Benton County) 


in which the plaintiff's car went 
dge on the edge of the 
The matter has 
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REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
at trial demand Verdict 


Defendant trial 


A. Schattenkerk None Default None $26.05 
Judgment 


L-7670 

R-50289 

Section: Diamond Lake Boulevard-S.E. Washington 

Highway: Oakland-Shady 

County: Douglas 

Approved by: Jack L. Sollis Date: March 5, 1979 


Robert I. Green $8,000 $6,300 $9 ,000 $7,000 
(at trial) 
L-7571 


R-49208 

Section: Columbia River-N. E. Glisan 

Highway: 1-205 

County: Multnomah 

Approved by: Jack L. Sollis Date: February 20, 1979 


iia 
> 3227079 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 


Defendant Offer ___—Anpraisal Settlement 


aE nt 


Robert Erickson $6,000 $8,000 $9,000 


L-7464 

R-48787 

Section: Warren-Scappoose 

Highway: Columbia River 

County: Columbia 

Approved by: Jack L. Sollis Date: March 5, 1979 


Sylvia Allerheiligen $3,000 $3,050 $5,000 


L-7443 

R-48691 

Section: Grants Pass-New Hope Road 

Highway: Jacksonville 

County: Josephine 

Approved by: Jack L. Sollis Date: March 5, 1979 


S. Spiegel $2,400 $5,550 $6,000 


L-7549 

R-49194 

Section: Columbia River Bridge-Sandy 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: January 31, 1979 


James W. Walker $5,450 $9,000 $9,000 


L-7569 

R-49221 

Section: N. E. Sandy-N. E. Glisan 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: February 1, 1979 


Eaerieen Ee 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 


Defendant _Offer____—Anpraisal Settlement 


Charles Merrill $ 925 $1,200 $1,250 


L-7634 

R-49543 

Section: Ross Island Bridge-S. E. 52nd Avenue 

Highway: Mt. Hood (Powell Boulevard) 

County: Multnomah 

Approved by: Jack L. Sollis Date: March 7, 1979 


Lena Pagni $15,000 $19,200 $19,250 


L-7636 

R-49544 

Section: Ross Island Bridge-S. E. 52nd Avenue 

Highway: Mt. Hood (Powell Boulevard) 

County: Multnomah 

Approved by: Jack L. Sollis Date: March 7, 1979 


Clifford Archer $125,000 $152,700 $150,000 


L-7637 

R-49548 

Section: Ross Island Bridge-S. E. 52nd Avenue 

Highway: Mt. Hood (Powell Boulevard) 

County: Multnomah 

Approved by: Jack L. Sollis Date: February 1, 1979 


St. Helens Federal 
Credit Union 


L-7612 

R-50099 

Section: Warren-Scappoose 
Highway: Columbia River 

County: Columbia 

* Settled by Riuht of Way Section. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant ee Appraisal Settlement 


Pet IN 


Norman Anderson $1,750 * 


L-7647 

R-50177 

Section: Beatty Curve (M.P. 42.25) 
Highway: Klamath Falls-Lakeview 
County: Klamath 

* Settled by Right of Way Section. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant. Cause of Action Plaintiff 


Thomas Brown Robert McKnight Mortgage Foreclosure 
Foreclosure 


L-7697 
County: Deschutes 
Disposed of by: Dismissal. 


David Graff State of Oregon Property $2,345.66 
and Roy E. Ladd, Damage 
Inc. 


L-7651 

County: Multnomah 

Disposed of by: Contractor accepted tender of defense and will defend 
the State and pay any judgment. 


TO: Oregon Transportation Commission 


SUBJECT: 


Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


On FEB_28 » 1979, $3.148,594,68 Was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of JANUARY >» 1979 . 


(List of apportionments on file in Commisston Files, 
Salem. ) 


On FEB 28  , 1979, $1,889,156,81 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of JANUARY, 1979 . 


(List of apporttonments on file in Commisston Files, 
Satem. ) 


Dated this 28TH day of FEBRUARY , 1979 


Controller 
Highway Division 


Attachments 


cc: F. B. Klaboe 
H. S. Coulter 
John Earley - Att. 


Form 734-3122 


Department of Transportation 


PUBLIC TRANSIT DIVISION 


TRANSPORTATION BUILDING, SALEM, OREGON 97310 PHONE 378-8201 
March 19, 1979 


in Reply Refer to 
File No.: 


MEMORANDUM 


on Transportation Commission 


s] 4 .) ‘ 
tre lll bbc esse 
1s H. Mooré, ministrator 
Public Transit Division 


SUBJECT: Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority delegated to me 
to approve and sign contracts, I have taken.the following actions 
since my last report to you on July 11, 1978. 


1. Urban Mass Transportation Administration, Section 5--a federal 
program providing operating assistance to urbanized transit systems 
on a pass-through basis. 


A. Lane Transit District 


(1) A Contract (acting as the recipient) with the Urban 
Mass Transportation Administration to receive and 
disburse $681,237 of federal operating assistance funds 
for Fiscal Year 1978 to the Lane Transit District (the 
grantee). 

(May 18, 1978) 


A Request for Reimbursement (acting as the recipient) 
with the Urban Mass Transportation Administration to 
receive $275,014 of federal operating assistance funds 
for Fiscal Year 1978 to the Lane Transit District (the 
grantee). 

(August 7, 1978) 


An Application (acting as the recipient) with the Urban 
Mass Transportation Administration to receive $980,499 
of federal operating assistance funds for Fiscal Year 
1979 to the Lane Transit District (the grantee). 
(November 9, 1978) 


Transportation Commission 
March 19, 1979 


B. City of Salem 


(1) A Contract (acting as the recipient) with the Urban 
Mass Transportation Administration to receive $518,805 
of federal operating assistance funds for Fiscal Year 
1978 to the City of Salem (the grantee). 

(September 27, 1978) 


Urban Mass Transportation Administration Section 16(b)(2), a 
program for capital purchases of vehicles and equipment to be 
used in transporting elderly and handicapped persons. 


A. <A Contract with the Urban Mass Transportation Administration 
to administer and disburse $161,012 of federal funds for the 
purchase of capital equipment to be used in transporting 
elderly and handicapped persons. Local match of twenty per- 
cent is specified for a total budget of $201,265. 

(August 25, 1978) 


Under the above federal program for Elderly and Handicapped 
Capital Equipment Grants, agreements have been signed to 
purchase eleven vehicles and auxiliary equipment such as 
wheelchair lifts and radio dispatching systems with the fol- 
lowing organizations: 


Willamette Chapter - American Red Cross; Salem 
(December 21, 1978) 


Special Mobility Services; Hillsboro 
(December 21, 1978) 


Columbia County Council of Seniors; St. Helens 
(January 10, 1978) 


Forest Grove Senior Center; Forest Grove 
(January 10, 1978) 


Urban Mass Transportation Administration, Section 9--a federal 
program to assist smaller communities in preparing transit 
development programs and conducting demonstration programs. 


A. A Contract with the Urban Mass Transportation Administration 
for $12,000 in federal funds for a management assistance grant 
to the City of Corvallis for improved management of transportation 
operation. 
(February 27, 1979) 


Federal Highway Administration Section 147 Rural Highway Public 
Transportation Demonstration Program--a federal program to conduct 
experimental transportation projects in rural areas. Under this 
existing program four supplemental agreements were signed with the 


Transportation Commission 
March 19, 1979 


VI. 


following organizations: 


Metro Mobility, Inc.; Gresham 

A supplemental agreement to increase federal funding 
to $111,874. 

(December 4, 1978) 


Forest Grove Senior Center; Forest Grove 

A supplemental agreement to increase federal funding 
to $149,944. 

(December 26, 1978) 


Clackamas County Community Action Agency; Gladstone 
A supplemental agreement to increase federal funding 
to $113,874. 

(February 14, 1979) 


City of Reedsport 

A supplemental agreement to extend the project performance 
period to February 28, 1979. 

(December 26, 1978) 


Urban-Rural Operating Assistance Program--a State General Funds 


Program to support.the operation of public transit systems in 
Oregon's urban and rural areas. Under this existing program, 
four supplemental grants were signed with the following 
organizations: 


Columbia County Council of Seniors; St. Helens 

A supplemental agreement to increase the contract amount 
by $12,507. 

(November 1, 1978; Commission approval on October 24, 1978) 


Rogue Valley Transportation District; Medford 

A supplemental agreement to increase the contract amount by 
$10,452. 

(November 21, 1978; Commission approval on October 24, 1978) 


City of Roseburg 

A supplemental agreement to increase the contract amount by 
$10,592. 

(November 14, 1978; Commission approval on October 24, 1978) 


Urban and Rural Capital--a State General Funds program to provide 
up to one-half the local match requirement under existing federal 
programs. As part of the State program, agreements were signed 
with the following organizations: 


City of Albany 

An agreement to provide up to $16,062.00 of the non-federal share 
of costs associated with the acquisition of capital equipment. 
(October 30, 1978; Commission approval on March 28, 1978) 
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Rogue Valley Transportation District; Medford 

An agreement to pay up to one-half the cost for purchase 

of used transit buses, not to exceed $25,000. 

(October 30, 1978; Commission approval on September 19, 1978) 


VII. Urban and Rural Areas Experimental Program--a State General Funds 


program to accompany the capital and operating funds programs. 
Funding to be used in the three areas of marketing, planning and 
assistance, and experimentation. As part of this program, a 
contract was signed with the following organization: 


City of Pendleton 

An agreement to reimburse the City of Pendleton up to $500.00 
for expenses directly associated with the conduct of a consult- 
ant study on taxi services. 

(September 20, 1978; Commission approval on July 18, 1978) 


VEEL. Intercity Public Transportation Assistance--a State General Funds 


program of funds appropriated to the Emergency Board for use in 
projects improving intercity travel in Oregon. In June 1978, the 
Emergency Board approved a five-part program to improve intercity 
transit services. The following contracts were signed: 


A. Port of Portland, Portland 
An agreement to reimburse the Port of Portland up to 
$23,333 for costs incurred in the feasibility study of 
the site and design for a Portland Transportation Center. 
(October 20, 1978) 


Department of Transportation, Highway Division 

An agreement to pay $3,540 to the Highway Division for 
preparation and installation of intercity bus station 
information signs in nineteen Oregon cities. 

(September 27, 1978; Chairman approval September 19, 1978) 


City of Newport 

An agreement to reimburse the City of Newport up to $9,000 for 
costs directly associated with the design, construction, and 
installation of intercity bus passenger shelters. 

(November 13, 1978) 


City of Tillamook 

An agreement to pay $661.00 for costs directly associated with 
repair and maintenance of an intercity bus passenger shelter. 
(March 9, 1979) 


City of Astoria 
An agreement to pay $581.00 for costs directly associated with 


repair and maintenance of an intercity bus passenger shelter. 
(February 28, 1979) 


Transportation Division 
March 19, 1979 


Polk County 

An agreement to reimburse the County in an amount not 

to exceed $12,495 for fifty percent of approved operating 
costs of the Polk County Bus. 

(June 30, 1978) .- 


The Pihas, Schmidt, Westerdahl Company 

An agreement to pay for time and materials used in accomplish- 
ment of a camera-ready layout for an intercity trip guide/ticket 
jacket. Costs not to exceed $2,000.00 

(January 31, 1979; Chairman approved January 31, 1979) 


Willamette Valley Rail Study Committee--a State General Funds program 
to investigate and make recommendations on the feasibility of rail 
service to cities in the Willamette Valley. As part of this program, 
a contract was signed with the following organization: 


University of Oregon Department of Urban and Regional 

Planning; Eugene 

An agreement to reimburse the Urban Planning Department in an 
amount not to exceed $500 for costs directly associated with 
the completion of a cost comparison between highways and inter- 
city rail service. The study will include the average and 
marginal costs of construction and maintenance of highways 

and railways. 


Fred B. Klaboe, Director 
Department of Transportation 


Cecil Head, Manager 
Commission Services 


April 16, 1979 
Medford, Oregon 


The Commission and staff traveled to southern Oregon by 
air and van for their monthly meeting. Lunch was served at the 
Wolf Creek Tavern and Dave Talbot gave a brief history of the 
historical landmark and explained the recent restoration of the 
building. 


Alfred Shirley, Region Engineer, conducted an afternoon 
tour of a section of the Crater Lake Highway and Interstate 5, south 
of Ashland, viewing the Siskiyou Truck Escape Ramp. 


A no-host dinner was held at the Red Lion Motor Inn, 
Medford, with officials from cities, counties and other interested 
persons in the southern Oregon area. 


April 17, 1979 
Medford, Oregon 


The Oregon Transportation Commission met at 9 a.m. in the 
Council Chambers of the City Hall. Notice of the meeting was made 
by press release to the newspapers of the general and local circula- 
tion throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

F. B. Klaboe, Director of Transportation 

Fred Miller, Assistant Director for Administration 

George Bell, Manager of Intergovernmental and Public Affairs 

David Talbot, State Parks Superintendent 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit 

Harold Grover, Administrator of Motor Vehicles 

Larry Rulien, Executive Assistant, Administrative and 
Finance Branch 

Alfred Shirley, Region Engineer 

Glen Green, Federal Highway Administration 

Fran Neavoll, Commission Services 

C. W. Head, Manager, Commission Services 


April 17, 1979 


The Commission unanimously approved the following items 
on the consent calendar: (The agreement with Touche Ross & Co. to 
provide basic business information, recommendations, and training to 
be minority business enterprises pursuing highway construction related 
contracts was removed from the agenda. Mr. Klaboe indicated that this 
item would be presented at a future meeting.) 


1) Minutes of the meeting of March 27, 1979. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation 
Resolution No. 2685" on file in the Commission's 
files, Salem.) 


Request from the City of Tigard to install traffic 
signals, provide an interconnected signal system and 
provide intersection channelization on a 3.2 mile 
segment of the Pacific Highway West in Washington 
County. Project will utilize Interstate Transfer 

Funds withdrawn from the Mt. Hood Freeway estimated 

at $807,500 with City of Tigard providing all of 

the required $142,500 of local match. (Authorized 
State Highway Engineer to sign agreement when prepared.) 


Agreement with Associated General Contractors of 
America, Inc. and Access, Inc., to provide training 
of minorities and women for 95 persons as piledriver 
trainees, truck driver trainees and carpenter and 
cement apprentices in the highway construction 
industry. This is 100% Federal Funds and is limited 
to $100,000. 


Proposal and drafting of agreement for operating the 
Astoria State Information Center by the Astoria 
Chamber of Commerce at a cost of $10,400. Authorized 
Director of Transportation to sign agreement. 
(Proposal on file in the Commission's files, Salem.) 


Financial aid to municipalities grant to Crook County 
and the City of Prineville for the emergency repair 
of the Prineville Airport main runway and other paved 
areas necessary for the safe operation of the airport. 
This grant is not to exceed $4,000 for required 
materials, to be matched with labor and equipment 
furnished by Crook County and the City of Prineville 
to place the materials. This action constitutes a 
waiver of approved FAM procedures with regard to the 
annual application cycle. 


April 17, 1979 


Revision in the criteria to provide units of local 
government the opportunity to acquire any parcel of 
property declared surplus to the needs of the Depart- 
ment. (See "Real Property Resolution File No. 727A" 
on file in the Commission's files, Salen.) 


Adopted permanent administrative rule establishing 
criteria for the State Highway Engineer to follow in 
imposing weight restrictions for vehicles or combina- 
tions of vehicles operating on State highways. 
("Permit Administrative Rule No. 40A" on file in the 
Commission's files, Salem. Rule was filed with the 
Secretary of State on April 19, 1979, and will be 
published in the Administrative Rule Bulletin on 

May 1, 1979.) 


Research project entitled "Use of Improved Structural 
Materials Systems in Marine Piling" to be conducted 
by the Highway Division Research Unit with all costs 
reimbursed by the Federal Highway Administration. 
Study will continue until April 1982 at an estimated 
cost of $148,800. Granted authority for Gordon Beecroft, 
Research Engineer, to sign the necessary contracts with 
the Federal Highway Administration while attending 
meetings in Washington, D.C. later this month. 


Membership dues to the Oregon Parks Association in 
the amount of $25. (An amount of $15 was approved at 
the March 27, 1979 meeting which was incorrect.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
Highway Controller Exhibit D 


The Commission reconfirmed their May 15, 1979 meeting in 
Salem and tentatively set June 19, 1979, for their following meeting. 
(May 15, 1979 meeting was changed later to Portland. ) 


Mr. Coulter reported that the severe winter weather has 
created an urgent need to overlay sections of the highway throughout 
the State, especially in eastern Oregon. He recommended approval 
of the following State projects and to add them to the Six Year 
Program: 


(Continued on next page.) 
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1) Overlay project; Odell Lake-Camp Makualla Road 
Section, Willamette Highway in Klamath County. 
Estimated cost of this 9.9 mile project is 
$1,500,000. 


2) Overlay project; Madras-Prineville Highway / 
Culver Highway Section of The Dalles-California 
Highway in Jefferson County. Estimated cost of 
this 8.3 mile project is $1,350,000. 


Resurfacing project; Lone Rock Road-Rock Creek 
Section, Wasco-Heppner Highway in Gilliam County. 
Estimated cost of this 6.0 mile project is 
$156,000. 


Mr. Coulter stated there are seven other similar projects that the 
Division is working on and want to go to contract as soon as 

possible. The ten projects (including the three above) cover 
approximately 90 miles in length and the estimated cost is $10,000,000. 


He requested authority to add the following projects to the Six Year 
Program: 


1) Reoiling project; County Line-Prineville Section 
of the Madras-Prineville Highway; Prineville- 
Dry Creek Section of the Crooked River Highway, 
10.7 miles, in Crook County. 


Surfacing and paving project; Lexington-M.P. 38.8 
Section of the Heppner Highway and Lexington- 
Bombing Range Road Section, Lexington-Echo 
Highway, 12.2 miles, in Morrow County. 


Reoiling project; Shaniko-The Dalles-California 
Highway Section of Sherman Highway, 12.0 miles, 
in Wasco County. 


Overlay project; S.W. 11/th Ave.-Beaverton- 
Hillsdale Highway Section, Tualatin Valley Highway, 
0.8 mile, in Washington County. 


Overlay project; M.P. 4.8-M.P. 16.5 Section of Three 
Rivers Highway, 11.7 miles, in Tillamook County. 


Surfacing and paving project; Fox-Beech Creek 
Summit Section, Pendleton-John Day Highway, 9.9 
miles, in Grant County. 


7) Overlay project; M.P. 57-62.3 and M.P. 68-71 Section 
of Wallowa Lake Highway, 8.3 miles, in Wallowa County. 


(Continued on next page.) 


April 17, 1979 


Mr. Klaboe pointed out that most of the money for these projects 
have come from a change in the budget from the Executive Department 
by reducing the amount of money set aside for salary increases to 
follow the President's guidelines. Also, there are some carry-over 
programs that the Department won't be able to get on this year that 
will be used. He said the Executive Department did increase the 
income the Department will receive in the next biennium. This is 
the money that had not been in the budget before that has been 
added to it. The Commission unanimously approved the ten projects 
as presented by Mr. Coulter. 


The Commission considered approval of 19 Special Bridge 
Replacement Projects. Mr. Coulter stated the 1978 Federal-Aid 
Highway Act provided additional Special Bridge Replacement Funds 
and these projects have been identified as needing reconstruction 
with these additional funds. Mr. Coulter stated the estimated cost 
of these 19 projects is $11,000,000 with Federal participation of 
$8,800,000 and State matching funds of $2,200,000. The Commission 
unanimously approved the following projects as recommended by 
Mr. Coulter and authorized him to sign the project agreements on 
their behalf: 


HWY. 
SECTION & HIGHWAY NO. COUNTY cost 


Fiscal Year 1979 


N. & S. Fork Coyote Creek $ 270,000 
(Gellespie Corners) 
Territorial Hwy. 


Fiscal Year 1980 


Hood River (Hood River) Bridge Hood River 1,600,000 
Mt. Hood Hwy. ORE 35 


Suicide Creek Bridge Douglas 100,000 
Coos Bay-Roseburg Hwy. ORE 42 


Kale Creek Bridge Clatsop 250,000 
Nehalem Hwy. ORE 202 


Bear Creek Overflow Bridge Coos 250,000 
Coquille-Bandon Hwy. ORE 425 


Fiscal Year 1981 
UPRR & Frontage Rd. O'Xing 750,000 
(The Dalles), The Dalles- 
California Hwy. US 197 


(Continued on next page.) 
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SECTION & HIGHWAY ° COUNTY cost 


Fiscal Year 1981 (Continued) 


Klamath Straits Bridge Klamath $ 400,000 
The Dalles-California Hwy. US 97 


Juniper Canyon Bridge Gilliam 100,000 
John Day Hwy. ORE 19 


S. Santiam Bridge Linn 650,000 
Santiam Hwy. US 20 


Jenny Creek Bridge Jackson 200,000 
Green Springs Hwy. ORE 66 


Ash Creek Bridge Polk 400,000 
Independence Hwy. 


USRS Canal "J" Bridge Klamath 250,000 
Hatfield Hwy. 


Williamson River Bridge Klamath 500, 000 
Modoc Point Hwy. 


Fiscal Year 1982 


Nehalem River Bridge Tillamook 4,000,000 
Oregon Coast Hwy. US 101 


Shields Creek Bridge Douglas 200 ,000 
Coos Bay-Roseburg Hwy. ORE 42 


Palmer Creek Bridge Yamhill 500,000 
Salem-Dayton Hwy. ORE 221 


Fiscal Year 1983 


Holmes Creek Bridge 150,000 
Coos Bay-Roseburg Hwy. 


Fiscal Year 1984 


Courtney Creek Bridge 2 130,000 
Halsey-Sweet Home Hwy. ORE 228 


Pony Creek Bridge 300 , 000 
Cape Arago Hwy. 


— 


$11,000,000 
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Mr. Talbot presented a legislative update on the Parks 
Budget. He said the budget analyst informed him there will be a 
$1,400,000 budget cut at this time. He commented that negotiations 
have been made and they have reduced it by $500,000. He said it 
looks like the $2 surcharge will not be repealed. Mr. Talbot 
thought the Legislative Committee would be sympathetic to amend the 
law to preclude Federally-owned or licensed lands which would allow 
the State to continue to use park grounds on Federal land. He 
stated Mr. "Stub" Stewart did appear at a Legislative hearing 
favoring strong support of the bill to repeal it. This bill is 
still in Committee and wili most likely be acted on in a week. 
There was discussion concerning the neighboring states' parks fees 
concerning the non-resident camper. 


Commissioner Hollern inquired as to the status of the new 
budget of the grant-in-aid to local Park Districts. Mr. Talbot said 
it has been reinstated at the $500,000 level and the Bear Creek 
Greenway is back in at $100,000 for the biennum. 


Mr. Klaboe mentioned that there are no highway funds in 
the Parks and Recreation budget at this time. The Parks budget 
will be taken from the General Fund or other funds. He mentioned 
the Ways and Means Committee has budgeted the State Police as a 
General Fund item. 


Mr. Burket gave a brief report pertaining to the Oregon 
Department of Environmental Quality's proposed regulations for the 
control of airport noise. He recalled that the initial draft of the 
regulations was distributed by the DEQ the early part of February of 
this year and reviewed by their Commission at their February 23, 
1979, meeting. Informal hearings have been held, which meetings 
were preliminary only and the proposal has not yet entered the formal 
rule making process under the Administrative Rules Procedures Act. 
Mr. Burket presented copies of the March 29, 1979, DEQ Proposed 
Regulations (with Aeronautics Division's suggested revisions 
incorporated) to the Commission for their review. (Copy of 
regulations on file in the Commission's files, Salem.) He mentioned 
that DEQ will be having informational hearings on their proposed 
regulations in Pendleton, Salem, Medford and Portland during April 
and suggested that the Commission attend or send in their comments 
to the Director of DEQ by May 10, 1979. There was discussion 
concerning the economic impact of these proposed rules. The Chairman 
moved and Commissioner Coleman seconded that a resolution be adopted 
requesting that prior to adoption of the regulations, that DEQ 
conduct appropriate analysis and publish a report indicating the 
economic impact of such regulations on the airport proprietors, 
aircraft operations, affected taxpayers and the general public. The 
Commission unanimously adopted "Aeronautics Miscellaneous Resolution 
No. 20" which resolution is on file in the Commission's files, Salem. 
(See page 3053, May 15, 1979, minutes) 
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Mayor Al Densmore of Medford thanked the Commission 
and statf for holding their monthly meeting in Medford. He commented 
on the air quality in the Medford Valley and its related transporta-~ 
tion dimension. The Mayor mentioned the problem of achieving EPA 
standards in the Medford area. He said if they do all the things 
that they can as a community to reach EPA levels and standards, he 
has been told that they would still be in violation of carbon 
monoxide standards on the State highways that bisect this community. 
He said these problems will affect transportation projects needed 
in the future. The Mayor mentioned that he posed the question to 
Senator Hatfield, who in turn presented it to the Secretary of 
Transportation, as to whether or not air quality should be 
considered as criteria regarding new highway construction projects. 
He mentioned he would relay any response that he would receive 
from Washington, D.C. 


Mayor Densmor a status report of the 
grant concerning computer tra i i i h would ease 
the traffic flow in the City. Mr. 
the grant and that he will review the matter and report back to the 
Mayor. Commissioner Coleman inquired of the Mayor regarding the 
street parking and if this could be eliminated that this would help 
the traffic flow. The Mayor replied they are working with the 
merchants on this problem as to the economic impact. 


ee ee ene 


Mayor Joe Sanders of Shady Cove appeared before the 
Commission calling attention to the heavy traffic flow on Highway 62 
in their area as a result of the development of the Lost Creek 
Recreation Compound and Stewart Park. He mentioned an increasing 
number of logging trucks and recreational vehicles in the area. 

The Mayor said that Mr. George Thornton, Resident Highway Engineer, 
has been very cooperative and helpful to them in the Shady Cove 

area. He asked that a section i 62 be included in the 

Six Year Program. He submitted a letter dated April 16, 1979 (copy 
on file in the Commission's files, Salem) urging the widening of 
Route 62 from Oregon 238 to Trail in the next five-year program. 

The Chairman said that the Department is aware of the traffic problem 


in the Shady Cove area and he informed the Mayor that there is 4 project 


scheduled from Trail to Elk Creek in the latter part of 1983 or 1984. 


Da 3 a Tae ee 


Mr. Jack McMahan, Manager of the Grants Pass Chamber 
of Commerce, mentioned to the Commission a new funding proposal for 
the Third Bridge in Grants Pass. He said they would buiid the 
bridge with revenue bonds, lease it back to the State for 20 years 
or whenever the payoff is, then the bridge would belong to the State. 
He said they are also concerned about the intrastate and interstate 
air travel. He pointed out that Air West has dropped Medford and 
that United has been wanting to drop service in Medford for a number 
of years. Air Oregon, he said, has increased its service but if 
they are put on an allocation of what it was in 1978, they might 
not be able to maintain this service. Mr. McMahan said the only 
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public transportation they have in Grants Pass is bus lines. He 
mentioned they have a problem with their inter-area transportation 
and are very concerned of not being able to move goods, services, 
and people north and south. He said he would like the State to 
make a study as to the form of public transportation this area 
should have. 


Chairmanx Jackson stated the Public Transit Division has 
been working with all communities within the State to try to develop 
alternate plans to solve some of these problems. Mr. Moore mentioned 
that if the Legislature passes the Public Transit budget as proposed, 
there is a new Federal program designed especially for small 
communities and rural areas to operate bus systems. The program 
would provide 80 percent Federal money to buy buses that would 
operate within and between small communities. He said the counties 
have just been notified of the potential availability of these 
funds. Hopefully, the developed program will meet the area's needs 
principally for senior citizens today but also in anticipation of 
the potential fuel shortages of the future. Mr. Moore pointed out 
that there will be new money available to address this issue in 
Josephine County. 


Mr. Clifford W. Chaney, Ashland Airport Commission, 
stated that as a former United Airlines pilot flying 747's into 
noise sensitive areas that he practiced noise abatement procedures. 
He referred to Mr. Burket's remarks on page 8 of the Noise Control 
Regulations for Airports having to do with thrust reductions and 
maximum climb on take-off. He asked the Commission to examine the 
thrust reductions and maximum climb on take-off with a great deal 
of foresight; that this noise sensitive is not only towards the 
people on the ground but the people that fly aircraft become 
insensitized to this type of procedure. He said if they don't 
practice them, they are not as capable; in case they pull the 
power off and one engine quits, they can have a problem. 


Mayor Curt Nesheim of Jacksonville said they are still 
interested in getting a bypass around their City. He referred to 
a study that was taken approximately three years ago and at that 
time the majority of the people favored the north bypass. He 
indicated the City Council would now favor the north bypass. The 
Mayor commented on the log trucks, tourist traffic, and the safety 
of pedestrians. There is no way, he said, to the Applegate Valley 
and to the Upper Applegate River Dam but through California Street 
in Jacksonville. He asked the Commission to acquire the right of 
way for the bypass at this time if funds are available. 


Chairman Jackson said the Commission and staff are 
conscious of the fact that that corridor represents some beautiful 
homesites and time will unquestionably close it if something isn't 
done. The Chairman said the problem is finding the money. 
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Mr. Del Robertson, Construction Coordinator for Josephine 
County, said the Grants Pass Council and City Manager are unable to 
be at the meeting this morning and they asked him to inform the 
Commission that the Number 1 priority project is the Third Bridge 
for the City of Grants Pass. Mr. Robertson mentioned the City is 
interested in a heater replaning project on 6th and 7th Streets. 


He commented on the manner in which requests for traffic 
signal installations are reviewed and studied. He referred to the 
K-Mart development in the area. He said the City feels there should 
be more flexibility and the State should consider input from local 
government relative to these kinds of developments. Mr. Klaboe 
Stated the Department has approximately $4,000,000 in backlog for 
signal installations Statewide and the Department does work off a 
priority list of warrants. 


Mr. Robertson said the Josephine County Commissioners are 
in a budget work session this morning and could not attend the 
meeting. He thanked the Commission for completing several projects 
in the County during the past two years. He inquired as to the 
status of remodeling or relocation of the Motor Vehicles Office in 
Grants Pass. 


Mr. Robertson called attention to the concrete structure 
on the Jacksonville Highway near the Jackson and Josephine County 
line which has been on and off the Six Year Highway Program. He 
said the bridge is very narrow with bad alignment and reversing 
curves. Mr. Robertson stated that this project will be mentioned 
at the Six Year Plan hearings. 


He said there is still a need for a Third Bridge for 
Grants Pass and realizes that funding is still a problem. He referred 
to ORS 367 Sub 700 which deals with bonding authority for counties 
and cities. Mr. Robertson said conceivably they could ask the State 
to sell bonds for the bridge project which would be one way to fund 
it at today's prices assuming there is continued progress with the 
corridor that has been recommended. He pointed out the State could 
then lease the facility back to the County. There may be some 
advantages to this as the work could be done sooner at today's prices. 
He said one of the points of negotiation would be that the State 
make the lease payments or to pay back on the bonds or possibly the 
State make the payments on the principal and the County make the 
payments on the interest. 


Mr. Klaboe asked Mr. Robertson to send him some proposals 
on the financing alternatives. 


Ms. Anna Classick, Rogue River City Council and head of 
the Public Works Department, appeared before the Commission regarding 
a truck bypass of their town. She said they have a very dangerous 
condition with the trucks using Main Street and the narrow turns. 
Ms. Classick stated the bypass would be approximately 2,000 feet in 
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length, 40 feet wide, and would require two 13-foot box culverts over 
Wards Creek. The City can manage most of the project but does need 
some State assistance with the box culverts. 


Mr. Klaboe said that there are a number of cities that have 


requested bypasses but the Department will take a look at the Rogue 
River problem. 


The meeting adjourned at 10:22 a.m. 


Glenn L. > ae? 
y 


, $ Vi 
B. Gordon Coleman, Commissioner 


Tom Walsh, Commissioner 


(O fj 


C. W. Head, Manager 
Commission Services 
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MINUTES OF 4-17-79 
RMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


REPORT OF CONFI 


EXHIBIT A 


Paisley Rock Production 
; (Contract No. 8888) 
Type of Work ___ Rock Production _ F.A. Proj. ae, |: Cae 


No. Projoct 


County Lake HighwayEremont 


Continental Crushing & Leasing, Inc., Bend 


_Continental trust’ * 


No, of Bidders pulee: Tine se Low Bidder 
oie: ROO... 


Engineer's Recommendation: Award to low bidder. 


No. Project 2nd St. and 3rd St. at "Q" St. (Springfield) 


Type of Work Traffic Signal Installation =a. Proj. noMHS-1035(2) 
(Contract No. 8889) 


County Lane Highway Springfield 


No. of Bidders ? ip Pe Hamilton Electric, Inc., Eugene 


———— SS 


22,156.70 


Low Bid $——$_$—2 ————————_ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 


the FHWA and the sum of $4,600.00 is deposited by Lane County. 


(Contract No. 8880) 
_7.88 Miles Grading, Paving & StUC r 9. proj. No, F-86-3(2) 


No. 3 Project 


Type of Work 


Saaiey Malheur Vidienes 


John Day 


pedicle eects. SR 


No. of Bidders 9 Low Bidder Western Construction, Inc., Boise, Idaho 


3,149,056.00 


Low Bid $ 22 7-2 + 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


EYH'B!7 A 


MINUTES OF _4217-79 


No Saesie’ Moro Rock Production 


ian ta Bek Pramuction tA Orak Maen 


Cooperman ihwey Sherman 


No. of Bidders Se eae Low Bidder 
Low Bid $ 


Engineer's Recommendation: No bids received. 


pki. 5 Project Elgin Rock Production 
Fidel Wor... ROCK Preduction «§-—=s— A Poi to. __ State 


Union Wallowa Lake 


County Highway 


i phan.) teins  D Me 0 Corp., La Grange 
Low Bid g_105,000.00 


Engineer's Recommendations: Rej ect all bids. 


Sine Proiect Richmond Rock Production 


; (Contract No. 8892) 
Type of Work__ Rock Product abe a Fy Proj. No. State 


Wheeler Service Creek-Mitchel |] 


County Highway 


No. of Bidders Low Bidder__continental Crushing & Leasing, Inc., Bend 


Low Bid $71,300.00 


Engineer's Recommendations: Award to low bidder. 


On March 13, 1979, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received March 8, 1979, and authorized him to sign the contracts 
when conditions for the awards have been met. 


ated this IY day of Maeehw _, 1979 


Glenn L. Jagh Chairman 
Oregon Transportation Commission 
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Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


(1) 


Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
41287 West, David & Albert $ 5,350.00 


| CE An, cern 


4.4036 Green, James R. & Rea L. 59,450.00 


ne 


48147 Jaeger, William G. et ux 10.00 
50011 Litwiller, C. M. & Hattie B. 23,400.00 


Ne 


ne 


Louisiana-Pacific Corporation 8,250.00 
6 Transactions § 160,960.00 


8 Grant, Betty L. 64,500.00 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 


ac 


ting in accordance therewith for the Commission, I approve the 


above item and report this action for your official records. 


L 


Dated this / day of Maree , 1979 


lenn L. Jac Chairman 
jon Commission 


PPROVED 


j 
———— 


STATE HIGHWAY ENGINEER 
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iVibawh be 2 — = i 
Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


35475 Brownlee, Edward M. et ux $ 800.00 

49301 Grabenhorst, George H., JX. 54,500.00 

49945 Northwest Veneer 800.00 

49992 Union Oil Co. of Calif. 850.00 

50124 Poublon, Fred 79,000.00 ey 
50127 Mead, N. A. et al 1,650.00 

50208 Hiebert, Henry S. & Sheilah W. 64,000.00 

50372 Weeks, Helen C. 150.00 

50512 Emanuel Hospital 


189-1.55 Martin Bros., Inc. 


(2) Lifting of Use restriction (Residential & Farm) and widen to 
35' access located at Station 299+00 on the Tualatin River- 
Middleton Section of the Pacific Highway West in Washington 
County for a consideration of $5,500.00 for Albert B. Cole. 
File 19697. 


Agreement with City of Bend for the installation of emergency 
pre-emption equipment on existing traffic signals at three 
locations (Bond Street at Oregon and Greenwood and Third 

Street at Revere) on the Central Oregon and The Dalles-California 
Highways in Deschutes County. The City will purchase the neces~ 
sary equipment and the State will install and maintain the 
installations. (Local Government ) 


Agreement with Baker County covering construction of the Nelson 
Point Interchange Section of the Old Oregon Trail. The State 
will design and construct the project using Federal Aid Inter- 
state funds. The County has agreed to accept jurisdiction of 
certain frontage roads and to cooperate in the adjustment of 
tilities. There is a companion agreement with the Oregon 
Portland Cement Company which provides for the company to con 
tribute one-half of the required match money. (Local Government) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


- — 


(5) A Letter of Understanding with the City of Portland for 
Pavement Marking Project No. 5. The City is to install 
plastic pavement markings on various city streets using 
Title II, Section 205 Safety Funds. The work will be per- 
formed by City forces with some assistance by State. Costs 
are 100 percent reimburseable up to $245,484. (Local Govern- 
ment ) 


A Letter of Understanding with Clackamas County for the 
installation of bridge end delineator devices on various 
county roads. The work is to be performed by County 
maintenance forces with some assistance from State. The 
costs are 100 percent reimburseable, up to $21,400, under 
Section 205 of the Title II Safety Program. (Local Govern- 
ment ) 


Permit from Union Pacific Railroad Company for road access 

to Mayer State Park, Wasco County, on and along railroad 

right of way for a period of ten years. The question arose 

as to location of an existing park service road in relation 

to the adjacent Union Pacific Railroad right of way through 
preliminary engineering by the Corps of Engineers in prep- 
aration for park rehabilitation work necessitated by an increase 
in elevation of the Bonneville Dam pool. This permit is an 
alternative to an expensive survey. (Parks Branch) 


License for a remote communications site at Yaquina Head in 
Lincoln County from the United States Coast Guard to the 
Oregon Transportation Commission at no cost to the State. 
License effective July 1, 1979, through June 30, 1984. 
(Radio Unit) 


Agreement with Federal Aviation Administration to allow the 
State Highway Division to install communication equipment in 
a 10-foot by 15-foot concrete building to be constructed on 
land owned by the Federal Aviation Administration at Lakeview 
in Lake County. The State is authorized to do this without 
any cost for the use of the facility. (Legal Branch) 


(10)Agreement with Arnold Irrigation District covering highway 
construction and reconstructing their facilities on the Bend 
SCL-Murphy Road Section of The Dalles-California Highway in 
Deschutes County. (Utility Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE 3 “AP- 
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Agreement with Mrs. Ruth E. Hall to permit the Highway 
Division to remove a stone block structure which en- 
croaches on the Klamath Falls-Lakeview Highway at 

M.P. 52.95 in Klamath County. (Legal Branch) 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions 
listed above and on the two previous pages (totaling 11 
items) and report this action for your official records. 


Dated this 24 day pee ‘ 


Eon , Chairman 
Oregon Transpo 


sation Commission 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed below and report this action for 
your official records: 


1) Agreement with the Bureau of Land Management for 
State Parks' supervision of enrollees in the Federal 
Young Adult Conservation Corps on State parks' work 
projects. Participants will be paid by the Bureau 
of Land Management. This agreement will be effective 
for an indefinite period on approval by the Trans- 
portation Commission but may be cancelled by either 
party giving 30 days' written notice. (Parks Branch) 


Agreement with Deschutes County and the C. E. John 
Construction Company, Inc., for installation of 
traffic signals on The Dalles-California Highway 
at Anderson Road just north of the City of Bend. 
The traffic signals are necessary to accommodate 

a new shopping center development. The State will 
design, install and maintain the signal equipment. 
Deschutes County will pay for electrical energy 
and the Company will pay all costs of the project. 
(Local Government Unit) 


Dated this C day jp ; 


Glenn L. Jack airman 
Oregon Transportation Commission 
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QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHMAY DIV. LEGAL SECTION 
Period From 1-1-79 Thru 3-31-79 


Amount 


Claims Pending at Beginning of Period g 108,212.00 


CLL 


Claims Pending at End of Period ¢ 108,731.11 


—— ene 


a ccetaemanennainbacensetnl ent tn hea 


Money Collected During Period 


. 433. 
Installment Payments $ 3,433.63 


—— nl 


Compromise Payments $ 595.29 


R ,707.28 
Payments in Full $ 81,707 


Re he ee ey gk ee a: ee 85,736.20 


aa 


<-neeeee-eeeasitnaeaatiapasicce ees eaten 


eee a 


A 
Claims Abandoned During Period ¢ 10,947.83 


el 


———— ae 


nD 


: ; ,020.16 
Damage Cases (Actions Filed) a5,ne8 


Uncollected Judgments 


* Referred to Department of Revenue for collection. 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY 
BY STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me to 


approve and execute the necessary agreements covering local Govern- 
ment Project (FAS-C, FAUS, SOS and FAIX), I approved the following: 


Local 
Fstimated Federal State Govt. Approval 
Section and Jurisdiction Total Cost Funds Share Funds Date 


FAUS PROJECTS 
Riviera Transit Station $185,000 $162,800 None $22,200 3-/7-79 


Lane Transit 
District 
Construction 


Satter Dr. N.E.-Silverton CANCELLATION 
Rd. N.E. Section 

45th Avenue, FAU 1617 

Marion County 


Oswego Highway (FAU 9565) 34,600 30,448 $ 4,152 None 
at Cedaroak Drive 

State 

Construction 


FAS-C PROJECTS 


Hubbard/Broadacres Rd.- 755,000 664,400 45,300 
Case Rd. Section FAS-A599 

Marion County 

Construction 


Willow Creek (Ione-Goose- 104,300 91,800 6,250 
berry Rd.) Br. FAS B560 

Morrow County 

Construction 


Eightmile Creek (Ione- 96 ,600 85,000 5,800 
Gooseberry Rd.) Br. 

FAS B560 

Morrow County 

Construction 


FAIT PROJECTS 


Division Street-Trade 3,675,000 3,123,750 None 551,250 
Street, Front Street, 

FAU 1705 

Salem 

Construction 


Local 
Estimated Federal State Govt. Approval 
Section and Jurisdiction Total Cost Funds Share Funds Date 


SOS PROJECTS 


Hubbard/Broadacres Rd.- CANCELLATION 
Case Road Section 

FAS-A599 

Marion County 


April 4, 119 ie 


H.7S. Coulter 
State Highway Engineer 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Acceptance 
Section and County Date 


Hamilton Electric, Inc. March 21, 1979 


No. 8703 


Cascade Construction Co., 
Inc. 
No. 8692 


Donald M. Drake Co. 
No. 8338 


Rogue River Paving Co., 
Inc. 
No. 8702 


R. L. Coats 
No. 8716 


Weaver Construction Co. 
No. 8750 


Morse Bros., Inc. 
No. 8410 


Coral Corporation 
No. 8790 


Redwood Hwy. @ Ore. Caves 
Hwy. Jct. 
Josephine County 


Hillsboro/Silverton Hwy. @ 
Oregon Way (Woodburn) 
Marion County 


S. 6th St. RR O'Xing 
(Klamath Falls) 
Klamath County 


March 


Medford-Four Corners 
Jackson County 


Sisters Jct.-E. lst St. 
(Bend) 
Deschutes County 


Imnaha River (Freezeout) 
Bridge 
Wallowa County 


Beltline Rd. @ Coburg Rd. 
(Eugene) 
Lane County 


N. Marine Drive - New Era 


Multnomah & Clackamas 
Counties 


oe] 


April 9, 1979 


H. S. Coulter, State Highway Engineer 
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TO: Oregon Tr 


ansportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Traffic signal installation on 2nd Street and 
3rd Street at "Q" Street in Springfield, Lane 
County. Bids received March 8, 1979. Contract 
No. 8889 awarded April 2, 1979, to Hamilton 
Electric, Inc., Eugene, at $22,156.70. 


Work on the N.E. Failing Street-N.E. Hancock 
Street (N. Banfield Interchange) Section of the 
East Portland Freeway in Multnomah County. 

Bids received March 29, 1979. Contract No. 8893 
awarded April 3, 1979, to Donald M. Drake Co., 
Portland, at $18,563,264. 


Traffic signal installation on Division Street 
at Greenwood Avenue in Bend, Deschutes County. 
Bids received March 29, 1979. Contract No. 
8895 awarded April 6, 1979, to Hertz Electric, 
Inc., Albany, at $40,000. 


Linn County Bridge End Guardrail Project on 
various FAS County Roads in Linn County. Bids 
received March 29, 1979. Contract No. 8899 
awarded April 6, 1979, to Coral Contracting Co. 
and Coral Corporation, Gladstone, at $137,531. 


Dated this _ J day of Za,/ __, 1979 
=> Cy Sel 


H. S. Coulter, State Highway Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On March 19, 1979, approved a parking prohibition 
on the west shoulder of the Oakland-Shady Highway 
from M.P. 15.20 to M.P. 15.30 in Roseburg, 
Douglas County. 


On March 20, 1979, established the following 
speed zones on the Clackamas-Bor ing Highway 
in the vicinity of Damascus, Clackamas County: 


From M.P. 2.35 to M.P. 3.02 35 MPH 
From M.P. 3.02 to M.P. 4.06 45 MPH 
From M.P. 6.67 to M.P. 7.42 35 MPH 

except for a 20 MPH speed zone 

from M.P. 6.87 to M.P. 6.91 

when children are present. 


Rescinds Speed Zone Order No. 767 dated 
January 17, 1978. (Speed Zone Order No. 805) 


On March 20, 1979, approved a parking prohibition 
on the east shoulder of the Oakland-Shady Highway 
No. 234 from a point 300 feet north of Pioneer Way 
(M.P. 12.33) to a point 200 feet north of Page Road 
(M.P. 12.45) in Roseburg, Douglas County. 


On March 30, 1979, approved the following parking 
prohibitions in the community of Mapleton, Lane County: 


On the south shoulder of the Florence-Eugene 
Highway No. 62 from Sweet Creek Road (M.P. 14.58) 
to a point 150 feet south of East Mapleton Road 
(M.P. 14.68). 


On both shoulders of the Florence-Eugene Highway 
No. 62 from M.P. 13.69 to M.P. 14.40. 


On both shoulders of the Mapleton-Junction City 
Highway No. 229 from M.P. 0.00 to M.P. 0.07. 


~i 
eit 


ITES OF 4217-79 

On March 28, 1979, approved a letter-form 
agreement with Jay Jackson, Attorney at Law, 
(Letter from Attorney General James A. Redden 
to Jay Jackson dated March 13, 1979) for 
professional services to represent DOT in 
three Accident Prevention Division enforcement 
proceedings wherein there are alleged OSHA 
violations cited. Period: March 15, 1979 

to Dec. 31, 1979. 


4 


Dated this qe day of Ayres | , 1979 


. Coulter, State Highway Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 


ALLEN AVENUE INTERCHANGE UNIT, SUNSET HIGHWAY-PACIFIC HIGHWAY SECTION, 
BEAVERTON-TIGARD HIGHWAY - WASHINGTON COUNTY 


R-49767 - Vera Elane Puderbaugh et al. Parcel 1 - 201 square 
feet for right of way purposes; Parcel 2 - 134 square feet for 
permanent slope easement. Offer $1,025.00. 


BEND SOUTH CITY LIMITS-MURPHY ROAD SECTION, THE DALLES-CALIFORNIA 
HIGHWAY - DESCHUTES COUNTY 


R-50067 - Patrick E. Allison et al. Parcel 1 -— 0.29 acre for 
right of way purposes; Parcel 2 -— 0.19 acre for permanent slope 
easement; Parcel 3 - 100 square feet for permanent sign easement; 
Parcel 4 - 1,100 square feet, Parcel 5 - 1,100 square feet, Parcel 
6 - 825 square feet, Parcel 7 - 1,650 square feet for construction 
permit for road approaches. Offer $30,300.00. 


R-50070 - Frank Callahan et ux. Parcel 1 - 0.18 acre for right 
of way purposes; Parcel 2 - 0.08 acre for permanent slope easement; 
Parcel 3 - 100 square feet and Parcel 4 - 50 square feet for perma~ 
nent sign easement; Parcel 5 - 1,400 square feet, Parcel 6 - 675 
square feet, Parcel 7 - 675 square feet, Parcel 8 - 645 square feet 
for construction permit for road approaches. Offer $41,500.00. 


R-50165 - Brian A. Hemmingson et al, Parcel 1- 0.15 acre for right 
of way purposes; Parcel 2 - 0.02 acre for permanent slope easement; 
Parcel 3 - 50 square feet for permanent sign easement}; Parcel 4 - 

750 square feet, Parcel 5 - 750 square feet, Parcel 6 - 675 square 
feet for construction permit for road approaches. Offer $72,200.00. 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY -— MULTNOMAH COUNTY 


R-49198 - Betty J. Van Cleave. 1,000 square feet for right of 
way purposes, including use for widening N.E. Holman Street. Offer 
$4,750.00. 


ITH POINT-CAMP RILEA SECTION, OREGON COAST HIGHWAY — CLATSOP COUNTY 


SM 


R-35441 - Robert E. Hendrickson et al. 0.07 acre for right of 
way purposes, including use for frontage road. Offer $1,600.00. 


R-35444 - Alton Demmel, et al. 0.78 acre for right of way 
purposes, including use for frontage road connection. Offer $7,800.00. 


Dated this 20th day of March, 1979 


April 1979 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right of 
Way Engineer (Administration Order No. 18), I report that I have 
taken the following actions for your official records: 


(1) Signed on Feb. 22, 1979, the Indenture of Access approved by 
Mr. Jackson Jan. 29, 1979 for widening an approach being 
moved for C. E. John Co., Inc. on the Tumalo-Bend Section 
of the McKenzie-Bend Highway in Deschutes County. File 16975 
(16-45) 


Service Contract with the Southern Pacific Transportation 
Company for grade crossing protection devices at Douglas 
Street in Roseburg, Douglas County. Approved March 23, 
1979. RR 975 (16-12) 


Sale of 4,000 square feet excess property on the Marquam 
Bridge-S.E. 84th Avenue Section of the Mt. Hood Freeway in 


Multnomah County for a minimum consideration of $41,000.00. 
Approved Mar. 23, 1979. File 47472 (16-43) 


Sale of 1.43 acres excess property on the Ontario-Snake River 
Section of the Old Oregon Trail Highway in Malheur County for 
a minimum consideration of $15,500.00. Approved March 276 
1979. File 23956 (16-43) 


Sale of 0.16 acre excess property on the Albany-Judkins Point 
Section of the Pacific Highway in Linn County for a minimum 
consideration of $8,000.00. Approved March 27, 1979. File 
25477 (16-43) 


Sale of 0.04 acre excess property on the Redmond-Fifth Street 
Section of The Dalles-California Highway in Deschutes County 

for a minimum consideration of $7,000.00. Approved April 2, 

1979. File 16351 (16-43) 


Sale of 0.87 acre excess property on the Harbor Drive-Barbur 
Boulevard Section of the Pacific Highway in Multnomah County 
for a minimum consideration of $46,025.00. Approved April 2, 
1979. Files 26371, 72, 73, 74 (16-43) 


Signed on April 2, 1979, the Indenture and Grant of Access 
approved by Mr. Jackson February 7, 1979 for granting an 
access to Larry Lee and Barbara J. Mattingly on the Mill 
Creek-Belknap Springs Section of the McKenzie Highway in 
Lane County. File 35193 (16-45) 


Right of Way Services Agreement with Fred Meyer, Inc. for 
right of way at their access to the Beaverton-Hillsdale 
Highway in Beaverton in Washington County approved April ya 
1979. Misc. C&A 6151. Agreement 128 (16-49) 


Sale of 28.0 acres excess property with access easement on 
the Divide-Rice Hill Section of the Pacific Highway in 
Douglas County for a minimum consideration of $33,600.00. 
Approved April 2, 1979. File 19484 (16-43) 


Sale of 0.8 acre excess property on the Independence Junction- 
Bonneville Section of the Willamina-Salem Highway in Polk 
County for a minimum consideration of $8,700.00. Approved 
April 4, 1979. File 36001 (16-43) 


Sale of 0.99 acre excess property on the Junction City Section 
of the Pacific Highway West in Lane County for a minimum 
consideration of $2,250.00. Approved April 4, 1979. File 432 
(16-43) 


Right of Way Services Agreement with the Federal Aviation 


Administration for the Roseburg VOR project in Douglas 
County. Approved March 23, 1979. Misc. C&A 7034. Agree- 


ment 129 (16-49) 
iS l/ 
Dated this VA day of ( Alte 1979 
, 


t of Way Manager 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


On Mar 30_» 1979; $2,616,410.45 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of February , 1979 . 

(List of apportionments on file in Comnisston Files, 
Salem. ) 


On Mar 30, 1979, $1,569,846.2/ (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of February > 1979. 


(List of apporttomnents on file in Comnisston Files, 
Satem. ) 


Dated this 23rd day of March _, 1979 


Attachments 


cc: Fi Bs Klaboe 
H. S. Coulter 
John Earley - Att. 


April 25, 1979 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone meeting at 11 a.m. originating in Room 135, Transportation 
Building, Salem, Oregon. Notice of the meeting was made by press 
release to the newspapers of the general and local circulation 
throughout the State. The following persons were on the telephone 
at the locations given: 


Glenn L. Jackson, Chairman, Portland 

Michael P. Hollern, Vice Chairman, Bend 

Peter J. Brix, Member, Portland 

B. Gordon Coleman, Member, Eugene 

Tom Walsh, Member, Portland 

F. B. Klaboe, Director of Transportation, Salem 
David Talbot, State Parks Superintendent, Salem 
John J. Earley, Public Information Officer, Salem 
Bill Nessly, Assistant Attorney General, Salem 
Fran Neavoll, Commission Services, Salem 

C. W. Head, Manager, Commission Services, Salem 


Mr. Talbot said the purpose of the meeting is to consider 
an agreement with the City of Portland regarding a cooperative 
project on their "40-mile loop" trail program located in the 
Marquam Hill Section of the West Hills between the City's Forest Park 
and the State's Tryon Creek Park (known as Marquam Trail). He 
mentioned a parcel of land (Landis Tract) is available for sale and 
the City is requesting the State's financial assistance. The 
funding would be a combination of State money from the Parks and 
Recreation budget amounting to $300,000; Federal Aid through the 
Land and Conservation Fund in the amount of $500,000; and gifts 
being raised by a citizen's group in the area. He stated the 
agreement would run through June 30, 1979. The funding that is 
proposed to allocate to the project is available only through June 30 
of this year. If the City cannot negotiate a successful agreement 
with the property owner involved, the money remains with the State. 
Mr. Talbot stated this matter goes before the City Council this 
morning. The City of Portland's contribution is in staff time, the 
cost involved in the development and operations. 


Following discussion and Mr. Talbot's recommendation, the 
Commission unanimously approved the agreement and authorized him to 
sign it in their behalf. 


The meeting adjourned at 14705 amt. 4 
( A / 


an L. Jackson, Chairman 


: 4 
B. Gordon Coleman, Commissioner 


( fl ifs ce & are 


C. W. Head, Manager, Commission 
Services 
- 3044 - April 25, 1979 


May 15, 1979 
Portland, Oregon 


The Oregon Transportation Commission met at 1:30 p.m. in 
the Conference Room, Metropolitan Office, Department of Transporta- 
tion, 5821 N.E. Glisan Street in Portland. Notice of this meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

F. B. Klaboe, Director of Transportation 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

H. S. Coulter, State Highway Engineer 

Larry Rulien, Executive Assistant, Administrative and 
Finance Branch 

David Talbot, State Parks Superintendent 

Dennis Moore, Administrator of Public Transit 

Harold Grover, Administrator of Motor Vehicles 

Paul Burket, Administrator of Aeronautics Division 

Bill Nessly, Assistant Attorney General 

R. N. Bothman, Administrator of Metropolitan Branch 

Ed Hardt, Region I Engineer 

Glen Green, Federal Highway Administration 

Fran Neavoll, Commission Services 

C. W. Head, Manager, Commission Services 


Mr. Anthony Yturri was sworn in as Chairman of the Oregon 
Transportation Commission at 10 a.m. today in the Governor's Office 
in Salem. Mr. Glenn Jackson had resigned as Chairman on April 27, 
1979, due to his appointment as Chairman of the Economic Development 
Commission by Governor Atiyeh. 


The Commission unanimously approved the following items 
on the consent calendar: 


1) Minutes of the meetings of April 17, 1979, and 
April 25, 1979. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation Resolution 
No. 2686" on file in the Commission's files, Salen. ) 


Oregon's subscription for fiscal year 1980 in the 
amount of $31,600 to the Research Correlation Service, 
an activity of the Transportation Research Board, 
National Research Council. 


- 3045 - May 15, 1979 


Authorized Right of Way Manager to sign a Petition 
for Sewer Improvement on Old 99 to I-105 Section of 
Florence-Eugene Highway in Lane County indicating 

the State's acceptance of the project and the State's 
willingness to pay the actual cost assessment by the 
City when the project is completed. Estimated cost 
to the State is $11,730. 


Renewal of memberships in the National Association 
of State Parks Directors at a cost of $100 and in the 
American Rivers Conservation Council at a cost of S$Z45. 


Addendum with Coit-Petzold covering travel advertising 
agreement increasing the total amount from $375,000 
to $379,000. (Authorized Director to sign Addendum. ) 


Fiscal Year 1979 allocation of the Special Highway 
Bridge Replacement Program Funds to the counties, 
cities, and other local jurisdictions of the State. 
Estimated costs $2,541,679; Federal allocation 
$2,033,343; Agency costs $508, 336. 


OREGON'S FISCAL YEAR 1979 (Special) 

HIGHWAY BRIDGE REPLACEMENT APPORTIONMENT $6, 160,000.00 
COUNTIES, CITIES and OTHER LOCAL 

JURISDICTIONS ALLOCATION 2,033, 343.00 


BALANCE TO STATE $4,126,657.00 


COUNTIES, CITIES and OTHER LOCAL 
JURISDICTION ALLOCATION 


DATE OTC ESTIMATED FHWA AGENCY 
AGENCY PROJECT APPROVAL costs ALLOCATION COSTS 


ON SYSTEM (182) 

Hood River Herman Cr. Br. 12/19/78 $ 135,679 $ 108,543 $ 27,136 
County 

Clackamas Bull Run Br. 2/8/79 625,000 500,000 125,000 

Pendleton Main St. Br. 2/8/79 626,000 500, 800 125,200 

OFF SYSTEM (15%) 


Projects to be Selected 1,155,000 924,000 231,000 


TOTALS $2,541,679 $2,033, 343 $508, 336 


May 15, 1979 


Authorized increases in project authorizations on the 
following contracts: 


a) Contract No. 8639 for work on Rhea Road 
Relocation, FAS B 452, Gilliam County, in 
the amount of $94,679.13. (24.8% increase) 


Contract No. 8673 for a traffic signal 
installation project on Chetco Avenue at 
Center Street in Brookings, Oregon Coast 
Highway, Curry County, in the amount of 
$5,100. (13.7% increase) 


Contract No. 8766 for work on the Harlow/ 
Hayden Bridge Road-"Q" Street of Fifth Street 
North in Lane County, in the amount of 
$32,816.68. (8.3% increase) 


Contract No. 8807 for work in Lone Tree Bar 
State Park in Marion and Yamhill Counties, in 
the amount of $36,345. (8.9% increase) 


Contract No. 8709 for grading the N.E. Marine 
Drive-N.E. Failing Street Section of the East 
Portland Freeway in Multnomah County, in the 
amount of $337,273. (15.9% increase) 


Contract No. 8689 for a traffic signal installa- 
tion project on the Pacific Highway West at 

5th Street in Eugene, Lane County, in the 

amount of $8,171.46. (12.1% increase) 


Contract No. 8703 for a traffic signal installa- 
tion project on the Redwood Highway at Oregon 
Caves Highway Junction in Josephine County, in 
the amount of $6,580. (15.3% increase) 


Adopted resolution amending Survey Resolution No. 320 
dated August 25, 1966, covering the Oak Hill- 
Interstate 105 Section of the Mapleton-Eugene 

Highway (now Florence-Eugene Highway) in Lane 

County and authorized the sale of any right of 

way purchased for that portion of the route between 
the Pacific Highway West and River Road (formerly 
Junction City-Eugene Highway). ("Survey Resolution 
No. 320b'"' on file in the Commission's files, Salem.) 


Authorized continuing membership in the American 
Public Works Association and payment of the annual 
dues of $600 from May 1979 to May 1980. (This 
entitles the Department to 24 members. ) 


May 15, 1979 


Redesignated US30N with numbers to comply with an 
AASHTO's "Purpose & Policy" directive dated August 10, 
1973. Approved route designations of US95 Spur and 
ORE201. The directive requested that all US Routes 
containing cardinal points be eliminated as soon as 
possible. The following route designations were 
approved and to make application to the AASHTO Route 
Numbering Committee for its consideration and approval 
at their June 1979 meeting: 


uUS95 Spur: Beginning at the Idaho State Line 
proceeding southerly to the 
junction of State Highway No. 455 at 
Weiser Junction. 


ORE201: Beginning at the junction of State Highway 
No. 6 (approximately six miles south of 

Huntington) proceeding thence southeasterly 
over State Highway No. 455 to its junction 
with State Highway No. 7 at Cairo Junction 
(common with US 30 Business from Old Oregon 
Trail to the Ontario Spur); thence southerly 
over State Highway No. 7 (common with US 20 
and US 26) to its junction with State 
Highway No. 450 in Nyssa; thence southerly 
over State Highway No. 450 via Adrian to 
the Idaho State Line. 


Temporary rule providing that bicycle lanes shall 
be separated from the adjacent roadway by 4 single 
solid 8-inch wide white stripe on each side of a 
non-curbed facility. Authorized State Highway 
Engineer to adopt the temporary rule as a permanent 
rule through the Administrative Procedures Act. 
(See "Administrative Rule No. 110" on file in the 
Commission's files, Salem. Temporary rule was filed 
with the Secretary of State on May 17, 1979, and 
will be published in their Administrative Rule 
Bulletin on June 1, 1979.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem. ) 


Chairman of Transportation Commission Exhibit 
Vice Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Superintendent Exhibit 
State Recreation Director Exhibit 
Location Engineer Exhibit 
Highway Controller Exhibit 
Chief Counsel Exhibit 


May 15, 1979 


The Commission considered extending an agreement with 
Ron Linton (Linton, Mields, Reisler & Cottone, Ltd.) as a Liaison 
consultant between the State and Federal Governments covering Federal 
legislation and regulations. Mr. Rulien mentioned that Mr. Linton's 
accomplishments had been reviewed and consideration was given to 
future needs. He recommended the extension of the existing agreement 
for one year starting July 1, 1979, at the present contract rate of 
$2,000 per month. The Commission unanimously approved the agreement 
and authorized the Director to sign it on their behalf. 


Mr. Coulter reported on the fuel consumption. He said 
for the month of May the Department is under an 80% allocation of 
gasoline compared to usage for the same month last year. The diesel 
fuel is 85% of last year's use for the same month. He mentioned the 
State Police usage of fuel from Highway Division pumps is included 
in these allocations as there is no separate allocation account for 
their agency. The credit card usage is not incorporated in the 
allocation mechanism. Mr. Coulter said the 1978 Transportation 
Department credit card purchases were approximately 4% of the total 
gasoline usage and the State Police were about 7% of the quantity they 
used from the Department's pumps. He mentioned the procedures used 


in the 1973-74 fuel shortage are still intact and have been reactivated. 


A meeting is set for May 17, 1979, in Salem with all the regional 
coordinators to share information available and to review problems. 
(A detailed fuel report is given in Mr. Coulter's letter to the 
Commission dated May 15, 1979, and is on file in the Commission's 
files, Salem.) 


There was discussion concerning contractors getting fuel 
for construction contracts. 


In reply to Commissioner Brix' inquiry, Mr. Coulter said 


there appears to be sufficient asphalt for contractors for this year 
and for 1980. 


Following Commissioner Hollern's suggestion, the staff will 
report to the Commission at 4 future meeting on what the tentative 
priorities recommendations would be if the Department is faced with 
a 10 to 20% reduction in revenues. 


The Commission reconfirmed the next meeting date as 
June 19, 1979, in Salem and set July 17, 1979, for their following 
meeting. There was discussion of holding a future Commission 
meeting in Ontario. No decision was made pending the future of 
gas supplies. 


May 15; 1979 


Attention was given to an agreement with Touche Ross & 
Company to provide basic business information and training to Oregon 
highway construction and related minority business enterprises. 
Mr. Coulter stated 11 proposals were received for this program and 
6 proposals were received from minority firms. The proposals were 
carefully read and evaluated by a Consultant Selection Committee 
and the Committee narrowed the selection down to 4, then the final 
selection of Touche Ross & Company. Mr. Coulter said after the 
selection the Department received 3 complaint letters filed by 
minority competitors of Touche Ross & Company. One of the complaints 
was directed to the Federal Highway Administration Regional Director's 
Office of Civil Rights. This letter prompted a review of the 
proposals and selection process which was conducted by FHWA personnel 
on March 14, 1979. He said on March 29, 1979, a letter from the FHWA 
Regional Office indicated that the Highway Division followed precisely 
FHWA's approved selection procedures and advised the State to proceed 
with the award of the contract. Mr. Coulter pointed out the Depart- 
ment's Legal Counsel reviewed the 11 proposals and the selection 
procedures used and confirmed the results of the FHWA review. 
Mr. Klaboe mentioned that the purpose of this study is to make minority 
contractors better bidders. The Commission unanimously approved the 
100% Federally-funded program agreement which is limited to $75,000 
and authorized the State Highway Engineer to sign it in their behalf. 


Commissioner Walsh said that the Department should be doing 
more to encourage minority business enterprises that want to do 
business with the State and to review the unsuccessful bidders 
proposals with the bidders. 


Consideration was given to add an overlay project, a Pe | 
mile segment of the North Cascade Highway (82nd Avenue) in Portland 
from N.E. Portland Highway Undercrossing to S.E. Otty Street in 
Clackamas and Multnomah Counties. Mr. Coulter stated that this 
project needs to be overlayed because of the abnormal freezing weather 
last winter. The estimated cost is $780,000 and would be constructed 
with State funds. Following Mr. Coulter's favorable recommendation, 
the Commission unanimously approved the project and to add it to the 
Six Year Highway Improvement Program. 


Mr. Rulien reported on the traffic signal investigation 
study. He said the Department has had meetings with concerned 
elements of the contracting business and discussed the time it takes 
to install signals. Asa result of these meetings, the Department 
has come up with an in-house proposal. He said a way to save time 
is for the State to buy and stockpile poles and then supply the poles 
to the contractors when the jobs are let. He said after these 
meetings the Department is now working up some standard pole designs 
and in another month it should be known whether or not the Department 
can standardize poles and the amount of reduction time in the 
installation. 


May 15, 1979 


Mr. John Gervais, Governmental Relations Director of the 
National Electrical Contractors Association, was present and 
referred to their report which was submitted to the Commission 
and staff. (Report on file in the Commission's files, Salem, and 
covers the Association's proposals to reduce time lapses in the 
installation of traffic signal equipment.) He stated the 
Association disagrees with the preliminary recommendation for the 
State to warehouse traffic signal poles as it will increase the 
cost. Mr. Gervais felt that they have developed information that 
makes a more compelling case for standardization of traffic signal 
poles, pre-approved drawings of those poles and elimination of several 
unnecessary steps in the present process to meet the objective. He 
indicated that they can achieve a situation of getting 120 to 90 days 
for the installation of poles. 


Mr. Rulien stated that a final report will be submitted to 
the Commission at their June meeting. In reply to Commissioner 
Brix's inquiry, Mr. Rulien stated the Department has not made a 
decision yet of stockpiling traffic signals. He said this item 
will also be covered in the traffic signal investigation report. 


Mr. Coulter reported on a proposed Federal Department of 
Transportation, FHWA, study concerning the involvement of trucks 
in highway accidents that may be attributable to mechanically unsafe 
trucks or unsafe drivers. He said they have set up a Commercial 
Motor Carrier Safety Inspection and Weighing Demonstration Program 
that they want to undertake using 90% Federal and 10% State Funds. 
The program would look into the weighing and safety inspection of 
trucks. Mr. Coulter said the Highway Division Weighmasters have 
been working closely with the Public Utility Commissioner to see if 
it would be appropriate for the State to solicit a demonstration 
program here in Oregon. The Public Utility Commissioner would be the 
lead agency because the involvement in the State would be more with 
the inspection of the vehicles and the safety aspects of that inspection 
than would be the weighing. 


There was discussion concerning truck safety. The 
Commission gave their unanimous approval for Mr. Coulter to proceed 
toward an application for a Federal grant indicating that the 
Division is willing to work with the Public Utility Commissioner 
to undertake the overall study. 


Mr. Talbot recalled that in May last year he brought 
before the Commission Mr. Dean Jackson's request to develop a 
recreational vehicle campground within the Rogue River Scenic 
Waterway in the Agness area in Curry County. At that time, he 
said, a compromise agreement was made with Dean Jackson and the 
basic features included: 


(Continued on next page.) 
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1) A 12-foot planting buffer zone between the 
campground and the river within which a hedge- 
like growth would be developed. 


An understanding that the campground would be 
used for recreational purposes only (not 
housing), with a maximum of a 90-day occupancy. 


He said there have been numerous meetings since last year with 

Mr. Jackson on his property. The history of these meetings and the 
Department's experiences with Mr. Jackson, which include disputes 
regarding the interpretation of the requirements of the agreement 
and resistance to performance of those requirements, he said, has 
given the State reason to doubt that Mr. Jackson will fulfill his 
side of the bargain. Mr. Talbot stated that he will bring this 
matter back to the Commission at a future meeting for possible 


legal action. (See Mr. Talbot's written report to the Commission 
dated May 15, 1979.) 


Mr. Talbot reported on the land use planning in the State 
Parks Program. He indicated there is a problem developing in the 
local planning process that is becoming troublesome and will be a 
point of friction between the Department and Local Government 
which is not wanted. Many units of Local Government are "blanketing" 
all State Park activities as "conditional uses". He said the 
conditional use process can require elaborate, lengthy, and expensive 
time and often has, as a condition of approval, requirements which 
are not directly related to a proposed project. Mr. Talbot 
suggested that at some time in the future that it might be appropriate 
to have a luncheon meeting with the Land Conservation and Development 
Commission to discuss this problem and other items of mutual interest. 


Attention was given to a temporary rule to implement 
campsite reservations one week earlier than originally planned which 
will allow the public to use campsites for the Memorial Day Weekend. 
Mr. Talbot said there have been numerous complaints from park users, 
coupled with the gasoline shortage, have prompted this change. The 
Commission unanimously adopted the temporary rule as recommended by 
Mr. Talbot. (Copy of "State Park Rule No. 39M" on file in the 
Commission's files, Salem. Rule was filed with the Secretary of 
State on May 17, 1979, and published in the Administrative Rule 
Bulletin on June 1, 1979.) 


The Commission considered the adoption of a temporary 
rule restricting nudism to certain portions of Rooster Rock State 
Park in Multnomah County. Mr. Talbot pointed out that usage of the 
east beach end of the park for nudes has increased and is expanding 
to include adjacent parking shelters and picnic areas. As a result, 
there are more conflicts among the nudes, photographers and sightseers, 
and the Department is receiving complaints from park users who 


May 15, 1979 - 3032 = 


Mr. Moore presented copies of their Annual Report, 1977-1978. 
He called attention to page 73 in the report which lists an inventory 
of the various public transit systems. (Copy of Public Transportation 
in Oregon (Annual Report) on file in the Commission's files, Salem.) 


There was discussion whether Ron Linton did any lobbying 
in connection with the light rail transit system. The Commission 


asked for a report on the light rail matter at the June Commission 
meeting. 


The meeting adjourned at 2:45 p.m. 


Following adjournment, the Commission and staff inspected 


the Glenn L. Jackson (I-205) Bridge construction on the Columbia 
River. 


A dinner was held in the evening at the Benson Hotel 
honoring Glenn Jackson for his 20 years of service on the Commission. 


Ne IL 
ichael P. Hollern, 
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Peter J. Brix, Commissioner 
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B. Gordon Coleman, Commissioner 


Tom Walsh, Commissioner 
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C. W. Head, Manager 
Commission Services 
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—— 


object to the nude situations. He said during the 1978 season, 
signing was placed to warn park users of the presence of nudists in 
the park's eastern beach area. There is a need now for more controls 
to keep the nudes from expanding the nude area. Mr. Talbot stated 
the temporary rule has the approval of the State Parks Advisory 
Committee. Following Mr. Talbot's recommendation, the Commission 
unanimously adopted the temporary rule. (Copy of "State Park Rule 
No. 39L" on file in the Commission's files, Salem. Rule was filed 
with the Secretary of State on May 17, 1979, and published in the 
Administrative Rule Bulletin on June 1, 1979.) 


Mr. Talbot mentioned that the State Marine Board has 
recently deregulated private, non-commercial use of the Rogue River 
which will probably cause a lot of problems as the Department is 
involved in land use control and recreational use. 


Mr. Burket presented a resolution that was approved at 
the April 17, 1979, meeting in Medford pertaining to the DEQ proposed 
noise control regulations for airports. He mentioned at the time it 
was approved the language was not drafted for the resolution. He 
indicated that Legal Counsel recommends that the resolution be 
ratified at this time in final form. The Commission unanimously 
adopted "Aeronautics Miscellaneous Resolution No. 20A" which 
resolution is on file in the Commission's files, Salem. 


Mr. Burket briefed the Commission on the aviation fuel 
situation in Oregon. He said the airports at The Dalles, Hood River, 


John Day, Madras, and several locations in the Willamette Valley are 


out of aviation fuel. This situation has just occurred within the 


last couple of days. The Redmond Airport is on the air each morning, 
he said, broadcasting the names of the airports that do not have 
fuel. Mr. Burket stated that Washington and Idaho are not having 
any problems. He said that he would contact the Federal Energy 
Office in Seattle to see if they can help here in Oregon with 
aviation fuel. 


Consideration was given to the approval of the guidelines 
and application form for the Non-Urbanized Area Public Transportation 
Program. Mr. Moore said the program is designed to maintain existing 
public transportation operations and to allocate new Federal Funds 
for development of public transportation throughout Oregon. He 
said this program includes both Federal and State operating assistance, 
capital assistance, and developmental grants for rural areas and 
cities under 50,000 population. He mentioned that meetings will be 
held in Bend, La Grande, Portland, Salem, and Roseburg next week to 
explain the program. He said $900,000 is available for capital 
improvement projects and nearly $1,460,000 is available for operating 
assistance projects during the 1979-81 biennium. Mr. Moore introduced 
Erik East, Chief Planner in the Public Transit Division. The Commission 
unanimously approved the guidelines and application form as presented 
by Mr. Moore. (Copy of Application Guide in application form on file 
in the Commission's files, Salem.) 
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Mr. Moore presented copies of their Annual Report, 1977-1978. 
He called attention to page 73 in the report which lists an inventory 
of the various public transit Systems. (Copy of Public Transportation 
in Oregon (Annual Report) on file in the Commission's files, Salem. ) 


There was discussion whether Ron Linton did any lobbying 
in connection with the light rail transit system. The Commission 
asked for a report on the light rail matter at the June Commission 
meeting. 


The meeting adjourned at 2:45 p.m. 


Following adjournment, the Commission and staff inspected 
the Glenn L. Jackson (I-205) Bridge construction on the Columbia 
River. 


A dinner was held in the evening at the Benson Hotel 
honoring Glenn Jackson for his 20 years of service on the Commission. 
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REPORT OF CONFIRMATION OF ACTLON TAKEN UNDER DELEGATED AUTHORITY 
LLU LAREN UNDER DELEGATED AUTHORITY 


Ne 1 Proyner NE Failing St.-NE Hancock St. (N. Banfield Intchqe.) 


1.01 Miles Grade, Pave, Struc., (Contract No. 8893 


) 
Type of Work —i ie heinetian F.A. Proj. No. 1-205-7 67)312 
County Multnomah  ttighway East Portland Freeway 


No. of Bidders___3 Low Bidder__VOonald M. Drake Co. Portland 


Low Bid s_18, 963,264.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA, 


eee Project Halfway Section 
Contract No. 8894) 


Type of Work _-80 Mile Pavin F.A. Proj, No, S0S-0102( 1) 
Cnehiy igi OR Highway Seven City Streets 


No. of Bidders ___ 2 —___._../ Low Bidder R, L : Coats, Bend 


Low Big ¢_272840.00 


Engineer's Recommendations: Award to 1 ow bidder. 


fee Project ___Uivision St. at Greenwood Ave. (Bend) 
(Contract No. 8895) 


Type of Work__Traffic Signal Installation F.A.Proj.No._M-3225(1) 
County Des chutes Highway__FAU_3225 (Division St/) 


a 
No. of Bidders 2 Low Bidder, Hertz Electric Inc. , Albany 


Low Bid $ 40,000.00 


Engineer's Recommendations: Award to low bidder Subject to concurrence of 
the City of Bend and the FHWA and the Sum of 
$190.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_ “Y4-2-7GF 


No eT Cave Junction) 


. : (Contract No. 8896) 
Typu of Work Grading and Paying _F.A. Proj. No, _90S=1201(1)- 


Highway City Streets 


aia Josephine 


No. of Bidders 2 Low Bidder Copeland Paving, InC.s Grants Pass 


63,432.80 


Low Bid $e 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Cave Junction and the sum of $11,900.00 
js deposited by the City. 


5 


ron Project Kingwood St. (Florence 


a cceeeesin ca AO 


— 


Type of Work Grading and Paving _ vee 50S-2001(1) 
Pek CUOaae A |. EE cena Highway Ci ty Street 
No. of Pa. Lae Low Bidder _ Ray We ells, Inc.» F1LOrenss 


Low bid $-04.929.03 


Engineer's Recommendations: Reject low bidder's proposal for failure to 
comply with Minority Business Solicitation. 
City of Florence requests rejection of remaining 
bids. 


a brajact Coast Fork Willame 


: (Contract No. 
Type of Work Grade, Pave & Structure  _§.A. Proj. No. = 0.208 


Cony cae ai Highway City Street 


No. of Bidders 3 Low Bidder Columbia Pacific Construction Co..s Lake Qswego 


ow bia $ 264,844.00 __ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA and Lane County and the sul of 
418,140.00 is deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate “’- 2-7 


ae Projet inn County Bridge End Guardrail Project 


d ; (Contract No. 8899)° 
Type of Work Guardrail Project piliiginatinadebii eee ik: Bgl Sos -0005( 17) 


County Linn Highway FAS County Roads -: 
No. of Ridder 4 Low Bidder__COral Contracting Co. & Coral Corporation, JV 


TTads tone 
Engineer's Recommendation: Award to low bidder subject to concurrence of the 


FHWA and Linn County and the sum of $17,400.00 
is deposited by the County. 


et Grae ee —santian Hwy, at Dewey St. (Lebanon) 


(Contract No. 8900) 


Type of Work Traf fi c 31 Lh LS OE Proj. No. x State 8 


County Linn Highway __Santiam 


No. of ee a. ee Low Bidder _Hertz E lectri a, nc., Al bany 


‘iley 20,377 00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
L. H. International Developers and the sum of 
$46,000.00 is deposited by the Developers. 


gee: a hee E. Idaho Ave, at East Lane (Ontario) _ 


Olds Ferry-Ontario 
County Malheur Highway___ (Ontario Spur) / 
| 


Alban 


No. of Bidders__4 Low Bidder _Hertz Electric, In Cc. 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the Strand Company and the sum of $63,800.00 
is deposited by the Strand Company. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate “2-79 


eae 
: Ce 5-15-79 


oe Pendleton/John Day Hwy. @ SW 30th St. (Pendleton) 


: : (Contract No. 8902) 
Traffic Signal Installation ra eee 


No 
Type of Work 
County Umatilla Highway Pendleton-John Da 

wo. of Bidders 3 Low Bidder HELEZ Electric, Inc., Alban 


Low Bid S$ 48 ,000 . 00 


tS )d. + DS 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Mar Mon Developers and the sum of $49,000.00 
is deposited by the Mar Mon Developers. 


rename Y project 61910 Rock Production 


: (Contract No. 8903) 
Type of Work Rock Production _F.A. Proj. No. St te . 


County ___ Union Highway __Weston-Elgin 


sea at Sidders -L.-—-— Low Bidder __D Mc D Corporations iLaGrand@. eee 


om Big $ 242900 .00 


Engineer's Recommendations: Award to low bidder. 


On April 2, 1979, ! accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received March 29, 1979, and authorized him to sign the con- 
tracts when conditions for the awards have been met. 


Dated this |e day of fay , LgT9 


hairman 
on Commission 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the following agreement and report this action for 
your official records: 


On March 26, 1979, approved an agreement with Multnomah 
County for Phase II, Rocky Butte Jail Relocation Project, 
East Portland Freeway, Multnomah County. 


Glenn L. Jé Chairman 
Oregon Transp Jation Commission 


a mV Ly 
TO: Oregon Transportation Commission Arie 


s 
it 
5 ‘ 


SUBJECT: Report of Actions Taken Under Delegate 
(1) Options oF Other Documents Relating to Property Acquisition 


Number Name Consideration 


41283 First Presbyterian Society of 
Sie. atsop Plains __- ees F V5 A Seen 
50209 Borgany, 


5 , Theodore M. et ux 87,500.00 


el ¢ Ss 
50374 Payless Drug Stores Northwest, 


eee 
3 Transactions $101,625.00 


(2) Grant of extra width for revised access at Station 954+51.5 
oy" street) and 95+22.5 ("'E" Street) on the E Street and 
F Street connection to the Redwood Highway in Josephine 
County for Mike C. Hawkins. File 32628. 


Memorandum of Understanding with State of Washington, Secretary 
of Transportation, and the State of Idaho, Highway Division, 
regarding the transporting abnormal loads on state highway 
structures. Memorandum sets the specific criteria for the 
movement of abnormally heavy cargoes. (Permits Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis~- 
sion, I approve all actions listed above and report this 
action for your official records. 


yj day ori : eer 
; , Jon, Chairman 
Oregon 1% opbrtation Commission 


REPORT OF CONFIRMAT LON _OF ACTION TAKEN UNDER DELEGATED AUTHOR FLY 11113 \T A 
—————-- icc ascii my a8 Oe Oe eae 


TES OF ash 
: ’ 1979 
ee Projact Greenwood Drive-S.C.L. (Bend S.£. Ninth St. (Bend 


i } (Contract No. 8904) : 
Typu of Work Grade-Pave-Curbs-Signs on: Drak. es M-3245(1) 


Cuan Deschutes 


Highway City Streets 
a lieaid  es tine Bader R. L. Coats, Bend 


Low Bid $_1382465.25 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


On April 6, 1979, 1 accepted the State Highway Engineer's recommenda- 
tion for award of the above project on which bids were received on 
April 2, 1979, by the City of Bend and authorized him to sign the 
contract when conditions for the award have been met. (city will 
handle award of contract.) 


Dated this |e day of Apri , Lee 


Glenn L. Jac 
Oregon Transporta ion Commission 


A 


=S OF 3215-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


Aluwax ine... §$ 7,500.00 
Scherzinger, Harold P. et ux 20,000.00 
Rose Horvath & Eugene P. Horvath 76,000.00 
oF Hanover Bay, Inc. -0- 
-5. Miller Paint Co. 725.00 sane 


ee eee ee T= 
1 >. 3 Estelle Peterson 300.00 
33F-6. 66 Church of Christ on the Hill 250.00 


——— 


acerca ATOLL OD 


33F-8.18 St. Patrick Paris! 315.00 


7 ie ne 


33F-8.18 Johnson, Kenneth W. 25.00 pee 
9 Transactions $105,115.00 


Agreement with the United States Forest Service to authorize 
the State to construct, maintain and rent space for a build- 
ing 10 feet by 15 feet to house electronic equipment for 
radio transmission in conjunction with Highway Division 
activities at Round Pass Mountain in Lake County. The permit 
has been issued with no cost to the State by the Federal 
Government. (Radio Unit) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith 

for the Commission, I approve all actions listed above 
and report this action for your official records. 


ed this IG day of arr , 2979 


Glen , Chairman 
Oregon tation Commission 


ATE HiGiWAY ENGINEER 


A fa/ 29—— 2" © 


REPORT_OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORETY | 511 


ne. 1 preyeet Columbia River Bridge (N. Channe] Superstructure}— 
(Contract No. 8905) 


Typu of Work Structure F.A. Proj. No. = = 


county Multnomah & Clark Highway E. Portland Freewa 
S. J. Groves & Sons Co. and Guy F. 
No. of Bidders ae vere Low Bidder j j j 


Low Bid $-242984 28 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


e. 


ie Project Auburn Ave. and Washington Ave. (Baker) 
(Contract No. 8906) 


Type of Work .4 Mile Pavin cA. Proj. No. M-0000(9) 


County a POKER Highway Ci ty Streets 
No. of Perea! See Bidder Baker Redi-Mix, iG as Baker 


Low Bid $ 58,265.00 

Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Baker and the FHWA and the sum of 
$6,000.00 is deposited by the City. 


ee Project Walluski River Bridge a 
(Contract No. 8877) 


Type of Work Gradin Paving & Stru F.A. Proj. No. BRS-133( 5) 


ene cane LStSOP inn Nehalem 


n Bros. Construction, Inc. Portland 


ee oe 


1,753,092.00 


Low Bid $ +24+>2-==-———. 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


Approved by Chairman Jackson 
April 16, 1979 


A 


f 5-15-79 


4 


No, ———————— 


Project Boot Hill Cemetery-Dog Creek 
Contract No. 


Typu of Work 1.94 Miles Aggr. Base & Paving € A. Proj. No, R92B930(2) 


Crome een a NY Dog Creek Road (FAS B536) 
No. of Bidders ———.&_——-—» Low Bidder Baker Redi-Mix, Inc B 


Low Bid $302.939 00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Grant County and the sum of $25,200 is deposited 
by the County. 


es. 


ie Project Malheur River (Airport Road) Bridge 
Contract No. 8908) 


Type of Work _Grading, Paving and Structiye ra. Proj. No. - RS-B495( 3) 


county Malheur Highway FAS B495 


No. of Bidders 3 Low Bidder Douglas S. Coats Construction, Bend 


its LU) oe 
180, 800.00 


Low Bid $22 
Engineer's Recommendations: Award to low bidder subject to concurrence of 


Malheur County and the sum of $13,800.00 is 
deposited by the County. 


es Project —2S-& Fremont Bridge Connection 
Contract No. 8909) 
type of Work rade, Paves Siqn & Illumination _.a, Proj. No. M-9910(1) 


County Multnomah Highway PAU 9910 
Columbia-West Materials 
No. of ee Sloe Low Bidder 


169 ,634,00 


Low Bid $ —-——2-———————_ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Portland and the FHWA and the sum 
of $12,200.00 is deposited by the City. 


On April 16, 1979, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received April 12, 1979, and authorized him to sign the contracts 
when conditions for the awards have been met. 


Dated enis Ae! 


Glenn L. Jacksq 
Oregon Transpo 
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ITS OF 3215-79 
TO: ssion 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


19871 Biencourt, Yvonne $ 4,000.00 


50119 Green, Frances C. S39, 500 00 
90123 Wagner, Richard C. & Meredith J. 74,400.00 
50137 Leppla, David D. & Judy A, 48,500.00 
50139 Barnard, Melvin P. & Mildred H. 60,950.00 
50252 Bedard, Joseph A. et al 1,800.00 


50466 Lamn, Lynn F. & Francis Larie 150.00 
7 Transactions $259, 300.00 


(2) A preliminary engineering and construction-finance agreement 
with Clackamas County for construction of the Molalla River 
(Goods) Bridge Section of the Canby-Marquam Road (formerly 
a state secondary highway). The State will design and con- 
struct the project using State's Federal Aid Secondary Funds 
with all match money for construction to be provided by 
Clackamas County. (Local Government ) 


Letter-form agreement with Washington County Fire District 
No. 1 covering installation of emergency vehicle pre-emption 
devices on traffic signals at the Progress Interchange 
Section of the Scholls Highway. Federal Aid Urban System 
Funds are to be used with the State and Fire District each 
providing one-half the required matching monies. (Local 
Government ) 


-e 
By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


Dgted thisAr day os Afr rol » 1979 
Y VY 


WaT teaeeg— 20 
SINEER 
AL tH 20 


- — 
STATE 44 


Pap ieo 
TO: Oregon Transportation Commission me I 
Vidi wh f 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


By your duly adopted delegetion order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, 1 approve all actions listed 
above and report this action for your official records. 


Dated this / day of Vo» , 1979 


Michael P. Holiern, Vice Chairman 
Oregon Transportation Commission 


REPORT OF ACTION UNDER DELEGATED AUTHORITY 


BY STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
approve and execute the necessary agreements covering Local Govern- 
ment Project (FAS-C, FAUS, SOS and FAIX), I approved the following: 


Local 
Estimated Federal State Govt. Approval 
Section & Jurisdiction Total Cost Funds Share Funds Date 


FAUS PROJECTS 


Riviera Transit Station $30,300 $26, 664 $3,636 
Lane Transit District 
PE 


FAS-C PROJECTS 


Libby-Tarheel Creek Sec. 18, 000 15,840 $1,080 1,080 
McLain-Libby Drive 

FAS-A429 

Coos County 

PE 


FAIX PROJECTS 


Portland Curb Extensions CARCELULATI.04& 
at 28 Locations 

City of Portland 

Construction 


H. S. Coulter 
State Highway Engineer 


ee ae 
: Ce 5-15-79 


TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official 
records: 


1) On April 10, 1979, approved an agreement with the 
Utah Department of Transportation covering structural 
steel inspection for Contract No. 8749 on Echo- 
Reith Section of FAS B575 (Old River Road) in Umatilla 
County to be performed at Syro Steel near Salt Lake 
City. Approximate total cost $100. 


On April 5, 1979, approved a Supplemental Agreement, 
Modification No. 8 to Contract No. DOT-FH-11-8164 
with the Federal Highway Administration for an ex- 
tension to June 30, 1980, for development of polymer 
concrete for bridge deck overlays and concrete 
patching. Supplement also provides funds for a 
Highway Division employee to cooperate in the 
presentation of a seminar "Highway and Bridge 
Applications of Concrete-Polymer" in Long island, 
New York, and to conduct a similar seminar in 

Salem. 


On April 9, 1979, approved a parking prohibition 
north of the driveway on the west side of the 
Pacific Highway East, Highway No. 1E, M.P. 8.65 to 
M.P. 8.67, in Clackamas County. (Near Safeco Title 
Insurance Company and Denney's Restaurant in the 
Oak Grove area south of Milwaukie) 


On April 9, 1979, approved a personal and professional 
service contract with Accident Prevention Division, 
Workers' Compensation Department, to check below the 
water line for any evidence of structural damage, 
determine the degree of damage inflicted by marine 
borers, and report findings covering the Weyerhaeuser 
Company dock area at North Bend, Coos County. 
(Agreement signed by E. S. Hunter for State Highway 
Engineer.) 
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On April 11, 1979, established a 45 MPH speed zone 
on the Oregon Coast Highway in Curry County from 
0.12 mile east of Deady Street at the east city 
limits of Port Orford (M.P. 301.48) to 0.39 mile 
southeasterly of Deady Street (M.P. 301.75). 
(Speed Zone Order No. 806) 


On April 20, 1979, established certain speed zones 
on the Northeast Portland Highway east of Portland 
and in the vicinity of Fairview and Wood Village in 
Multnomah County. This action rescinds "Speed Zone 
Rule No. 677" dated November 25, 1974. (See "Speed 
Zone Order No. 807".) Approved subject to State 
Speed Control Board action and effective on that 
date. 


On April 23, 1979, established certain speed zones 
on the Oregon Coast Highway in the vicinity of the 
south city limits of Coos Bay in Coos County. 
Rescinded Speed Zone Resolution No. 545 dated 
April 22, 1969. (See "Speed Zone Order No. 808) 


On April 4, 1979, approved a personal and professional 
services agreement with Shipley Associates for a 
consultant in the field of Technical Writing and Editing 
Course for April 24, 25, and 26, 1979 not to exceed 
$2,500. 


On April 4, 1979, approved a personal and professional 
services agreement with Shipley Associates for a 
consultant in the field of Technical Writing and Editing 
Course for April 17, 18, and 19, 1979, not to exceed 
$2,500. 


Dated this om “aay of M ax , 1979 


State Highway Engineer 


TO: 


oh 


Oregon Transportation Commission HN ; 5-15-79 


SUBJECT: Confirmation Report of Action Taken Under Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) 


Walluski River Bridge on the Nehalem Highway in Clatsop 
County. Bids received April 12, 1979. Contract No. 8877 
awarded April 23, 1979, to Hannan Bros. Construction, Inc., 
Portland, at $1,753,092. 


Work on the Power Line-China Hollow Creek Road Section of Curt 
Tom Road in Sherman County. Bids received February 22, 1979. 
Contract No. 8885 awarded April 16, 1979, to North Santiam 
San and Gravel, Inc., Stayton, at $229,282.50. 


Work on Watkins Street, Schumacher Street and Kerby Street in 
Cave Junction, Josephine County. Bids received March 29, 1979. 
Contract No. 8896 awarded April 17, 1979, to Copeland Paving, 
Inc., Grants Pass, at $63,432.80. 


Work on the Coast Fork Willamette River (Harrison Avenue) Bridge 
in Lane County. Bids received March 29, 1979. Contract No. 
8898 awarded April 24, 1979, to Columbia Pacific Construction 
Co., Lake Oswego, at $264,844. 


Traffic signal installation on the Santiam Highway at Dewey Street 
in Lebanon, Linn County. Bids received March 29, 1979. Contract 

No. 8900 awarded April 23, 1979, to Hertz Electric, Inc., Albany, 

at $28,377. 


Work on East Idaho Avenue at East Lane (Ontario) Section of 
Olds Ferry-Ontario (Ontario Spur) Highway in Malheur County. 
Bids received March 29, 1979. Contract No. 8901 awarded 

April 23, 1979, to Hertz Electric, Inc., Albany, at $54,142. 


Columbia River Bridge (North Channel Superstructure) of the East 
Portland Freeway in Multnomah County. Bids received April 12, 
1979. Contract No. 8905 awarded April 25, 1979, to S. J. 

Groves & Sons Co., & Guy F. Atkinson Co., Minneapolis, Minnesota, 
at $71,584,280. 


Paving on Auburn Avenue and Washington Avenue in Baker, Baker 
County. Bids received April 12, 1979. Contract No. 8906 
awarded April 23, 1979, to Baker Redi-Mix, Inc., Baker, at 
$58,265. 


Boot Hill Cemetery-Dog Creek Section of FAS B536 in Grant 

County. Bids received April 12, 1979. Contract No. 8907 

awarded April 30, 1979, to Baker Redi-Mix, Inc., Baker, at 
$367,535. 


East Fremont Bridge Connection Sec., FAU 9910, Multnomah County. 
Bids received April 12, 1979. Contract No. 8908 awarded May 1, 
1979, to Columbia West Materials & Constructors, Inc., Portland, 


at $169,634. a 
Dated this 3 “day of Max, , 1979 


pr , State Highway Engineer 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


I 


Douglas S. Coats Five Points Creek Bridge April 12, 1979 
Construction Union County 
No. 8794 


Jarl Construction, Inc. Dufur April 18, 1979 
No. 8596 Wasco County 


Copeland Paving, Inc. Grants Pass - New Hope April 20, 1979 
No. 8688 Road 
Josephine County 


Salem Sand & Gravel Co. Silverton Rd. O'Xing. - April 20, 1979 
No. 8534 "Dp" st. U'Xing. 
Marion County 


Columbia Pacific Muddy Creek Bridge April 23, 1979 
Construction Co. Lane County 


No. 8617 


Willamette Crushing Co. Pacific Blvd. - Gold Fish April 25, 1979 


dba Wildish-Corvallis Farm Rd. (Albany) 
Construction Co. Linn County 
No. 8725 


Cascade Construction Co. Tualatin River-Six Corners, May 2, 1979 
No. 8650 Washington County 


M. C. Lininger & Sons, Grandview Drive & Wimer Sts. May 2, 1979 
Inc., No. 8762 Jackson County 


a 


H+=—>_ © ae saree 


H. S. Coulter, State Highway Engineer 


D_ 
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May 1979 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Adminstration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Agreement with Southern Pacific Transportation Company for 
installation of a conduit for a traffic signal at Baseline 
Street at 10th Avenue in Cornelius in Washington County. 
Approved April 10, 1979. RR 977 (16-12) 


Sale of 5.15 acres excess property on the Walterville Section 
of the McKenzie Highway in Lane County for a minimum consider- 
ation of $4,250.00. Approved April 10, 1979. File Q279 (16-43) 


Signed on April 5, 1979, the Indenture of Access approved by 

Mr. Jackson December 19, 1978 for granting two 68-foot accesses 
in place of five 25-foot accesses on the S. E. Monterey Avenue- 
Harmony Road Section of the Cascade Highway in Clackamas County. 
Files 22689, 22690. (16-45) 


Extension of Service Contract No. 47-002 with the Southern 
Pacific Transportation Company for the crossing at West 
Baseline Road in Washington County. Approved March 14, 1979. 
RR 909 (16-12) 


Extension to Service Contract No. 78-001 with the Southern 
Pacific Transportation Company for the crossing at S. W. Oak 
Street in Washington County. Approved March 14, 1979. 

RR 908 (16-12) 


Amended Agreement with Burlington Northern and A. J. Hendry, 
Inc. for signal projects at Appleton and Ferndale in Umatilla 
County. Approved March 12, 1979. RR 917, RR 918 (16-12) 


Service Contract with O W R & N Company for grade crossing pro- 
tection devices at Pierce Lane in Union County. Approved April ins 
1979. RR 978 (16-12) 


Sale of 4,000 square feet excess property o the Marquam Bridge- 
S.E. 84th Avenue Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $32,000.00. Approved April 
13, 1979. File 47406 (16-43) 
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(9) Sale of 1.83 acres excess property on the Salem-Stout Creek 
Section of the North Santiam Highway in Marion County for a 
minimum consideration of $5,150.00. Approved Aorii 15, 
1979. File 47406 (16-43) 


Sale of 6,000 square feet excess property on the Marquam 
Bridge-S.E. 84th Avenue Section of the Mt. Hood Freeway 

in Multnomah County for a minimum consideration of $12,500.00. 
Approved April 19, 1979. File 45921 (16-43) 


Sale of 0.03 acre excess property on the S. E. Hinkley Avenue- 
Lake Road Interchange Section of the East Portland Freeway in 
Clackamas County for a minimum consideration of $250.00. 
Approved August 7, 1978. File 46157 (16-43) 


Sale of 0.28 acres excess property on the N.E. Union Avenue 
Section of the Pacific Highway East in Multnomah County for 
a minimum consideration of $18,300.00. Approved April 24, 
1979. File 14789 & 14793 (16-43) 


Agreement with Southern Pacific Transportation Company for 
relocating signal facilities during emergency repairs at the 
Judkins Point overcrossing on the McKenzie Highway in Lane 
County. Approved April 27, 1979. RR 980 (16-12) 


Sale of 3.55 acres excess property on the Mission Junction 
Emigrant Hill Section of the Old Oregon Trail Highway in 
Umatilla County for a minimum consideration of $2,450.00. 
Approved April 27, 1979. File Q125 (16-43) 


Sale of 0.51 acre excess property on the Arlington Section of the 
John Day Highway in Gilliam County for a minimum consideration of 
$15,000.00. Approved April 27, 1979. File 11280 (16-43) 


Sale of 0.15 acre excess easement for sewer at the Winston 
maintenance headquarters on the Dillard Highway in Douglas 
County to the City of Winston. This supersedes approval given 
July 19, 1978 and is for no consideration, with the City 
reducing the area and providing a replacement tank and adding 
a connection. Approved April 27, 1979. File 8775 (16-43) 


Dated this day of 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the 


Commission: 


SMITH POINT-CAMP RILEA SECTION, OREGON COAST HIGHWAY - CLATSOP 
COUNTY 


R-35424 - Northwest Aluminum Company, Inc. et al. Parcel 1: 
1.8 acres for right-of-way purposes; Parcel 2: 5,865 square feet 
for right-of-way purposes. Offer $12,500.00. 


R-44037 - Robert L. Williamson et al. 0.25 acre for right- 
of-way purposes. Offer $44,300.00. 


Dated this 9th day of April, 1979. 


) ay Y “ sg) d 


. BOYD, Right of Wa? Engineer 


RE: Report of Offers Tendered - 2 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 


ALLEN AVENUE INTERCHANGE UNIT, SUNSET HIGHWAY—PACIFIC HIGHWAY 
SECTION, BEAVERTON-T IGARD HIGHWAY — WASHINGTON COUNTY 

R-49783 - Edward L. Clemens et al. 1,650 square feet for 
right of way purposes. offer $7,000.00. 


R-49786 - Alton F. Grabhorn et al. 0.2 acre for right-of- 
way purposes. Offer $45,525.00 


AVER CREEK SECTION, POWERS HIGHWAY — COOS COUNTY 


BE . 


R-50270 - James Kermit Hayes et ux. 0.15 acre for right-of- 
way purposes. Offer $800.00. 


COLUMBIA RIVER BRIDGE-N.E. SANDY BOULEVARD UNIT, COLUMBIA RIVER- 
ACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


E 
R-49683 - Columbia Sheet Metal, Inc. 0.03 acre for right-of- 
way purposes. Offer $1,700.00. 


R-49686 - Eugene P. Brummer et ux. Parcel 1: 0.31 acre for 
right-of-way purposes; Parcel 2: 0.57 acre for right-of-way 
purposes. Offer $71,100.00. 


LITTLE NESTUCCA RIVER-NESKOWIN SECTION, OREGON COAST HIGHWAY - 
TILLAMOOK COUNTY 


R-49854 -— R. G. Foat et ux. 18.6 acres for right-of-way 
purposes. Offer $88,600.00. 


Dated this 25th day of April, 1979. 
A 


j 
| 
f 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, for the 
Commission, I approved the following actions and report this 
for your official records. 


On March 6 approved George Green's application to 
construct a single-family dwelling within the Illinois 
River Scenic Waterway in Curry County. 


On 15 March approved Herbert T. Reha's application to 
construct a single-family dwelling within the Rogue River 
Scenic Waterway in Curry County. 


On 19 March approved James L. Peter's application to 
construct a single-family dwelling within the Clackamas 
River Scenic Waterway in Clackamas County. 


On 19 March approved Marvin Saddler's application to 
install a mobile home within the Clackamas River Scenic 
Waterway in Clackamas County. (Staff determined mobile 
home was screened from river by topography. ) 


On 29 March approved Joe Kucera's application to 


construct a single-family dwelling within the Rogue River 
Scenic Waterway in Josephine County. 


Dated this 18th day of April, 1979 


avid G. Talbot 
State Parks Superintendent 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Authority 


At the meeting on October, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project 
agreements. The State Parks Superintendent on November 1, 
1977, authorized me to sign these agreements. Pursuant to that 
authority, and acting in accordance therewith, I approved the 
following grant-in-aid projects and report them for your 
official records. 


January 24, 1979 - City of Mosier, Wasco County - Mosier 
Triangle Park - $1,000.00. 


January 31, 1979 - Board of Commissioners, Curry County - 
Fairgrounds Beach Access - $8,820.00. 


February 13, 1979 - City of Nyssa - Malheur County - 
Tennis Court Rehabilitation - $7,200.00. 


March 2, 1979 - City of Irrigon - Morrow County - Irrigon 
Park Landscaping - $2,497.50. 


March 14, 1979 - City of Pendleton - Umatilla County - 
McKay Community Park (paving, curb) - $4,300.00. 


March 29, 1979 - City of Portland - Multnomah County - 
King School - $2,427.50. 


Dated this 18th day of April, 1979. 


t, State Recreation Director 
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Department of 7; ransportation 


HIGHWAY DIVISION 
VICTOR ATIVEH TRANSPORTATION BUILDING, SALEM, OREGON 97310 


May 1 4 19 79 pas of Refer to 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On May 1, 1979, approved and signed a Consent 
to Annexation to the City of Coquille covering 
a portion of property of the State of Oregon 
(comprising that certain area of the Coos Bay- 
Roseburg Primary Highway No. 35 in Sections 1 
and 12, Township 28 South, Range 13 West, Wil- 
lamette Meridian, Coos County, Oregon) lying 
with the boundaries as outlined in Exhibit "A" 
of the Consent to Annexation, dated May 1, 1979. 


Dated this 1st day of May, 1979 


, et a 
Frank E. Terpin, Locatiof Engineer 


Form 734-3122 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, 


I report the following action for the 
Transportation Commission's records: 


On April 27, 1979, $ 2,414,139.10 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of March , 979. 


(List of apporttonments on file tn Commisston Files, 
Salem. } 


On April 30, 1979, $ 1,448 483.45 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of March | 1979. 


(List of apporttonments on file in Commission Files, 
Salem.) 


Dated this 11th day of March » 19 79 


4 Controller 
Highway Division 


Attachments 


cc: F. B. Klaboe 
H. S. Coulter 
John Earley - Att. 


I 


yer 515-79 


REPORT OF CONDEMNATION CASES TRIED 


Defendant 


Howard Raabe 


L-7633 

R-49577 

Section: Ross Island 
Highway: Ht. Hood 
County: Multnomah 


Approved by: Jack L. Sollis Date: 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants ' 

prior to Testimony lowest 

trial at trial demand Verdict 


$12,000 $ 8,965 $13,500 $18,640 


Bridge - 52nd Avenue. 


May 2, 1979 


REPORT OF TRIAL OF OTHER CASES - State Plainti¢f 


Jefendant 


David L. Bryant 


Demands Verdict 
of or 


Property Daniage $229.12 Dismissed 


OF 5-15 -79 


OcDNn nc ARIAS IATIO ranecre ¢erT . 
REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's lighest Amount of 
Defendant _ of ter _ Appraisal Settlement 


Seburn Simmons $ 4,050 $10,509 


L-7607 

R-46429 

Section: Warren-Scappoose 

Highway: Lower Columbia River 

County: Columbia 

Approved by: Jack L. Sollis Date: April 26, 1979 


Mitchell DeCaro $108,900 $ 6,000 $108,000 
(entire) (partial) 
$90,000 
(entire) 


L-7632 

R-49711 

Section: Warren-Scapnoose 

Highway: Lower Columbia River 

County: Columbia 

Approved by: Jack L. Sollis Date: March 23, 1979 


Hester Langmack > 4,025 $ 5,800 


L~7262 

R-47922 

Section: Vail Creek-Sweet Home 

Highway: Santiam 

County: Linn 

Approved by: Jack L. Sollis Date: April 13, 1979 


McLennan & Sons 9, 70 $ 9,700 $12,000 


L-7592 

R-49757 

Section: Monitor Road Junction 

Highway: Hillsboro-Silverton 

County: Marion 

Approved by: Jack L. Sollis Date: April 20, 1979 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
offer __ Anpraisal Settlement __ 


DA IR EAS SS 


Defendant 


Leo A. Johnson $32,900 $65,000 $66,500 


L-7573 

R-49790 

Section: [l.E. Glisan-S.E. Division 

Highway: East Portland Freevay 

Approved by: Jack L. Sollis Date: May 2, 1979 


1000 Realty Co. $77,890 $113,000 $80,000 


L-7645 

R-49559 

Section: Ross Island Bridge-52nd Avenue 

Highway: Mt. tood (Powell Blvd.) 

County: Multnomah 

Approved by: Jack L. Sollis Date: May 7, 1979 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant. __ Cause_of Action Plaintiff 


< 


‘ 


William Mahin Ralph Farr Declaratory Settle right 
Judgment to a public 
road. 


L-7485 

R-33490 

County: Jackson 

Disposed of by: Dismissal as to the State after extensive neaotia- 
tions and after State conveyed its interest in the 
roadway to Jackson County. 


a oo 
er 5215-79 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT _OF TRANSPORTATION 


L-7706 Mary Ann Leonard _V. Darrel James \ienecke, et al.» Defendants, 
and E. L. Cummings, Inc., Third-Party P aintiff Vv. State, Third-Party 


Defendant: This cas \ ident that occ 
1978 on Highway 58 near th 
of negligence against the St 


ing of ice on a highway. The lawsuit involves the sum of 


The matter has been referred to the Attorney General's office 
defense of the State. (Lane County) 


urred on March 12, 
The allegations 


-7707. Joseph Lance Singleton v. State of Oregon, by and through its 


cen meme 


y_and the. —— 
Hiqhway Division: This case involves an 
Interstate 5 near milenost 
258. i i the State relate to ner- 
mitting brush to < t the view of the 
quardrail and failing to add safety features at the end of the concrete 
median. The lawsuit is in the amount of $100,000 for general damages 
and undetermined special damaqdes. The matter has been referred to the 


Attorney General's office for the defense of the State. (Marion County) 


L-7719 Lance C. Power, Plaintiff, v. Terry Lee Hale, Defendant_and 
Third-Party mtiff, v. Oregon Department of Transportation: This 


Tm Plaintiff, v. reson Departnen ton tarch 31, 
Tawsuit arises out of an accident that occurred on March 31, 1977, on 
Highway 101 in Coos County. The alleced neqliaence of the State is 
the blockina of the southbound lane of Hiahway 101 without giving ade- 
quate warning and in failing to post adequate sians warning that the 
lane was blocked. The amount of the lawsuit 7S $95,000 and the matter 


has been turned over to the Attorney General's office for the defense 
of the State. 


June 19, 1979 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122 Transportation Building at 10 a.m. Notice of this meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

B. Gordon Coleman, Member 

Michael P, Hollern, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

H.S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Public Transit 

Harold Grover, Administrator of Motor Vehicles 

Warren Gaskill, Deputy State Parks Superintendent 

Larry Rulien, Executive Assistant to State Highway Engineer 

E. S. Hunter, Assistant State Highway Engineer, Technical 
Services Branch 

R. N. Bothman, Administrator of Metropolitan Branch 

L. E. George, Traffic Engineer 

Robert Judson, Electrical Superintendent 

Glen Green, Federal Highway Administration 

C. W. Head, Manager, Commission Services 


Prior to the meeting, Governor Victor Atiyeh swore in 
Commissioner Tom Walsh for a second term on the Commission and an- 
nounced that Mr. Walsh would be the Vice Chairman. (Term: July 1, 1979- 
June 30, 1983.) 


The Commission unanimously approved the following items on 
the consent calendar: 


1) Minutes of the meeting of May 15, 1979 


2) Adopted resolution declaring necessity of certain real 
Property for public purposes and authorized condemnation. 
("Real Property Condemnation Resolution No. 2687" on file 
in the Commission's files, Salem.) 


Adopted resolution removing from the State Highway System 
the Newton Creek Frontage Road on the Winchester-Ss., Umpqua 
River Road Section of the Pacific Highway, north of Roseburg, 
in Douglas County. ("Abandonment Resolution No. 580" on 
file in the Commission's files, Salem.) 


June 19, 1979 


4) 


6) 


Adopted resolution removing from the State Highway System 

two short segments of old alignment approximately 0.60 

mile in length, of the W. Unit, Coast Range Summit Section 

of the Corvallis-Newport Highway in Lincoln County. 
("Abandonment Resolution No. 582" on file in the Commission's 
files, Salem.) 


Request from the City of Salem and Marion County for a 
project utilizing Interstate Transfer Funds from the I-305 
Freeway. Project will widen and improve a 1.59 mile 
segment of State Street to a four-lane section between 

23rd Street and Lancaster Drive at a total cost of $4,096,000. 
That portion of the project between 23rd Street and Airport 
Road involves reconstructing the North Santiam Highway at 
no cost to the State. Interstate Transfer Funds for the 
project are estimated at $3,481,600 with City of Salem 
providing $503,800 and Marion County providing $110,600 of 
local match. Authorized State Highway Engineer to sign 
necessary project agreements. 


Abandoned six damage claims totaling $6,297.32 as follows: 


NAME DAMAGE AMOUNT 


Darlene J. Clapp Guardrail $732.28 


James C. Hunter Guardrail 


and $1,032.76 
Clean Up 


David J. Lowe Guardrail $796.16 


Robert L. Hampton, Fresh Produce 
Express, Double J. Equipment Company, 
Rental Guardrail $987.27 


Carol J. Davis and Ms. Debra D. 
Oberstaller Bridge $1,004.43 


George I. Davis, Sr. Bridge $1,744.42 


7) 


June 19, 1979 


Agreement with Pacific Power and Light Company to furnish 
electric service to the overnight camping facilities at the 
Joseph Stewart State Park on Lost Creek Lake in Jackson 
County. 


Financial aid to municipality grant to the City of Enter- 
prise in an amount not to exceed $9,000 to be used for a 
parallel taxiway improvement project on its airport. This 
action constitutes a waiver of approved FAM program pro- 
cedures with regard to the annual application cycle. 


Adopted resolution accepting a grant offer from the Federal 
Aviation Administration for financial assistance in the 
amount of $112,000 for construction of an aircraft parking 
apron, taxiways and fencing at the Lebanon State Airport 
under the Airport Development Aid Program. Total cost of 
the project will be $134,068. ("Aeronautics Miscellaneous 
Resolution No. 21" on file in Commission's files, Salem.) 


Adopted resolution accepting, as co-sponsor with Curry 
County, a grant offer from the Federal Aviation Administra- 
tion for financial assistance in the amount of $14,619 

for a master plan of the Brookings State Airport under the 
Planning Grant Program of the Airport Development Aid Pro- 
gram. Total cost of the master plan project will be $17,499. 
("Aeronautics Miscellaneous Resolution No. 22" on file in 
the Commission's files, Salem.) 


Contract with the City of Salem in the amount of $120,250 
to provide matching funds for a Federal capital grant for 
the purchase of 10 new buses and related equipment. 


Contract with Lane Transit District in the amount of $265,137 
to provide matching funds for a Federal capital grant for 

the purchase of 10 buses and related equipment, and for the 
purchase of property and improvements for bus and employee 
parking. 


Request for additional authorization of $17,000 to the 
Rogue Valley Transportation District for the purchase and 
refurbishment of two used buses and spare parts. 


Amendment to a grant contract with the Tri-County Metropol- 
itan Transit District to provide an additional $107,000 

in matching funds for the Transit Mall and Main Garage Pro- 
jects. 


Membership in the American Public Transit Association for 
one additional year at a cost of $642. 


Agreement with Ted Hallock, Inc., for continuation of the 
Keep Oregon Livable Program until June 30, 1981, at a total 
cost not to exceed $80,000. Authorized State Highway 
Engineer to sign agreement. 


Written delegated authority reports were mailed to the Commission 
which show actions taken by the following officials on behalf of the 
Commission pursuant to its duly adopted delegation orders: (Exhibits on 
file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 


Vice Chairman 
State Highway 


of Transportation Commission Exhibit 
Engineer Exhibit 


Right of Way Manager Exhibit 
State Parks Superintendent Exhibit 


Chief Counsel 


Exhibit 


June 19, 1979 


The Commission considered the adoption of Delegation Orders 
21 through 26 and repealing existing Orders 15 through 20. Mr. Sollis 
stated that the delegation orders delegate certain power to the Chair- 
man, Vice Chairman, the Director, Highway Engineer, and Administrators 
of the Public Transit, Aeronautics, and State Parks and Recreation 
Divisions. He mentioned the purpose of replacing the orders is to 
bring them up to date, especially with the Parks Branch becoming a sep~ 
arate division. 


Mr. Sollis stated that copies of these delegation orders were 
previously mailed to the Commission and he recommended the following 
changes: 


Delegation Order No. 21 (Chairman): Move Item 4 
regarding leases, rental agreements, and contracts 
to Delegation Order No. 22 as Item 9 under the 
Director. 


Delegation Order No. 23 (Highway Engineer): Add 

Item 59, enter into agreements with other govern- 

mental jurisdictions and ski area operators for 

the removal of snow on the ski area access roads 

and parking areas. Add Item 60, enter into agree- 

ments with other governmental jurisdictions and 

snowmobile clubs for the grooming of snowmobile 

trails and for the removal of snow on snowmobile 

parking lots. 
The Commission unanimously adopted Delegation Orders 21 through 26, 
and the changes as presented by Mr. Sollis. The Commission also re- 
pealed Delegation Orders 15 through 20. (Copies of delegation orders 
on file in the Commission's files, Salem.) 


Attention was given to a 5-year agreement with SEE Design 
and Productions, Inc., of Salem, to operate 14 (gazebos) information 
centers and rest areas throughout the State. Mr. Sollis said the agree- 
ment provides for the concessionaire to pay the Travel Information 
Council $410,000 for the concession, $100,000 on cash and execution 
of the agreement. He said the Council had advertised for bids and 
only one bid was received from SEE Design. Mr. Sollis indicated the 
agreement has been approved by the Travel Information Council and the 
Executive Department. Following his favorable recommendation, the 
Commission unanimously approved the agreement and authorized the State 
Highway Engineer to execute the agreement. (See June 29, 1979 tele- 


phonic meeting for rescinding the agreement. ) 


Mr. Bothman reported on the Portland Freeway Study of the 
"T-5, North Freeway Improvement and Management Program." (Report 
was previously furnished to the Commission and a copy is on file in 
the Commission's files, Salem.) He said the purpose of the study is 
to develop a more direct and improved access to and from the Swan 
Island area from I-5 and to improve the traffic flow on a six-mile 
section of I-5 between the Marquam Bridge and the Interstate Bridge. 
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Mr. Bothman stated that there has been a need for a second access to 
the Swan Island industrial area which consists of approximately 600 
acres. He referred to a map showing Swan Island in relation to I-5 
and pointed out the various accesses that were studied. He indicated 
the Greeley Ramp is the only logical access choice. 


Mr. Bothman said the plan calls for the following: 


1) Widening the north and southbound section of I-5 at 
the east end of the Marquam Bridge to three lanes in 
each direction; 


2) Widening the I-5 section through the Portland Boulevard 
Interchange to three lanes in each direction; 


3) Widening I-5 southbound at the Fremont Bridge exit to 
five lanes; 


4) Adding a third lane from the Fremont Bridge on-ramp to 
the Broadway Street off-ramp southbound; 


5) Construction of additional lanes northbound from the 
Morrison Bridge through the Fremont Bridge Interchange. 


Mr. Bothman mentioned a ramp metering system is proposed on all I-5 
on-ramps between the Marquam and Interstate Bridges. Traffic signals 
would be placed at freeway entrances to control the volume of cars 
entering the freeway. The estimated cost of the project as outlined in 
the report is $41,500,000 with 924% Federal participation and 8% State. 


Mr. Klaboe pointed out that Secretary Brock Adams was in 
Portland recently and indicated a tentative approval of the Greeley 
Ramps, contingent on the Transportation Commission's approval of pro- 
ceeding with the improvements of Interstate 5. The Commission unan- 
imously approved the preliminary engineering and the concept as out 
lined in the study report subject to such modification and adjustment 
as more detailed design work may support and adding the projects in 
this management program to the Six Year Program at its next update. 
Approval was predicated on: 


1) Approval by the Federal Highway Administration for 
funding of the project or projects under the Inter- 
state Program, and 


2) Availability of sufficient Interstate Funds to do the 
work. 


Attention was given to an agreement with Petzold and Asso- 
ciates, Inc. of Portland to handle the tourist advertising program for 
the Department. Mr. Bell mentioned that the proposed contract is for 
a 2-year period commencing July 1, 1979, to June 30, 1981, and the ex- 
penditure limitation is $800,000 for advertising and marketing. The 
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Commission unanimously approved the agreement as recommended by Mr. 
Bell (subject to budget approval by the Governor and the Legislature) 
and authorized the Director to sign the agreement. 


Mr. Bell handed to the Commission a current legislative 
report and commented on the status of some of the major bills. (Copy 
of legislative report on file in the Commission's files, Salem.) 


The Commission reconfirmed the next meeting date as July 17, 


1979, in Salem, and set August 21, 1979, for their following meet- 
ing. 


Attention was given to the adoption of temporary rules 
concerning the movement of mobile homes and modular housing units. Mr. 
Coulter explained the temporary rules will be effective for 120 days 
upon filing with the Secretary of State, and during this period, a 
hearing will be held on the proposal and, if appropriate, permanent 
rules will be recommended for adoption. Upon Mr. Coulter's favorable 
recommendation, the Commission unanimously adopted the following as 
temporary rules: 


1) Repealed present requirements that double-wide units 
being transported one half at a time must be towed 
with eave overhanging shoulder side of roadway. 
("Permit Administrative Rule No. 32B" on file in the 
Commission's files, em. ) 


Repealed present requirement that a rear pilot car 
accompany units 12-feet wide or greater on certain 
selected two-lane highways. The rule authorizes the 
State Highway Engineer to designate additional two- 

lane highways on which the rear escort vehicle would 

not be required. (Requirement for front pilot car to 
remain in force.) The rule also adopts WASHTO standards 
for “oversize load" sign. ("Permit Administrative Rule 
No. 32C" on file in Commission's files, Salem.) 


Adopted HUD standards for wheels, axle, brake and tire 
specifications. This rule also reinstates a previous 
temporary rule pertaining to movement of modular units 
under wind conditions when hauled on trailer-semitrailer 
combinations. ("Permit Administrative Rule No. 32D" 

on file in the Commission's files, Salen.) 


The above three temporary rules were filed with the Secretary of State 


on June 20, 1979, and published in their Administrative Rule Bulletin 
on July 1, 1979. 


Mr. Coulter recalled that the Commission on January 11, 1972, 
adopted the 1971 edition of the Manual on Uniform Traffic Control 
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Devices as a statewide standard with certain exceptions. He safd a 
new manual has been received from the Federal Highway Administration 
and the Division has been working through the Association of Oregon 
Counties and the League of Oregon Cities to obtain local governmental 
input. The input received will be utilized in preparing the list of 
supplements and exceptions. Mr. Coulter mentioned the new manual with 
modifications will be ready to present to the Commission at the July 
meeting. 


Mr. Coulter stated that the Highway Division budget has 
come out of the full Ways and Means Committee but has not yet been 
acted upon by the House or Senate. He mentioned the Committee has 
approved a 1979-81 Highway Division budget of approximately $780 million. 
This amount includes some additional Federal funding because ot heavy 
expenditures on the Interstate, especially I-205 and the new I-205 
Bridge over the Columbia River. He said there has been over $75 million 
added to the Governor's printed recommendation for preservation of 
the roads and structures. Mr. Coulter stated after the Legislature 
approves the budget, he will make recommendations regarding an accel- 
erated pavement rehabilitation program. 


Mr. Coulter commented on the Annual Unified Work Program 
for Transportation Planning and Research. He pointed out that the 
document lists all the planning and research activities proposed for 
the Department during Fiscal Year 1980. The annual work program is 
required by the Federal Government and is funded by various Federal, 
State and local planning funds. He mentioned the total projected 


budget for 1980 is $4,062,000. The Commission indicated that they 
would like to receive copies of the program each year. (Copies of the 
1980 program were previously mailed to the Commission and a copy is 

on file in the Commission's files, Salem.) 


Mr. Rulien commented on the traffic signal investigation 
study. He said the staff and other interested parties have been 
working to try to speed up the installation time of the signals. Mr. 
Bob Judson stated the major part of the traffic signal maintenance 
is the environmental testing of all equipment prior to the time it 
is installed. He mentioned the testing is done in three categories: 
physical inspection, environmental test, and operational test. The 
time involved in testing one unit is five days. Mr. Judson said the 
contractors have been advised to allow up to six weeks for testing. 
The testing procedure that the State uses follows very closely the 
testing standard adopted by the National Electrical Manufacturers' 
Association. Mr. Judson explained the operation of a 4-phase movement 
controller, which was on display. 


Mr. L. E. George discussed the time consumed in the instal- 
lation of signals on a contract basis. He referred to a time chart 
on display and indicated the signal poles and controllers are the cause 
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of the rather lengthy time involved in the contracting procedures. 

He said it requires approximately 34 weeks to receive the poles. 

The time from the bid opening to the award of contract averages ap~ 
proximately 2 weeks. After the award of the contract, the contractor 
averages about 6 weeks to place the pole order. Mr. George men~ 
tioned after the delivery of the poles to the job site, 4 signal 
project is normally completed within 5 weeks. The total time from 
beginning to end is approximately 285 days. 


Mr. George stated at a recent meeting with representatives 
of the major pole manufacturers and electrical contractors, it was 
decided the State would alter its pole design to more closely conform 
to what the representatives thought was standard industry practice 
and also more closely conform to some of the designs used in other 
Western States. He said new detail sheets, plans and specifications 
have been forwarded to the manufacturers asking for their review 
and couwnents. After the material is returned, the Department can 
place into effect a design that would be acceptable to the industry 
and the State. He pointed out with standardizing the design of the 
poles, it is anticipated the time from bid opening to completion can 
be reduced to 24 weeks and possibly to 21 weeks by January 1980. 


Mr. George stated it is the staff's recommendation that the 
Commission approve the continuation of the contractor supplying the materials 
and that the Division will review the process for the balance of the 
year and will then report to the Commission in January 1980. The 
Commission unanimously approved the concept as recommended. 


Mr. Gaskill reported that the 1979 Legislature has requested 
the establishment of a Recreational Vehicle Advisory Committee for the 
purpose of evaluating the use and financing of State park facilities 
for recreational vehicles. He said the Committee would be established 
for a one-year period from June 30, 1979, to July 1, 1980 and would 
be composed of five members, 4S follows: 


Chairman Norm Howard (Parks Advisory Committee) 
Three persons appointed by the Good Sam Club 

One person appointed by Trailer Life Show, Inc., to 
represent the manufacturers and dealers. 


The Committee would serve without pay, but would be reimbursed for 
necessary expenses in the performance of their duties. The Commission 
unanimously approved the establishment of this Committee and adopted 
"State Parks Resolution No. 42", which resolution is on file in the 
Commission's files, Salem. 


Mr. Gaskill gave a brief overview of the Parks Branch budget. 
He mentioned there is an increase of 4 percent over the current bi- 
ennium. The budget includes all the Federal pass through monies ~ the 
Land and Water Conservation funds which go to the local entities. Mr. 
Gaskill stated $600,000 in grant-in-aid: monies have also been added. 
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Mr. Grover said that their Division has been implementing 
the new automated testing machines this past week in Portland, Salem 
and Eugene. ' (The machines replace the written portion of driver ex- 
aminations. ) 


The meeting adjourned at 11:58 a.m. 


Anthony Yturri, Chairman 


(Como) 


Gordon Coleman, Commissioner 


Ob HYeab2 


C. W. Head, Manager 
Commission Services 
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Mr. Burket reported the Aeronautics Division's budget has 
passed the Legislature and has been signed by the Governor. He in- 
dicated there is a 9.2 percent increase over the 1977-79 budget. The 
increase is primarily for the two new positions authorized by the 
Legislature and the Governor's office, including approximately 
$s million in Federal funds for airport construction. He stated the 
Overall budget increase is approximately 23 percent because of the 
45 percent increase in Federal funds. 


Consideration was given to the approval of procedures for 
settling disputes with private public transportation operators. Mr. 
Moore said Federal rules governing implementation of public transit 
assistance programs for nonurbanized areas require establishment of 
procedures for settling disputes. He stated that with substantial 
increases in the Department's program levels and potential new contracts, 
there could be occasional conflicts between applicants and local 
private operators. The procedures, he said, are designed to encourage 
settlement of conflicts at the local level whenever possible and un- 
resolved disputes would be referred to the Commission. The Commission 
unanimously approved the procedures as recommended by Mr. Moore. 
‘Copies of the procedures on file in the Commission's files, Salem.) 


Mr. Moore stated that the Public Transit budget of approx- 
imately $15.7 million passed the full Ways and Means Committee this 
morning. He commented on House Bill 5063 which would change and in- 
crease the Highway Fund Federal Fund limitation, in order to receive 
the Federal funds and to spend them for the Banfield Corridor project. 
He said the Legislature appropriated $16.1 million for the Light 
Rail project to be placed in a special fund to earn interest. The 
Legislature gave the Department the authority to spend only $4.6 mil- 
lion of those funds for the Light Rail project in the next biennium. 


Mr. Moore also commented on the Salem Transit System, Lane 
Transit System, the new Federal program covering small cities and 
rural areas and the Mid-Willamette Valley Rail Study Committee. 


Upon the recommendation of Mr. Moore, the Commission adopted 
a resolution urging Congressional action to continue funding of the 
Pioneer passenger train (AMTRAK) serving Seattle, Portland through 
Eastern Oregon to Salt Lake City for a period of twelve additional 
months to observe the current growth trend during the crucial months 
ahead. Vice Chairman Walsh voted against the resolution. ("Miscellaneous 
Resolution No. 265" on file in the Commission's files, Salem.) 


Mr. Grover stated the Motor Vehicles Division 1979-81 budget 
has passed both Houses and has gone to the Governor for signature. He 
mentioned the overall budget is $34,118,959, which is approximately 
an 1l percent increase over the present biennium. 
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Mr. Grover said that their Division has been implementing 
the new automated testing machines this past week in Portland, Salem 
and Eugene.: (The machines replace the written portion of driver ex- 


aminations. ) 


The meeting adjourned at 11:58 a.m. 


4 
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Anthony Yturri, Chairman 


Tom Walsh, Vice Chairman 


BVGordon Coleman, Commissioner 


CY Haak. 


C. W. Head, Manager 
Commission Services 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following action and report this for your official records: 


By telephone on April 23, 1979, I gave approval to 

J. B. Boyd to accept an option from Robert L. and 
Patricia A. Williamson for the purchase of right of way 
on the S. Unit, Astoria-Camp Rilea Section of the Oregon 
Coast Highway for a consideration of $60,000.00 


Glenn L. Jackson, Chairman 
Oregon Transportation Commission 


Dated this / © day of } ea » 1979 


A 
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EPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 
EEE NE ACT LON TAKEN UNDER DELEGATED AUTHORITY 


Ne l eiens Long Creek Rock Production 
(Contract No. 8929) _ 


ewe Ye se No.» Rte 
Imberly-L ong Creek and 
Highway Pend) ec ton-Jc hn n_Day 


») , yn rein 
Type of Work _ROCK Production 


County Gr ran 


c $ } vv 
No. of Bidders = Low Bidder_ : oe LESLMME J-> | lolalla 


Low Bid S 


Engineer's Recommendation: Award to low 


Empire/Coos Bay Hwy. @ K-Mart Acces: 
(Contract No. 8930) 
signal Installation 


Project 


Type of Work F.A, Proj. No. 


County ethene Highway 


No. of Bidders 
eke OAD fv 
JI.cCSO. OO 


Low Bid S$. 


Engineer's Recommendations: 


No. Project 


ae oh. ; (Conteact No. 8931) 
Type of Work Paitic signals .F.A. Proj. No, —_1i=5 


id ATEN) 


eS Pe, Oe SF 4560 (19th ge 


4 eae ee ee pe 
No. of Bidders_ Low Bidder__ Udi lt OP: 2c lec re t 


Low Bid St 2! 40, 609 . Of 1 


eee a bject CC rrence ¢ 
Engineer's Recommendations: Award to low bidder subject to concurrence of 


+} Cup 
tne FAWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE 2 15-.22.......... 


Projet . Crook County Line-Ochoco Cr. & Prineville-Day Cr. _ 
(Contract No. 8932) 
10.72 Miles, Oiling FA. Proj. No, State 


Crook _ Highway— Mac 


Central Oregon Pavers, Inc., Redmond 


fe) 


Low Bidder 


Low Bid sf 63. 


Award to low bidder. 


Engineer's Recommendation: 


(McLean) & Clatskanie S1. 
n_& Inglis) Bridges Renee as 
(Contract No. 8933) S0S-0500(1) — 
g_ & Sty ae Fe Dag F.A. Proj. No. & SOS-0 50 J \ 


19 
Highway ____COunty Roads 


wgineer’s Recommendations: Withinold award until Columbia County 
Consultant review low bid. Requires $48( 
advance deposit from Columbia County to sands 
low bid. (On June 15, 1979, contractor was 


advised that County wished to reject bid.) 


cf 


d a agen amaconemeanrcan 
». 8934) 
nF .e. PIO MOt a FR-21-3( eee 


yoked River Hwy,-Fy 
(Contract 
rade _ & Pave | 


ye 

N 

INC 
Highw 


Babler Bros... 


_ Low Bidder __¥ 


. Award to low bidder subject to concurrence of 


the FHWA. 


aineer's Recommendations 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE 


(Contract No. 
F.A. Proj 


8935) | 


No, .0S-SOS-1500(2 


) 


c 
County > 0 La 


‘> 
No. of Bidders ___ SG 


DK 


AAC 
CID, 


te 0 0 0 


Low Bid S 


Engineer's Recommendation: 


Rd. No. 


County 


ie remnant 


. Highway 


4 


Low Bidder__Aus land Construction, I 


Award to low bidder subject to the concurrence 


of Jackson County and the receipt of $182,600 advance deposit. 


(On May 30, 1979, contractor was advised that Jackson County wished 


to reject bid as too 


Q jo] 
No, ccm FLOOCE lell 


high. ) 


Dei 
NN 


Lake-Canp Makualla Rd. 


Q” ‘ 
O07 
\W «a aie 


Type of Work _ 


raving 


(Contract No. 8! 


Va) 3 


County _ Klamath 


No. of Bidders 


. 1 960 24k AN 
Low Bid $-44<4<04,94)9,UU 


Enaineer’s Recommendations: 


No.. Project 


Low Bidder _V + 


Award 


C. Compton Co., Nc 


D1 ade ie 


Interchange 


Type of Work___JYOint Rep 


F.A. Proj. No 


Multnoman 


County 


No. of Bidders é 


9 


12 Q9da 
Low Bid$ 146,924.00 


,) 


Engineer's Recommendations: Reve 


Low Bidder 


eC 


1° Penne 


Paci fic 


Highway 


Haisch Construction, Inc., Portland 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


parz..2.2./5.-7.9......... 


ee 
> 6-19-79 


NY 


No — 0 Prange © ccckicneenenen - Powell ooo : 
8921) 
° A 1s Q . snc 7(E60)2I 
a aps wings teeming. 0 RUvin. rs. ha vo dR 
oy + + | = {1 Fyeeya\ 
Highway East Portlane rr e' eway 


tnomah 0 
J : ) +} 

j ite . Constructor Portland 
No. of Bidders Pes, een Low Bidder Construct) On ie he 


54 oc 
ae dt 
) 


NAN 
/ : 
Pa. Ss ae 


pee ee © ay, > he 
Low 610 oe 


subject to 


's Recommendation: 


Engineer Award to low bidder 
the FHWA. 


I accepted the State Highway Engineer's 
for award of the projects on which bids 
1979, and authorized him to sign 
ions for the awards have been 


On May 15, 1979, 
recommendations 
were received May 10, 


the contracts when condit 


met. 


Anthony YturyZ fhairman 
Oregon Transportation Commission 


‘ 
- 


- ew 
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EO; Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49791 Peterson, Richard G., $ 150.00 
49999 Voris, R. W. and Mary Elizabeth 55,000.00 
eases a eee ELizapeth 


2 Transactions $ 55,150.00 


(2) Lease with Paul W. and Margaret E. Cain to operate the 
concession at Rooster Rock State Park, Multnomah County, 
for a term beginning on April 1, 1979, and terminating 
on December 31, 1981. The lessee will pay the State 
10% of each calendar years gross sales from the operation 
of the concession and all other revenue-producing fa- 
cilities on the premises. (Parks Branch) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority 

on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions 
listed above and report this action for your official 
records. 


¢ 


Dated this 7 day of Adidcey , 1979 
aac c / 
A or 
LV Chie 
Anthony Yturri, 


Oregon Transportation Commission 


Z hee Ze 4 


VY ENGINEER 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved all 
actions listed below and report this action for your official 
records: 


1) On May 15, 1979, I approved a second supplemental 
agreement with Ernest W. Hahn, Inc., which modifies 
the method of payment for a deve loper-financed 
project for highway improvements on 82nd Avenue 
(Cascade Highway North) to accommodate the Clackamas 
Town Center. Instead of the normal cash advance 
deposit for 100% of the estimated cost, the Company 
will have an irrevocable letter of credit and will 
deposit a sufficient amount to pay all costs on a 
monthly basis. 


On May 15, 1979, I approved an agreement with the 
City of Grants Pass to construct a sewer facility 
to the Highway Division Maintenance Station which 
is presently outside of the City of Grants Pass. 
The total cost of the project is $253,795.26. 

The Highway Division is responsible for this entire 
amount. There is a provision in the agreement which 
provides that all property owners between the High- 
way Division Maintenance Station and the beginning 
of the sewer project who hook up to the sewer 
project must pay the City a hook-up charge which 
will be reimbursed to the State. Some people have 
already agreed to hook up to the sewer and their 
costs amount to $18,530.28. If all intervening 
parties hook up within the next 10 years the net 
cost to the State will be about $8,000. 


Dated this.l/ day of Inzes » ATF 


Anthony Yturr 
Oregon Transportation Commission 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


48989 Boy Scouts of America, 

Columbia Pacific Council Gratis 
49669 Hoyt, William L. Yat 1% 22,100.00 
49786 Grabhorn, Alton F. 37,200.00 
50027 Middleton, A. D. and Louise 15,925.00 
50133 Biggs, Raymond Lee & Rita Katherine 72,000.00 
50324 Hood River Count Gratis 
50467 Williams, Wade D. 125.00 
50478 Marsh, Charles A. and Uleta M. 500.00 
50542 Carr Building Corporation plete Gratis 


50543 __—_—sFred Meyer, Inc. Gratis 


Pah TE tn 


140-49.38 McColly, David and Sharlene 100.00 
11 Transactions $ 147,950.00 


Agreement with Jackson-Josephine Job Council through its agent, 
The Youthworks, Inc., as Program Operator, providing CETA youth 
for work in lawn and landscape areas in District 8. (Personnel 
Operations) 


Renewal of an agreement with Malena G. Konek to operate the 
hotel and food service facility for the public at Frenchglen 
State Wayside for a term beginning January 1, 1979, and ending 
December 31, 1981. The lessee will pay the State a minimum of 
$75 per month or 3 percent of the gross sales, whichever is 
greater, from the operation of the hotel and food service 
facilities and from all other revenue-producing facilities on 
the premises. (State Parks) 


Agreement with the City of Bend to provide emergency vehicle 
pre-emption devices on traffic signals at the intersection of 
the Central Oregon Highway (Greenwood Avenue) and 8th Street. 
The State will furnish, install and maintain the equipment 
and the City will pay 100 percent of the cost of equipment 
and installation. (Local Government) 


Agreement with the City of Beaverton to allow the City to 
intersect the Tualatin Valley Highway by construction of 

Watson Avenue, and install traffic signals at the new inter- 
section. The State will monitor the work and, upon completion, 
maintain the signal equipment. The City will design, construct 
and pay all costs of the project, and assume all responsibility 
for electrical energy to operate the traffic signals. (Local 


Government ) APPROVED BY CHAIRMAN 


(ee RPRHOVE D ANTHONY YTURRI 


DATE...) Meg sll 1TI ce 


STATE HIGHWAY ENGINEER 


SL 79 


3101 - 


fe 
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Agreement with the City of Tillamook for the installation of 
emergency vehicle ices on traffic signals on 
the Oregon Coast c Avenues) at its 
intersection with th i i The 
State and City will each pay 50 percent 0 

(Local Government ) 


Agreement with the City of Lebanon for installation of traffic 
signals on the Santiam Highway at Airport Road and improvement 
of the Oak Street intersection. The State will design, install 
and maintain the signa i g Federal Aid Transition 
Quarter funds. The City y all costs of 
electrical energy consumed in operation of the signals. (Local 
Government ) 


Agreement with Klamath County for the installation of traffic 
signals on the Klamath Falls-Lakeview Highway at Gettle Avenue 
just east of the City of Klamath Falls. The State will 
design, install and maintain the signals and the County will 
pay for electrical energy for operation. The State and County 
will share equally in all costs of the project without Federal 
Aid participation. (Local Government ) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and on 
the previous page (totaling 8 items) and report this action 
for your official records. 


Dated this S/__ day of nag , 1979 


_ fF 
Anthony Y 
Oregon Transportation Commission 


» EXHIBIT eee 


aectmmnrny we | 
REPORT OF CONFIRMATION OF ACTION \TAKEN UNDER MP TCRTED AUTHORITY 


No. 1 rennet 


Broadway St. @ loth St. North Bend 
O. 


ontrac 


Type of Work Traffic Signal Installation _ F.A. Proj. No. state 


a ees: 
County Coos Highweycape Arago ____— 


No. of Bidders >. Low Bidder Hansen Electric Compan Inc., Coos Ba 
Low Bid $.202999-00 


£9372 = 

Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of North Bend and the sum of $36,400.00 is 
deposited by the City. 


as. cies Esplanade St.-Shasta Way & Shasta Way (Klamath Falls) 
a Teontract No. 8939) M-TOM-2298( 4) 


Type of Work Traffic Signal Installation te teak ee TQH-2320(1) 
Kiamath Falls-Malin Highway 
County Kamath Highway ___& FAU 2298 


Sie of Didar dann anee Low Bisider Hamilton Electric, Inc., Eugene 


240 , 897.92 


Low Bid $—— 2 
Engineer's Recommendations: Award to low bidder subject to concurrence of the 


City of Klamath Falls and the FHWA and the sum of 
$9,800.00 is deposited by the City. 


a. g Project E Halsey St. @ NE 223rd Ave. 


__NE Halsey St. @ NE 223rd_Ave.——______—--— 


(Contract No. 8940) 
Type of Work Traffic Signals EA. Prod Mo. 1X-9867(2) 


Multnomah 


County pu Lenomah Highway City Street 


No. of Bidders 2 Low Bidder Hamilton Electric, Inc., Eugene 


ieee 42,752.90 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
FHWA and Multnomah County and the sum of $7,650.00 
is deposited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


a We 
ye 6-19-79 


No. Projnct Beaver Creek bridge 


(Contract No. 8941) 
Type of Work 0.07 Mile, Grade, Pave & Struc, _F.a. Proj. No. 85=-105(2) 


Coos Powers 


County ————_—$——$—$—————————————_ Hig i yn 


2 Ross Bros. Construction, Inc. Salem 


No. of Bidders ___-©¢____. Low Bidd-, _ ROSS _OIUs. VV ee erm 


Engineer's Recommendation: Award to low bidder. 


No. Project Ochoco Highway-Ochoco Ranger Station 
(Contract No. 8942) 


Type of Work 8.41 Miles, Grade, Pave & Culvert _F.a. Proj. No. = 
ee: tee ee B378 
No. of ee ee Roy L. Houck Construction Co., Salem 


586.250.00 


Low Bid $—~2+- S++ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Crook County and the sum of $43,300.00 is de- 
posited by the County. 


io, Project N. Umpqua River (Winchester) Bridge N. Bnd, 
(Contract No. 8943) 


Type of Work —___. Deck Repair F.A. Proj. no. 1R-5-3(117) 117 129 


a... |. | GRRE Rene Pacific 


High way nme 


No. of Bidders_© cow Bidder Hamilton Construction Co., S$ aaa 
Low Bid $0974170.00 "B” 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


ee ee 
DF 6-19-79 
bia: 7 Presact Grants Pass Pavement Markin 

SSS Stont Fact NO 894 
Type of Work _Pavement Markings sg. a. roj. No. PMS-00S(89) _ 
County et eg Highway_City Streets ss 
No. of Bidders__3 __ Low Bidder_Lraffic Marking Specialists, Inc., Portland 


Low Bid s_80,564.50 


Engineer's Recommendation: ward to low bidder subject to concurrence of the 
FHWA. 


os See Jantzen Beach Information Center 


Type of Work _ Grade, Pave & ECT anaes = rol. No.  DERE@ 8 


County SES Highway POEM | BUEN en aie 


No. of Bidders l Low Bidder__DON Haisch Construction, Inc., Portland 
. ee ee ee A! 


Low Bid $86,620.00 


Engineer's Recomriendations: Reject all bids as being too high. 


No.2 __project___SE Morrison Bridge Ramp 
8946) 


(Contract No. 


Type of Work_0-10 Mile, Grade, Pave & Signal ___F.A. Proj. No. _1X=-26(] 


Pacific Highway East 


County Multnomah bliin 


Se, 
No. of Bidders 2 Low Bidder_Willamette-Western Corporation, Portland 


Low sia $ 147,388.00 


Engineer's Recommendations Award to low bidder subject to concurrence of 
the Federal Highway Administration and the 
City of Portland and the sum of $23,800 is 
deposited by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE 


Le —— a 
ITES OF 6219-79 


eo”: Se Deschutes River (Sherars) Bridge 
(Contract No. 8947) 
Grade, Pave & Structure 


Type of Work 2. eS ee oe evennieses FA. Proj. No, 


BRS -148( 1) 


Wasco Sherars Bridge 


County Highway 


No. of Bidders 3. Low Bidder__DOuglas S. Coats Construction, Bend 
Low Bid $213,229.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


Dil al Willamina Ave.-26th Ave. (Forest Grove) 
(Contract No. 8948 
Type of Work 0.12 Mile, Grade & Pave FA. Pool, Ma. eee 


county__Washington ———_ighway___FAU_5055 (Main St.) _ 
eae Low Bidder_C»_G- Gredvig, Inc., Portland 


i ee ORE 2 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Forest Grove and the FHWA and the 
sum of $6,400.00 is deposited by the City. 


eat Rae S. Unit, Astoria-Camp Rilea 


ject ee 
2.85 Miles, Grade, Pave, Contract No. 8949 nf atta! 
Type of Work___Structure and Signin oA tee tes. ON) 


Clatsop Oregon Coast 


County Highwey 
No. of Bidders....3.__. Low Bidder__Harry Claterbos Co., JV, Asteria 558 
Low Bid $ 32901,587.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTUKRI 


a <a Bend S.C.L.-Murphy Road 


2.15 Miles, Grade, Pave, (contract No. 8950) 
Typy of Work ___ Signing & Signals —____— F.A. Proj. No. — f -4-2(6) 


Sih ce Oe OS Highiwoy The Dalles-California 


No, of Bidders a Low pigder__R-_L- Coats, Bend 


Low Bid $.12492.594. 90 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


No. 14 Project NE Umatilla St. & NE 4th Aye, (Sutherlin) 
(Contract No. 8951 
Type of Work _Grading and Pavin FA. Proj. No. 2097100241 


fice i City Streets 


no. of Bidders 2 Low Bidder ROSEDUrG Paving, ine... Roseburg 


354,526.30 "A" 


Low Bid $=——2 == 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Sutherlin and the sum of $343,950.00 
is deposited by the City. 


(On July 19, 1979 the City of Sutherlin advised 
that they wished to reject bid.) 


Project Progress Interchange Off Ram 
Contract No. 8952 


Type of Work 0.34 Mile, Grade, Pave & Signals F.A. Proj. No. M-1X-9234( 4) 


Savnty an Heshingten  .__Higiwey FAU 9234 (Scholls Highway) 


Pe, ee 2 


No. of Bidders____+____. Low Bidder Cascade Construction Co., Inc., P 
Low Bid $ 448 852.50 
Engineer's Recommendations: Award to low bidder subject to concurrence of 


the FHWA and the sum of $240.00 is deposited by 
the Washington County Fire District #l. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


A 


6-19-79 


fies. 16 Prejnet Shaniko-The Dalles/California Hwy. 
(Contract No. 8953) 

Type of Work 12.0 Miles, Oilin FA. Proj. No. 2tate 

eS || en Sherman 


No. of Bidders >. Low Bidder Superior Asphalt & Concrete Co. Yakima, WA 


Low Bid $ 472 846 .00 


eS 2S eee 


Engineer's Recommendation: Award to low bidder. 


ste. 17 Project M.P. 36.0 To M.P. 40.5 Section 
(Contract No. 8954) 


Type of Work 4.50 Miles, Paving F.A. Proj. No. __ tate 
eS. | Medical Springs #340 


No. of Bidders 2 vais Baie <x st Coats, Bend 
Low Bid $ 108,640.00 


Engineer's Recommendations: Award to low bidder. 


ee ee 


Project M.P. 40.2 To M.P. 44.0 Section 
(Contract No. 8955) 


Type of Work 3.8 Mi les Pavin F.A. Proj. No. State 


——_— 


pean Highway Ukiah-Hi lgard #34) 


No. of Bidders 2 Baker Redi-Mix, Inc., Baker 


Low Bidder a ee) ee eee 


Low bia $ 2322440.00 


Engineer's Recommendations: Award to low bidder. 


On May 31, 1979, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids 
were received May 24, 1979, and authorized him to sign 

the contracts when conditions for the awards have been met. 


DATED this 7 day of June, 1979. 


ony YturrgZ, 
Oregon Transportation Commission 
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A 
6-19-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


Options oF Other Documents Relating t° Property Acquisition 


Name Consideration 


Cons +c 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve the action 
listed above and report this action for your official 
records. 


DATED this day of June; 1979. 


ny Yturry% Y airman 
Oregon Trans ortation Commission 


- BC 
6-19-79 


REPORT _OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


dias ok ensiet Moro Rock Production 
(Contract No. 8910) 


Rock Production 


Type of Work ———-———— Lh TR aes F.A. Proj. No. 


State 


Sherman Sherman 


County Pi chris ccecaa Highway 


sn ak Wie Leas Bn sacence Lei Blader Jarl Construction Inc., The Dalles 


99 ,000.00 


Low Bid $ 


Engineer's Recommendation: Award to low bidder. 


my Project Wilsonville Rd. @ Boones Ferry Rd, (Wilsonville) 


F 5 _ (Contract No. 8911) 
Type of Work Traffic Signal Installation F.A. Proj. No. tate 


Stet to 


County ce rackamas Highway Ci t Street 


ot pridinc 2 Low iooer Hani Leon Biggie ite Ine. «igen ——— 


Low Bid 532,427.50 

Engineer's Recommendations Award to low bidder subject to concurrence of 
the City of Wilsonville and the sum of $63,200.00 
is deposited by the City. 


ce bibiiet Oe Dalles/Calif. Hwy. @ Nels Anderson Pl, (B te.) 


(Contract No. 8912) 
Type of Work Traffic Signals _ FA. Proj. No. State 


County______Des chutes __ Highway The Dalles-Cali fornia 


oe pia ctitis Hamilton Electric, Inc., Eugene 


sos wing 220004250 


2 


Engineer's Recommendations: Award to low bidder after the sum of $50 ,000 .00 
is deposited by C. E. Johnson Const. Co. 


APPROVED BY VICE CHAIRMAN 
HOLLERN MAY 3, 1979 


B 
) -6-19-79 


No = SS 


W. Stewart Parkway @ W. Harvard Ave. (Roseburg) 


(Contract No. 8913) 
Type of Work _Lraffic Signal Installation F.A. Proj. No, M-3135(1) 


Projoct 


Couaty ._ OOUGISS High wey AU 3135 (W. Stewart Parkway) 


ia; of Riadileve ce Low Bidder_oims Electric, Inc., Roseburg 


Low Bid $27,441.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Roseburg and the FHWA and the sum of 
$3,100.00 is deposited by the City. 


Beaverton Signal (Fred Meyer Access) 
(Contract No. 8914) 


Type of Work... (attic Signal Installation ga. proj. No, State 
Tualatin Valley 


County___ Washington idiheaias & Beaverton-Hillsdale 


No. ie Hoe Project 


No. of Sitters. Low Bidder 
Low teiae..1464302 .80 


Engineer's Recommendations: Award to low bidder after the sum of $139,700.00 
is deposited by Fred Meyer and $28,600.00 is 
deposited by the Drake Investment Co. 


Rogue River Section 
(Contract No. 8915) 


Type of Work__2-84 Mile Grading & Paving A. Waa. ba: eo - 1SOTET) 


wectsen eS  ittahoey . Five City Streets 


No. of Bidders 3 Low Bidder_ Copeland Paving, Inc., Grants Pass 


Low Big $ 493457. 50 


were See Project 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
City of Rogue River and the sum of $6,700.00 is 
deposited by the City. 


APPROVED BY VICE CHAIRMAN 
HOLLERN MAY 3, 1979 
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in | Projact ROGUE Valley Hwy. @ Charlotte Ann Road 


(Contract No. 8916) 
Type of Work .20 Mil e Grading & Paving _ F.A. Proj. No. “HES-37(4) 


County Jackson Highway_—Rogue Valley 


ey eee See Low Bidder M. C. Linin er & Sons , Inc. Medford _ 


Low Bid 580,538.00 _ 


Engineer's Recommendation: Award to low bidder. 


No.8 Project __ Kingwood St. (Florence) 


___ Kingwood St. (Florence) 


(Contract No. 8917) 
Grading and Paving nik, bean ee $0S-2001( 1) 


Type of Work 


Lane City Street 


County ————__ —_________— ee = Highway ——— 


2 


No. of Bidders Low Bidder 


Ray E. Wells, Inc., Florence 
Low Bid s.69.974.25 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Florence and the sum of $19,640.00 
is deposited by the City. 


No. Project _2& Monterey Ave.-SE Harmony Rd. 
~(Contract No. 8918) 


Type of Work .43 Mile Grade, Pave & Signals 6A. Proj, No. enh 


i eel 


Clackamas Cascade 


Highway - — 


County 


Hamilton Electric, Inc., Eugene 


No. of Bidders 3 Low Bidder Hamilton Electric, inc., EUgene 
Low Bid $ 699,353.92 


Engineer's Recommendations: Award to low bidder after the sum of $845,300.00 
is deposited by Ernest W. Hahn, Inc. 


APPROVED BY VICE CHAIRMAN 
HOLLERN MAY 3, 1979 


BL 
6-19-79 


Nit, AY _____Proyact —_._ App legate River Bridge 


‘ (Contract No. 8919) 
Type of Work Grade, Pave & Structure ga. Proj. No. —RS-A323(1) ] 


Josephine FAS A323 


County Highway 


No. of Bidders ca eee Low Bidder _Platt-Kozowski Construction, Salem 


vos meh, 771,50._ 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Josephine County and the sum of $65,600.00 is 
; deposited by the County. 


Re ke Project Hubbard/Broadacres Rd,- 


(Contract No. 8920) 
Type of Work 1-65 Miles Grade & Stone Base F.A. Proj. No. _RS-A599(1) 


County___ Marion Highway____COunty Road (Yergen Rd.) 


No. of Suiders 2 Low Bidder _DANCO Constructi On, Inc., Woodburn 


Low Bid s-438,060.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Marion County and the sum of $31,200.00 is 
deposited by the County. 


No._12 __project__SE Powell Blvd.-SE Foster Rd. 


Type of Work_3-22 Miles Grade & PONG ee 1-205-7( 69) 307 


Mu] tnomah East Portland Freeway 


JOEL SOR Ra aaa aenle aa Stee ee Highway__— ° 


No. of Bidders__ sé Low Bidder 
Low Bid S$ 


Engineer's Recommendations: 


PROJECT POSTPONED 


APPROVED BY VICE CHAIRMAN 
HOLLERN MAY 3, 1979 


oB - 
6-19-79 


13 


ik Piss Columbia River tw _-Hermis ton 


6.75 Miles Grade & Pave F.A. Prov. wo. FR-76(2) — 


Type vo! Work 
County Umati lla OO i 
No. of Bidders —————— Low a ieaclndamastt Me Tn icy rc ay 
Low Bid $_—— 


Engineer's Recommendation: 


PROJECT POSTPONED 


aE | ct. -Vista RIGIE TE cs 
: HES-27-1(1) 
18.87 Miles g 1X-27-2( 4) 


Type of Work 


Wast ton & Multnomah 


ying Highway Sunset 


County 
No. of Bidders ————— Low Bidder ————__ 
Low Bid $——__ 


Engineer's Recommendations: 


PROJECT POSTPONED 


— 


i Project Lafayette Hwy.-webfoot Rd. 
(Contract No. 9924) 


Type of Work 0.83 Mile Grade, Pave & Structure _¢.a, Proj. No. RS-AG98(1 


0.83 Mile Grade, Fave & 22 = 


County Yamhill Highway FAS A698 (Palmer Cr. Rd.) 


No. of Bidders 3 Low Bidder Ross Bros. Construction, Inc., Salem 


Low Bid $ 299 422.50 


SSS OS ee 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Yamnill County and the sum of $19,700.00 is 
deposited by the County. 


APPROVED BY VICE CHAIRMAN 
HOLLERN MAY 3, 1979 


Bi: 
6-19-79 


Ne, a LO Prejact = Lone Rock Jct - Rac k ( reck 
; eS (Contract No. 8925) 
Type of Work 6 M1 les Oil l i coaaiainn _.. F.A. Pray. No. i a 


Gilliam 


County ——————_—_——— mm — 


No. of Bidders _4___ Low Bidder Superior Asphalt & Concrete Co., Yakima, WA 


Highway Wasco-Heppner 


Low Bid $204, 480 .00 


Engineer's Recommendation: Award to low bidder. 


a, Le Project Madras/Prineville Hwy.-Culver Hwy, 


Type of Work 8.48 Miles Pavin See ee eee Oe 


County __vef fers on Highway__Lhe Dalles-California 


No. of Bidders__E——-«SLow Bidder —___ 


Low Bid S————————————_ 


Engineer's Recommendations: 


PROJECT POSTPONED 


No.___18 _ Project ___ Odell Lake Rock Pro Lake Rock duction 
(Contract No. 892 
F.A. Proj. No. State 


Teneal a Rock Production 


chee: SONS RY Willamette 


Me. of Bidders_4 Low sini, en. Tavior, Int... Sent es 
Low Bid $ 2292000 .00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY VICE CHALRMAN 
HOLLERN MAY 3, 1979 


pe. 
- 6-19-79 


No, 29 Projoet ——— Judkins Point O° 01g 


(Contract No. 8928) 
Type of Work ——— Str ; op < ___ F.A. Proj. No. — TQM-1120(01) 


Lane McKenzie 


COU NEY cee Highway 


so. of Bidders 3 vous bikes Hamilton Construction Co., Springfield 


Low Bid $ 173,062.50 


Engineer's Recommendation: Award to low bidaer. 


On May 3, 1979, I accepted the State Highway Engineer's recommenda-~ 
tions for award of the projects on which bids were received 

April 26, 1979, and authorized him to sign the contracts when 
conditions for the awards have been met. 


Dated this Jo day of Wer , 1979 


Michael P. Hollern, Vice Chairman 
Oregon Transportation Commission 


B 


TO: Oregon Transportation Commission 
6-19-79 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition: 


Number Name Consideration 
50368 Masson, John A, Gratis 
50521 Brucknez, Allen D. & Sandra L. Gratis 


(2) Grant of farm access in place of farm crossing to Harold A. 
Langdon at Stations 640+30 and 648+10 on the easterly side 
of the Wilsonville-Hubbard Highway in Clackamas County. 
File 43369, 


Grant use of aqua-culture purposes to Oleta A. Walker at 
the existing access at Station 710+25 on the Myers Creek- 
Brookings Section of the Oregon Coast Highway in Curry 
County. File 27550. 


Renewal of an agreement with the Deschutes National Forest, 
U. S. Forest Service, to operate and maintain the Lava 
River Caves State Park, Deschutes County, during the period 
from May 1 to October 6, 1979. In addition to operating 
and maintaining the park, the Forest Service has trained 
personnel who will be able to provide interpretive services 
that would not be provided otherwise. The State will pay 
an amount not to exceed $2,500 for these services. (Parks 
Branch) 


Letter-form agreement with City of Beaverton covering instal- 
lation of emergency vehicle pre-emption devices on traffic 
signals at the Allen Boulevard Interchange Section of the 
Beaverton-Tigard Highway. Federal Aid Funds are to be used 
with the State and City each providing one-half of the required 
matching monies. (Local Government) 


Four agreements with Oregon Educational and Public Broadcast- 
ing Service relating to their utilization of our communication 
facilities on Buck Mountain in Lane County, Cabbage Hill in 
Umatilla County, Lone Pine Hill near Baker in Baker County, 
and Mt. Hebo in Tillamook County. The agreements set forth 
the responsibilities of the parties and are part of a con- 
tinuing effort of cooperation between the State Board of 
Higher Education and the Highway Division. (Radio Unit) 


By your duly adonted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official —- 


se ay “4 
ated this /2 da 


E WGHWAY ENGINEER 


wens 


B 
6-19-79 


Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capaity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report this action for your official 


records: 


1) On April 30, 1979, I approved an agreement with 
Fortek, Inc., for operation, policing, and main- 
tenance of the overnight camping facilities and 
day use area of Ainsworth State Park in Multnomah 
County from May 1, 1979, to December 31, 1980. 
Monthly payment will be $1,357.15 for services 
that will include very extensive responsibility 
for operations of the Park, including janitorial, 
building and facility maintenance, safety and fire 
protection and camping registration. 


On May 3, 1979, I approved an agreement with the Coos 
Bay-North Bend Water Board to connect the Sunset Bay 
State Park water system, Coos County, to the municipal 
water system. The existing Sunset Bay system, which 
also serves Shore Acres & Cape Arago State Parks, no 
longer meets Federal Standards. A lump sum payment 

of $54,500 will be advanced to the Water Board im- 
mediately on execution of this agreement to cover the 
cost of constructing a 6-inch connecting pipe and 
installing a booster pump. After construction, the 
cost difference will either be refunded to the State 

or paid to the Water District. A portion of the exist- 
ing water mains and the 25,000 gallon water reservoir 
will become the property of the Coos Bay-North Bend 
Water Board. Construction of the new facilities will 
be completed within 1 year from the date this agreement 
is executed. If the water system is not constructed, 
the Board will refund the money paid by the State. 


Dated this /2 of We , 1979 


Michaei P. Hollern, Vice Chairman 
Oregon Transportation Commission 
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ve 6-19-79 
REPORT OF CONFIRMATION | OF ACT-LON~ TAKEN DER DELEGATED AUTHORITY 


bail : pint Madras/Prineville Hwy.-Culver tlwy . 


(Contract No. 8926) 


Type of Work — 5b AB Miles, Paving Pa Rat oe 2 a reels No. 5 ta £6. came 


Jefferson The Dalles -California_ 


count) ——$—— Highway —— de 


No. of Bidders __— 6 __ = Low Bidder ee Os Coa ts, Bend 


Low Bid ¢_ S86 2 100.00 


Engineer's Recommendation: Award to low bidder. 


hie. 2 Project —_Colunibi a River tivy. -Hermis ton 
(Contract No. 8922) 
Type of Work ob. 79 "1 eS ? Grade & Pave ee aE Proj. No. _FR-76 (2) 


County Uma ti la Highway Hermis ton 


No. of Bidders hh pgs wiasay HUCOn Corporation of Idaho, Lewiston, ID 


Low Bid ¢_1,166,460./5 _ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


Dien Project ..__Wilson Ri ver Hwy. Jct.-Vista Ridge Tunnel 
18.87 Miles, Grade, Pave, HES-27-1(1) 
Type of Work Barr ers & Signing ____¢.n.Proj. No. & Lk-27 -2(4)_ 
(Contract No. 8923) 


Pousle Washington & Multnoman sade Sunset _ 


No. of Bidders 3 Low Bidder Cascade Construction Company, Inc. Portland 


Lew era 22.487 ,670.50_ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


On May 10, 1979, IL accepted the State Highway Engineer's recommendations 
for award of the above projects on which bids were received May 3, 

1979, and authorized him to sign the contracts when conditions for the 
awards have been met. 


Michael P. Hollerng Vice Chairman 
Oregon Transportation Commission 
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TO: Oregon Transportation Commission » di 6-19-79 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


50122 Coates, Glen R. and Agnes M, $ 73,000.00 
50458 Wilson, Harriett Gwen 250.00 
50505 Overton, Smokey and Loretta Gratis 
50614 Brodie, Dr. Jessie L. 

Brodie, Laird C. Gratis 
50616 Johns, Clyde R. and Bertha 100.00 
Ny) 5 Transactions $ 73,350.00 


(2) Agreement with John M. Peila, Bureau of Land Management 
and the Highway Division for fencing on the Lakeview- 
Burns Highway between M.P. 10.16 and M.P. 23 in Harney 
County. Cost $23,963.50. State to furnish steel fence 
posts at a cost of $8,662.50. (Maintenance) 


Agreement with Oregon State University, on whose staff 
is the State's only experienced historic sites 
archeologist, to conduct a search of public records and 
other historical documents to determine the exact loca- 
tion of the various buildings which once comprised 
Jason Lee's Willamette Mission. Some doubt exists as 
to the Mission's actual location. State Parks desires 
to acquire the Mission site - if it can be determined - 
as an addition to Willamette Mission State Park, 

Marion County. The survey will be completed by June 9, 
1979. No archeological excavations are authorized under 
this contract, which is not to exceed $1,716.00. 

(Parks Branch) 


Agreement with Douglas County for State to relinquish the 
Newton Creek Frontage Road right of way easterly and 
parallel to I-5, north of Roseburg. (Winchester-South 
Umpqua Road Section, Pacific Highway) Included in the 
agreement is that the County will at the time of transfer 
accept all jurisdiction and control of the section and 
maintain it as a part of its County road system. The 
section involved is approximately 0.74 miles in length. 
(Local Government Unit) 


Ca 
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ae 
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Agreement with City of Warrenton for construction of the 
South Unit, Astoria-Camp Rilea Section of the Oregon 
Coast Highway in Clatsop County. The State will design 
and construct the project using Federal Aid Primary 
Funds. The City has agreed to the necessary street 
closures and will cooperate to effect the adjustment of 
any conflicting utility installations. (Local 
Government ) 


Agreement with Tillamook County for State to transfer 
jurisdiction to the County a short segment of the exist- 
ing Oregon Coast Highway, State Primary Highway No. 9, 
after construction of the Little Nestucca River Section. 
Also included in the agreement are provisions for the 
abandonment of two short segments to the abutting 
property owners after construction of the new alignment. 
The distances involved are approximately 0.23 miles to 
be transferred to the County and approximately 0.30 
miles to be abandoned to the abutting property owners. 
(Local Government) 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed 
above and on the previous page (totaling 6 items) and re- 
port this action for your official records. 


We 
Dated this Wij G » 1979 


Michael P. Hollern, Vice Chairman 
Oregon Transportation Commission 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY 


BY STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
approve and execute the necessary agreements covering Local Govern- 
ment Project (FAS-C, FAUS, SOS and FAIX), I approved the following: 


Local 
Estimated Federal State Govt. Approval 
Section & Jurisdiction Total Cost Funds Share Funds Date 


FAUS PROJECTS 


East Burnside St.- CANCEL LA Ta On 5/17/79 
Sandy Boulevard 

and 12th Avenue 

City of Portland 

R/W and Construction 


FAS-C PROJECTS 


Hudson Slough-BLM Re- $750,000 $660,000 $45,000 $45,000 
load Section-M.P. 3.7 to 

MP 13.7 on Lower Smith 

River Road FAS A409 

Douglas County 

Construction 


Thornton Lake (W. Albany $177,000 $156,000 $10,500 $10,500 5/29/79 
Rd.) Br. FAS A516- 

approximately 450 feet 

Benton County 

Construction 


Foothills Blvd.- $390,000 $343,200 $23,400 $23,400 5/29/79 
E. Evans Creek Rd. 

Section (Rogue 

River) Grade & Pave 

FAS-A368 

Jackson County 

Construction 


US Hwy. 97-US Hwy. 26 $618, 000 $543,840 $37,080 $37,080 5/29/79 
Section on Adams Drive 

FAS B400 Approximately 

2.75 miles 

Jefferson County 

Construction 
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Local 
Govt. 
Funds 


Federal 
Funds 


State 
Share 


Estimated 
Total Cost 


Approval 


Section & Jurisdiction Date 


McKenzie R. (Coburg Rd.) $520,000 $457,000 $31,200 $31,200 5/29/79 


Bridge-Structure 
FAS A465 

Lane County 
Construction 


Soap Creek (Indepen- 
dence-Albany Rd.) Br. 
FAS A515 

Polk County 
Construction 


Theater Rd.-Bensel Rd. 
Section Hermiston/ 
Umatilla River Road 
FAS-B571 


Approximately 2.5 miles 


Umatilla County 
Construction 


Wenaha River (Troy) 
Bridge FAS B-630 
Wallowa County 
Construction 


Abiqua Creek (Old 
Silverton-Mt. Angel 
Hwy.) Section 
FAS-A590 

Marion County 
Construction 


Hay Canyon Creek (Monk- 


land Road) Br. 
FAS B443 
Sherman County 
Construction 


U.P.R-R./Burnt River 
(Huntington) Bridge 
FAS-B510 

Baker County 
Construction 


Hart Lake Bridges (5) 
FAS-B329 

Lake County 
Construction 


$300, 000 


$300,000 


$212,000 


$231,000 


$100, 000 


$250,000 


$180, 000 


- 3123 ¢ 


$264,000 


$264, 000 


$186, 560 


$203, 280 


$ 88,000 


$220,000 


$158, 400 


$18, 000 


$18, 000 


$12,720 


$13, 860 


§ 6,000 


$15,000 


$10,800 


$18,000 


$18, 000 


$12,720 


$13, 860 


§ 6,000 


$15,000 


$10,800 


5/29/79 


5/29/79 


5/29/79 


5/30/79 


5/30/79 


5/31/79 


5/31/79 


—~ 
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Local 
Estimated Federal State Govt. Approval 
Section & Jurisdiction Total Cost Funds Share Funds Date 


Section + Ut 


Willow Creek (Glenn Rd.) $110,000 $ 96,800 § 6,600 $ 6,600 5/31/79 
Bridge FAS-B611 


Union County 
Construction 


H./S. Coulter 
State Highway Engineer 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No, 


Tice Electric Co. 
No. 8733 


J. B. Steel, Inc. 
No. 8633 


Waybo, Inc. 
No. 8729 


Cascade Construction 
COo., Ine. 
No. 8587 


Hamilton Electric, Inc. 
No. 8734 


Aichele-Ben Fox 
Landscaping, J.V. 
No. 8566 


Hamilton Electric, Inc. 
No. 8505 
Willamette-Western Corp. 


No. 8872 


Willamette-Western Corp. 
No. 8738 


Wildish Construction Co. 


No. 8666 


Mocon Corp. 
No. 8748 


Coast Marine Constr., Inc. 


No. 8685 


J. B. Steel, Inc. 
No. 8801 


Babler Bros., Inc. 
No. 8686 


Section and County 


I-5 @ Nyberg Road Intch. 
Washington County 


Wolf Creek Inn 
Josephine County 


S. Banfield Intch. (NE 99th 
Avenue) 
Multnomah County 


SE Foster Road-SE Crystal 
Springs Blvd. 
Multnomah County 


Tualatin Valley Hwy. @ sw 
209th Avenue 
Washington County 


E. Portland State Police Hq. 
Multnomah County 


NE Prescott St.-SE Flavel St. 
(Portland) 
Multnomah County 


Fremont Bridge 
Multnomah County 


Molalla River State Park 
Clackamas County 


E. 17th Avenue-I-5 Intch. 
‘Eugene) 
Lane County 


Ross Island Bridge-S.E. 52nd 
Avenue (Cleveland High School 
& Parry Center) 

Multnomah County 


Oak Ranch Creek Bridge 
Columbia County 


Cabin Creek Safety Rest Area 
Douglas County 


Canaan Road-Bennett Road 


- 3199lumbia County 


Acceptance 
Date 
May 7, 1979 


May 7, 1979 


May 9, 1979 


Contractor and 
Contract No. 


Roy E. Ladd, Inc. 
No. 8456 


R. A. Hatch Co. 
No. 8607 


Mocon Corp. 
No. 8706 


A. K. Lundmark & Son, 
Contract No. 8712 


Inc. 


Douglas S. Coats 
Construction 
No. 8783 


D Mc D Corporation 
No. 8824 


Hamilton Construction 
Company 
No. 8826 


June 7, 
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; Acceptance 
Section and Count 


Date 


SE Powell Blvd.-SE Foster 
Road 
Multnomah County 


May 24, 1979 


lst Avenue-Pacific Hwy. 
(Eugene) 
Lane County 


N. Banfield Intch. 
Shoofly) 
Multnomah County 


(UPRR 


Pudding River (Red) Br. 
Clackamas & Marion Cos. 


Silvies River (Stancliffe) 
Bridge 
Harney County 


Flora Rock Production 
Wallowa County 


Eagle Cr. (Middle) Bridge 
Baker County 


1979 > [a a ae 


State Highway Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On May 5, 1979, amended "Through Highways and 
Stop Signs Resolution No. 13" dated September 21, 
1949, as follows: 


All northbound traffic on the Hillsboro-Silverton 
Highway shall stop at its intersection with Main 
Street. All southbound traffic on the Hillsboro- 
Silverton Highway shall stop at its intersection 
with Oak Street. (City of Silverton, Marion County) 


On April 26, 1979, approved a personal and professional 
services agreement with Shipley Associates for a 
Technical Writing and Editing Course in Region l for 
May 1 and 2, 1979, at a cost not to exceed $2,216. 


On May 9, 1979, approved a personal and professional 
services agreement with D. Douglas Dent, timber falling 
consultants, to conduct seven one-day classes at 

Roseburg, Grants Pass, Port Orford, Corvallis, Silver 
Creek Falls State Park, Astoria, and Portland to teach 
safe and efficient tree-falling, limbing, and bucking 

to approximately 500 Parks and Highway Division employees. 
First class will be held on or about May 17, 1979, and 
remaining six classes will be completed before June a0, 
1979. Cost not to exceed $2,450. 


On May 14, 1979, approved a personal and professional 
services agreement with Pinnell Engineering to prepare 
and teach a critical path scheduling seminar in Bend 
on May 23, 1979, not to exceed $1,690. 


On May 18, 1979, approved a personal and professional 
services agreement with John B. Woods, Jr. to develop 
two meadows in the Elmer Feldenheimer Forest Preserve 
in Clatsop County at a cost of $800. (Mr. Woods is a 
retired Hwy. Div. employee who previously served as a 
consultant on timber evaluation and management during 
complicated land exchanges with private owners & timber 
companies on establishment of Elmer Feldenheimer 

Forest Preserve. This is a second contract.) 
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On May 24, 1979, approved a personal and professional 
services agreement for a Professional Development for 
Women Seminar on July 10 and 11, 1979, at a cost not 

to exceed $750 with Jean H. Names. 


On May 24, 1979, established a 45 MPH speed zone on 
the Jacksonville Highway No. 272 from 200' E. of 
Wagon Trail Dr. (Miller Gulch) (M.P. 31.64) to WCL 
of Jacksonville (Smith St.) (M.P. 32.41) in Jackson 
County. This action rescinds "Speed Zone Rule No. 
785"" dated September 5, 1978. ("Speed Zone Order 
No. 809") 


On May 24, 1979, established a 45 MPH speed zone on 
the Wallowa Lake Highway No. 10 from the city limits 
of Lostine (M.P. 55.28) to city limits of Lostine 
(M.P. 55.49) in Wallowa County. This action rescinds 
"Speed Zone Resolution No. 394" dated June 10, 1963. 
("Speed Zone Order No. 810") 


On June 7, 1979, established a 30 MPH speed zone on 
the Klamath Falls-Malin Highway No. 50, Klamath County, 


as follows: 


From the City limits (100' W of Roosevelt St.) 
(M.P. 14.34) to Roosevelt St. (M.P. 14.36). 


From Roosevelt St. (M.P. 14.36) to ECL of 
Merrill (0.13 mi. E of Roosevelt St.) (M.-P. 14.49). 


From ECL of Merrill (0.13 mi. E of Roosevelt St.) 
(M.P. 14.49) to 0.16 mi. E of Roosevelt St. 
(M.P. 14.52). 


This action rescinds "Speed Zone Resolution No. 429, dated 
December 18, 1963. ("Speed Zone Order No. 811") 


Dated this it day of June, 1979. 


H. S. Coulter, State Highway Engineer 
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TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Traffic signal installation on The Dalles- 
California Highway at Nels Anderson Place in 
Deschutes County. Bids received April 26, 1979. 
Contract No. 8912 awarded May 3, 1979, to 
Hamilton Electric, Inc., Eugene, at $32,084.50. 


Work on the Applegate River Bridge Section of 
FAS A323 in Josephine County. Bids received 
April 26, 1979. Contract No. 8919 awarded 
May 3, 1979, to Platt-Kozowski Construction, 
Salem, at $962,771.50. 


Traffic signal installation on Wilsonville 

Road at Boones Ferry Road in Wilsonville, 
Clackamas County. Bids received April 26, 1979. 
Contract No. 8911 awarded May 4, 1979, to 
Hamilton Electric, Inc., Eugene, at $32,427.50. 


Work on Kingwood Street in Florence, Lane 
County. Bids received April 26, 1979. Contract 
No. 8917 awarded May 4, 1979, to Ray E. Wells, 
Inc., Florence, at $69,974.25. 


Traffic signal installation on the Pendleton/ 
John Day Highway at S.W. 30th Street in Pendleton, 
Umatilla County. Bids received March 29, 1979. 
Contract No. 8902 awarded May 8, 1979, to 

Hertz Electric, Inc., Albany, at $48,000. 


Work on the Malheur River (Airport Road) Bridge 
Section of FAS b495 in Malheur County. Bids 
received April 12, 1979. Contract No. 8908 
awarded May 8, 1979, to Douglas S. Coats 
Construction, Bend, at $180,800. 


Work on the Hubbard/Broadacres Road-Case Road 
Section of Yergen Road in Marion County. Bids 
received April 26, 1979. Contract No. 8920 
awarded May 8, 1979, to DANCO Construction, Inc., 
Woodburn, at $438,060. 
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Work on the Columbia River Highway-Hermiston 
Section of the Hermiston Highway in Umatilla 
County. Bids received May 3, 1979. Contract 
No. 8922 awarded May 10, 1979, to Eucon 
Corporat_on of Idaho, Lewiston, Idaho, at 
$1,168,466.75. 


Work on the Wilson River Highway Junction- 
Vista Ridge Tunnel Section of the Sunset Highway 
in Washington and Multnomah Counties. Bids 
received May 3, 1979. Contract No. 8923 

awarded May 10, 1979, to Cascade Construction 
Co., Inc.; Portland, at $1,487,670.50. 


Work on the Rogue River Section (five city 

streets) in Jackson County. Bids received 

April 26, 1979. Contract No. 8915 awarded 

May 11, 1979, to Copeland Paving, Inc., Grants Pass, 
at $49,457.50. 


Work on the Lafayette Highway-Webfoot Road Section 
of FAS A698 (Palmer Creek Road) in Yamhill County. 
Bids received April 26, 1979. Contract No. 8924 
awarded May 11, 1979, to Ross Bros. Construction, 
Inc., Salem, at $288,422.50. 


Traffic signal installation on W. Stewart Parkway 
at W. Harvard Avenue in Roseburg, Douglas County. 
Bids received April 26, 1979. Contract No. 8913 
awarded May 14, 1979, to Sims Electric, Inc., 
Roseburg, at $27,441. 


Work on the S.E. Powell Boulevard-S.E. Foster Road 
Section of the East Portland Freeway in Multnomah 
and Clackamas Counties. Bids received May 10, 1979. 
Contract No. 8921 awarded May 15, 1979, to 

Cascade Construction Co., Inc., Portland, at 
$4,399,831.25. 


Traffic signal installation on the Pacific 
Highway West ar 19th Street in McMinnville, 
Yamhill County. Bids received May 10, 1979. 
Contract No. 8931 awarded May 15, 1979, to 
Hamilton Electric, Inc-, Eugene, at $40,609. 


Work on the Crooked River Highway-Frederick 
Butte Road Section of the Central Oregon Highway 
in Deschutes County. Bide received May 10, 1979. 
Contract No. 8934 awarded May 15, 1979, to 
Babler Bros., Inc-; Portland, at $1,451,537.50. 
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Work on the S.E. Monterey Avenue-S.E. Harmony 

Road Section of the Cascade Highway in Clackamas 
County. Bids received April 26, 1979. Contract 

No. 8918 awarded May 21, 1979, to Hamilton Electric, 
Inc., Eugene, at $699,353.92. 


Beaverton Signal (Fred Meyer Access) Project in 
Washington County. Bids received April 26, 1979. 
Contract No. 8914 awarded May 22, 1979, to 
Hamilton Electric, Inc., Eugene, at $146,302.50. 


Deck repair on the N. Umpqua River (Winchester) 
Bridge Northbound on the Pacific Highway in 
Douglas County. Bids received May 24, 1979. 
Contract No. 8943 awarded May 31, 1979, to 
Hamilton Construction Co., Springfield, at 
$897,170. 


Grants Pass Pavement Marking Project in Josephine 
County. Bids received May 24, 1979. Contract 
No. 8944 awarded May 31, 1979, to Traffic Marking 
Specialists, Inc., Portland, at $80,564.50. 


Work on the Deschutes River (Sherars) Bridge 
Section of the Sherars Bridge Highway in Wasco 
County. Bids received May 24, 1979. Contract 

No. 8947 awarded May 31, 1979, to Douglas S. Coats 
Construction, Bend, at $213, 229. 


Work on the S. Unit, Astoria-Camp Rilea Section 
of the Oregon Coast Highway in Clatsop County. 
Bids received May 24, 1979. Contract No. 8949 
awarded May 31, 1979, to Harry Claterbos Co., EVs 
Astoria, at $3,901,587. 


Work on the Bend S.C.L.-Murphy Road Section of 
The Dalles-California Highway in Deschutes County. 
Bids received May 24, 1979. Contract No. 8950 
awarded May 31, 1979, to R. L. Coats, Bend, at 
$1,492,594. 50. 


Work on the Ochoco Highway-Ochoco Ranger Station 
Section of FAS B378 in Crook County. Bids 
received May 24, 1979. Contract No. 8942 


awarded June 1, 1979, to Roy L. Houck Construction Co.; 
Salem, at $586,250. 


Dated this ¥ day of June, 1979. 


= x £e 


. Coulter, State Highway Engineer 
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June 1979 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) 


Signed on May 1, 1979, the Indenture of Access approved by Mr. 
Jackson April 11, 1979 for granting an additional width to the 
revised access for Mike C. Hawkins on the Grants Pass (E & F Street 
Connection) Section of the Redwood Highway in Josephine County. 
File 32628 (16-45) 


Sale of 26.84 acres excess property on the Heppner Junction-Boardman 
Section of the Old Oregon Trail Highway in Morrow County for a 
minimum consideration of $20,000 to the Department of Fish and 
Wildlife as an offset against the balance of $93,400 due on an 
exchange agreement. Approved May 9, 1979. Files 16626, 19628. 
(16-43) 


Permit of Entry Agreement with Burlington Northern for use of right 


of way on the Astoria-Camp Rilea Section of the Oregon Coast Highway 
in Clatsop County. Approved April 10, 1979. RR 976 File 35432 
(16-12) 


Agreement with Union Pacific Railroad to permit test hole drilling 
on the Baker County Road over Burnt River near Huntington, Baker 
County. Approved May 15, 1979. RR 982 (16-12) 


Construction and Maintenance Agreement with Burlington Northern for 
the South Unit, Astoria-Camp Rilea Section of the Oregon Coast 
Highway in Clatsop County. Approved May 15, 1979. RR 976 (16-12) 


Sale of 8,537 square feet excess property on the Marquam Bridge- 
S.E. 84th Avenue Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $110,000. Approved May 15, 
1979. File 44976. (16-43) 


Sale of 10,600 square feet excess property on the Marquam Bridge-S.E. 
84th Avenue Section of the Mt. Hood Freeway in Multnomah County for 
a minimum consideration of $90,000. Approved May 15, 1979. File 
45417. (16-43) 
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(8) 


Sale of 0.07 acre excess property on the Hermiston-Stanfield Section 
of the Old Oregon Trail Highway in Umatilla County for a minimum 
value of $750 for exchange purposes. Approved May 18, 1979. File 
6317. (16-43) 


Sale of 6.37 acres excess property on the Wildcat Creek-Walton 
Section of the Florence-Eugene Highway in Lane County for a 
minimum consideration of $7,000. Approved May 30, 1979. Files 
32544, 34240. (16-43) 


Sale of 0.05 acre excess property on an abandoned portion of the 
Brookings-Winchuck Section of the Oregon Coast Highway in Curry 
County for a minimum consideration of $685. Approved June 4, 
1979. Files 16040, 16041, 16042. (16-43) 


Sale of 0.46 acre excess property on the West Side Bypass Section 
of The Dalles-California Highway in Klamath County for a minimum 
consideration of $600. Approved June 5, 1979. Files 23055, 23056, 
23057 (16-43) 


Sale of 2.53 acres excess property on the West Side Bypass Section 

of The Dalles-California Highway in Klamath County for a minimum 
consideration of $21,725. Approved June 6, 1979. Files 23064, 23084, 
23409. (16-43) 


Dated this > day of ff tLe _/, 1979. 


ee, y rs 
. FAL 


J./B. BOYD, Right of Way’ Manager 
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TO; Oregon Transportation Commission 


SUBJECT; Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 
ALLEN AVENUE INTERCHANGE UNIT, SUNSET HIGHWAY-PACIFIC HIGHWAY 
SECTION, BEAVERTON-TIGARD HIGHWAY - WASHINGTON COUNTY 

R-49769 - Howard Kirsch et ux. Parcel 1: 510 square feet 
for right of way purposes; Parcel 2: 480 square feet for perm- 
anent slope easement purposes. Offer $8,000.00. 

R-49776 - Reser's Fine Foods, Inc. et al. Parcel 1: 0.04 
acre permanent easement. Parcel 2: 0.46 acre temporary ease~ 


ment. Offer $40,000.00. 


R-49781 - Brown, Milton 0. & Kettleberg, Donald E. 2,325 
square feet for right of way purposes, Offer $5,200.00. 


R-50054 - M & J Investment Company. 0.41 acre for perma- 
nent easement. Offer $50.00. 
N.E. SANDY BOULEVARD-N,E. GLISAN STREET UNIT, COLUMBIA RIVER- 


PACIFIC. HIGHWAY SECTION, EAST PORTLAND FREEWAY — MULTNOMAH. COUNTY 


R-49395 - Gerald R. Hardy et ux. 9,496 square feet for 
right of way purposes. Offer $124,000.00. 


Dated this 3lst day of May, 1979. 


RE: Report of Offers Tendered 


ROBERT W. STRAUB 
GOVERNOR 


Form 734-3122 
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Department of Transportation 


PARKS AND RECREATION BRANCH 


525 TRADE STREET S.E., SALEM, OREGON 97310 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, for the 
Commission, I approved the following actions and report this 
for your official records. 


On 10 April 1979 approved Eric Ward's application to 
construct three houses for ranch employes within the 
Deschutes River Scenic Waterway in Wasco County. 


On 13 April 1979 approved Oregon Department of Fish and 
Wildlife's application to place two mobile homes within 
the Clackamas River Scenic Waterway in Clackamas County. 


On 25 April 1979 approved Tom Gebhardt's application to 
construct a single-family dwelling within the Clackamas 
River Scenic Waterway in Clackamas County. 


On 25 April 1979 approved YMCA Camp Collins application 
to construct a new restroom facility within the Sandy 
River Scenic Waterway in Multnomah County. 


y dated this 12 day of Nn 


1'9779 


IT 


(LL Lf albot 


State Parks Superintendent 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith, for the Commission, I approved 
the following actions and report this for your official records. 


On May 14, 1979, approved an agreement with the Boy 
Scouts of America, Columbia Pacific Council, granting 

to the State an easement and right-of-way for the 
construction, reconstruction, improvement, use, operation, 
patrol, and maintenance of a foot path known as the Oregon 
Coast Trail, over, upon, along and across BSA property in 
Tillamook County. 


On May 11, 1979, approved Kenneth Allen's application 
to construct a single family residence within the Rogue 
River Scenic Waterway in Josephine County. 


On May 18, 1979, approved B. A. Hanten's application 
to place a single family residence within the Rogue 
River Scenic Waterway in Josephine County. 


On May 18, 1979, approved J. R. Woodcock's application 
to place a mobile home within the Clackamas River Scenic 
Waterway in Clackamas County. 


On May 22, 1979, approved B. A. Hanten's application 
for an addition of caretaker's quarters to existing 

boathouse within the Rogue River Scenic Waterway in 

Josephine County. 


On May 30, 1979, approved the sale of two parcels of excess 
land in Nehalem Bay State Park, Tillamook County, to Jack T. 
Hogan. 


Approved a deed to relinquish and quitclaim back to the 
City of Condon, Gilliam County, a piece of property for 
public park purposes. No monetary consideration was 
involved. June 8, 1979. 


Dated this 8th day of June __, 1979 


David G. Talbot 
State Parks Superintendent 


F - 
6-19-79 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7723 LaDona !1. Copeland v. George Spencer, dba S. PD. Snencer & 
Sons, the Oregon State Highway Division and the State of Ureqon, 
by and through its Department of Transportation: This case arises 
out of an accident that occurred on November 7, 1978, in a con- 
struction area located near mile post 137 on Interstate 5 in the 
County of Douglas. The contractor was George D. Spencer. The al- 
leged negligence of the defendants is the failing to aive adequate 
notice of an explosion (blasting to remove rock) to the plaintiff, 
failing to conduct its blasting with reasonable care and skill, 
and failing to give adequate notice in the nature and extent of 
the explosion and concussion to the plaintiff. The nlaintiff is 
seeking $490,000. The matter has been referred to the Attorney 
General's office for the defense of the State. 


L-7724 Beulah M. Curtis v. Oregon State Highway Division: This 
case arises out of an accident that occurred on February 26, 1979, 
in which the plaintiff was driving a vehicle in Klamath County, on 
State Highway 140, approaching Klamath Falls from the east, and 
came upon a hole in the middle of the road which was avnroximately 
4 feet wide and 10 feet long. Plaintiff alleqes that defendant's 
employees had parked a road grader on the shoulder of the hiahway 
immediately adjacent to the hole extending into the lane of travel 
without any flares or other warnings. The plaintiff was unable 
to avoid the hole, crossed over the centerline and struck another 
vehicle. The plaintiff is seeking $15,533.45 damages. The matter 
has been turned over to the Attorney General's office for the de- 
fense of the State. 


L-7729 State of Oregon, ex rel. Harry P. Thorp, acting as receiver 
for ODD-6 corporation Vv. Apex Fence Co., Inc., et al.: This is a 
lawsuit for breach of contract between two subcontractors on a 
contract in which S. D. Spencer and Son was the prime contractor. 
The lawsuit does not directly involve the State of Oreson and will 
merely be monitored by the Attorney General's office. (Contract 
No. 8472, South Ashland Interchanae/California State Line Section 
of the Pacific Highway for the County of Jackson.) 


L-7730 Ronnie H. Curtis, Jr. v. Oregon State Highway Division: This 
is a companion case to L-/724 and the plaintiff was a passenger in 
the vehicle driven by the plaintiff in L-7724. The plaintiff is 
seeking $105,243.68 in damages. The matter has been referred to 

the Attorney General's office for defense of the State. 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Cause of Action Plaintiff Judgment 


Defendant 


Ronald E. Buck Unpaid rent $688.00 Dismissed 


L-7561 
R-46144 & R-41920 
County: Lane 


REMARKS: Unable to locate defendant. Case dismissed - will refer 
matter to Department of Revenue. 


Raymond C. Younger Property Damage $ 83.99 


L-7326 
County: Washington 


REMARKS: Amount of claim paid in full. 


William I. Tolke Trespass Suit Damages for Title quieted 
to Quiet Title trespass on in defendant. 
L-7332 plaintiff's 
R-48688 property; 
County: Washington defendant re- 
moved aqqreqate 
from State's 
property. De- 
fendant counter- 
claimed claiming 
title to property. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant 


Erickson Enterprises, Inc. $23,550 $40,000 $50,000 


L-7526 

R-48793 

Section: Warren-Scapnoose 

Highway: Columbia River 

County: Columbia 

Approved by: Jack L. Sollis Date: June 1, 1979 


Richard Pierce $109,500 $121,800 $130,000 


L-7572 

R-49602 

Section: Ross Island Bridae 

Highway: Mt. Hood (Powell Blvd.) 

County: Multnomah 

Approved by: Jack L. Sollis Date: Mav 2, 1979 


_Offer__—Anpraisal Settlement 


_F 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Cause of Action Plaintiff 


Plaintiff Defendant —__ 


State of Oregon Phillip Roy Smith Guardrail $219.81 
Damage 


L-7430 

County: Baker 

Disposed of by: Amount of settlement ($219.81 plus costs of $39.80) 
paid in full. 


State of Oregon Robert D. Tillman Unpaid Rent $185.90 
dba Tillman & Sons 
Plumbing 

K-7545 

R-34428 

County: Clatsop 

Disposed of by: Amount of settlement paid in full. 


State of Oregon The Masher, Inc. Property Damage $669.77 


L-7461 
County: Jackson 
Disposed of by: Defendant bankrupt with no assets. Defendant had 


$500 deductable insurance and Insurance Co. paid 
$169.77. 


State of Oregon Orville Silseth Unpaid Rent $698.35 


L-7560 

R-44619 and R-44620 

County: Marion 

Disposed of by: Amount due paid in full. 


State of Oregon James Burke Cost of remov- $177.66 
ina illegal 
L-7426 road approach. 
County: Morrow 
Disposed of by: The total claim plus attorney fees and costs was 
$391.62. $382.62 paid. Small amount left does 
not justify further action to collect. 


June 29, 1979 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone meeting at 9 a.m. originating in Room 140, Transportation 
Building, Salem, Oregon. Notice of the meeting was made by press 
release to the newspapers of the general and local circulation through- 
out the State. The following persons were on the telephone at the 
locations given: 


Tom Walsh, Vice Chairman, Portland 

Peter J. Brix, Member, Portland 

B. Gordon Coleman, Member, Eugene 

Michael P. Hollern, Member, Bend 

F. B. Klaboe, Director of Transportation, Salem 

H.S. Coulter, State Highway Engineer, Salem 

Jack Sollis, Chief Counsel, Salem 

Larry Rulien, Executive Assistant to State Highway 
Engineer, Salem 

Blake Eklund, Travel Information Council, Salem 

Karen Rice, Commission Services, Salem 


Mr. Coulter announced that the meeting was being recorded in 
accordance with the Director of Transportation's Administrative Order 
No. 52. 


Mr. Coulter recalled that information had been mailed to the 
Commission prior to the June 19, 1979, meeting concerning some re- 


surfacing projects but it had been withdrawn due to the Legislature 

not having acted on the budget. He said that he is asking for the 
Commission's approval today to add the following four resurfacing 
projects to the Six Year Program so that bids may be received on July 12, 


1979: 


1) Columbia County Line-Buxton Section of the Nehalem 
Highway approximately 30 miles northwest of Portland 
in Washington County. 


Carus-Jct. Woodburn-Estacada Highway Section of 
the Cascade Highway in Clackamas County. 


The Dalles-California Highway-S. 6th Street Section 
of the Klamath Falls-Malin Highway (Eastside Bypass) 
in Klamath Falls: in Klamath County. 


4) Silver Lake-Summer Lake Section of the Fremont 
Highway in Lake County. 


Commissioner Hollern moved that the projects be approved and Vice 


Chairman Walsh and Commissioner Coleman seconded the motion; the motion 
was carried unanimously. 
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In reply to Vice Chairman Walsh's inquiry, Mr. Klaboe said 
that the Public Transit Division's budget passed the House yestere 
day by a 52-7 vote which included the Banfield Transitway. He men- 
tioned that Senate Joint Resolution No. 7 is now on the Governor's 
desk for signature. 


Mr. Sollis recalled that on June 19, 1979, the Commission 
approved a new agreement with a concessionaire for the information 
plazas and rest areas. He said the new concessionaire could not come 
up with the required $100,000 down payment and could not enter into 
the contract. Following Mr. Sollis' recommendation, the Commission 
rescinded their action of June 19, 1979, approving the contract and 
accepted the concessionaire's withdrawal, subject to any legal 
rights the State may have against them as a result of them not being 
able to enter into the contract. He said bids will be received again 
on July 16, 1979, and a report will be submitted to the Commission 
at its meeting on July 17, 1979. Commissioner Coleman moved that 
their previous action be rescinded; Commissioner Brix seconded and the 
motion carried unanimously. 


The meeting adjourned at 9:07 a.m. 


(J, 


B. Gordon Coleman, Commissioner 


@ A_¥f2 ek 


C. W. Head, Manager 
Commission Services 
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July 17, 1979 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building at 10:00 a.m. Notice of this meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

H, S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

Harvey Ward, Deputy Administrator of Motor Vehicles Division 

David Talbot, Administrator of Parks and Recreation 
Division 

Larry Rulien, Executive Assistant to State Highway Engineer 

R, N. Bothman, Administrator of Metropolitan Branch 

L. E. George, Traffic Engineer 

J. B. Boyd, Right of Way Manager 

Glen Green, Federal Highway Administration 

C. W. Head, Manager, Commission Services 


The Commission unanimously approved the following items on 
the consent calendar: 


1) Adopted resolution declaring necessity of certain real 
property for public purposes and authorized condemnation. 
("Real Property Condemnation Resolution No. 2688" on file 
in Commission's files, Salem.) 


Authorized increases in project authorizations on the 
following contracts: 


a) Contract No. 8915 for work on City Streets in 
City of Rogue River in Jackson County, in the 
amount of $11,200. (20% increase) 


Contract No. 8815 for work due to slides on the 
Grayback Creek-Lake Creek Section, Oregon Caves 
Highway, Josephine County, in the amount of 
$12,910.81. (8.4% increase) 


Contract No. 8757 for work on the S. Fork Coquille 


River (Gaylord) Bridge Section, County Road 153, 
Coos County, in the amount of $142,500. (42.2% increase) 
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d) Contract No. 8720 for work on the Main Street at 
Canyon Boulevard Section, John Day Highway, Grant 
County, in the amount of $9,677.47. (16% increase) 


Snowmobile Trail Grooming Program for 1979-1980 as 
follows: 


1. Klamath Falls (Klamath County) 
Purchase snow tractor (Bombardier SV250); transfer 
"Wisconsin Special" groomer from Tollgate. Grooming 
agreement with Winema National Forest, Klamath 
District, or Klamath Basin Snowdrifters ($3,000). 


Diamond Lake (Douglas County) 
Grooming agreement with Umpqua National Forest, 
Diamond Lake District ($2,000). 


Crescent Lake (Klamath County) 
Grooming agreement with Oregon State Snowmobile 
Association ($2,000). 


Waldo-Oakridge (Lane County) 

Grooming agreement with Willamette National Forest, 
Oakridge District ($2,000). Transfer Quad-Trac 
w/groomer from Baker upon purchase of snow tractor 
(Thiokol) and groomer for Baker. Possible transfer 
of Alpine snowmobile and groomer to Prairie City. 


Hoodoo (Linn-Deschutes Counties) 
Grooming agreement with Oregon State Snowmobile 
Association ($2,000). 


Paulina Lake (Deschutes County) 
Grooming agreement with Deschutes National Forest, 
Fort Rock District ($3,000). 


Moon Country (Central Cascades vicinity) (Deschutes 
County) 

Grooming agreement with Oregon State Snowmobile 
Association ($3,500), 
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Mt. Hood (Clackamas & Wasco Counties) 
Grooming agreement with Oregon State Snowmobile 
Association ($3,500). 


Four Corners Snowmobile Club (Heppner vicinity) 
(Morrow County) 

Grooming agreement with Oregon State Snowmobile 
Association ($350) 


Tollgate Trailfinders (Umatilla & Union Counties) 
Purchase groomer (Maxey Manufacturing ''Idaho 
Special"); transfer "Wisconsin Special" groomer to 
Klamath Falls. Grooming agreement with Oregon 
State Snowmobile Association ($3,000). 


La Grande Snowdrifters (Union & Baker Counties) 
Grooming agreement with Oregon State Snowmobile 
Association ($1,500). 


Elkhorn Chapter, Blue Mountain Snowmobile Club 
(Baker vicinity). (Union and Baker Counties) 
Purchase snow tractor (Thiokol) and groomer; 
transfer Quad-Trac to Waldo-Oakridge. Grooming 
agreement with Oregon State Snowmobile Association 
($1,500). 


Prairie City (Grant County) 

Possible transfer of Alpine Snowmobile and groomer 
from Waldo-Oakridge. Grooming agreement with Oregon 
State Snowmobile Association ($250). 


NOTE: A single agreement with the Oregon State Snowmobile 
Association including all areas so noted above will be de- 
veloped for 1979-80. In addition to grooming funds, $6,000 
for trail signing statewide will be included in this agreement. 
Separate grooming agreements with the U. S. Forest Service 

for the remaining areas as noted above, will be developed. 
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OREGON STATE HIGHWAY DIVISION 
Maintenance Branch 


Preliminary Financial Statement 
Snowmobile Program 
1979-80 


Fund Balance 6-30-78 $116,617 


Revenue Received 7-1-78 - 5-31-79 + 43,617 
Expenditures 7-1-78 - 5-31-79 

Construction $ 60,930 

Maintenance (all) 54,616 


$115,546 - $115,546 


Estimated Expenditures 6-1-79 - 
Equipment Purchase - 33,521 


Estimated Fund Balance 6-30-79 $ 11,167 


Estimated Revenue 7-1-79 - 6-30-80 + 90,000 
Estimated Expenditures 7-1-79 - 6-30-80 
Plowing/Enforcement $ 16,000 
Grooming 27,600 
Equipment Purchase 35 ,000 
Signing 1B Vue. 
$ 84,600 


Estimated Fund Balance 6-30-80 
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Deleted the following minor Sno-Parks due to low use 
and incidental plowing costs last season: 


a) Century Drive Highway ~- M.P. 19.37; 21.42 and 
22.19 (Deschutes County) - 


b) John Day-Burns Highway (US395) - Starr Campground 
(Grant County). 


c) Ukiah-Hilgard Highway (ORE244) , Snowmobile Areas, 
M.P. 14.52 and 18.00 (Umatilla County) - 


Apportionment of Federal-aid Funds authorized for Fiscal 
Year 1980 for Oregon metropolitan planning in the amount 
of $251,695 to Portland, Salem, and the Springfielid- 
Eugene area as follows: (State's match on a 80-20 basis 
approved. ) 


Distributed F State 
Area Base on Population Match Total 


NS 


portiand. 9 -41,949.16 5 33,814.43 $125,763.59 $31,440.90 $157,204.49 
Salem 41,949.17 19,758.00 61,707.23 15,426.81 77,134.04 


Spring- 
field - 
Eugene 41,949.17 22,275.01 64,224.18 16,056.04 80,280.22 


TOTAL $125,847.50 $125,847.50 $251,695.00 $62,923.75 $314,618.75 


6) Agreement with Stop Oregon Litter and Vandalism for the 
State to continue participation in the financial support 
of the State wide anti-litter and vandalism program. 


Cost not to exceed $12,500 through June 30, 1980. 
Reappointed to the Winter Recreation Advisory Committee 
for a second two-year term the following members whose 


terms expired July 1, 1979: 


Richard L. Kohnstamm representing Ski Area Operators, 
Western Oregon, Timberline Lodge. 


Donald T. Grubb, representing general public, McMinnville. 


Dr. Kenneth Haevernick, representing Oregon State Snow- 
mobile Association, Lebanon. 


Chuck Hale, representing Pacific Northwest Ski Association 
Lake Oswego 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on be- 
half of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
Highway Controller Exhibit 
Chief Counsel Exhibit 
Administrator, Public Transit Division Exhibit 


Mr. Klaboe reported that the 1979 Legislative session was 
very successful for the Department. He stated the Legislature budgeted 
in the General Fund for the next binennium the State Police, State 
Parks, Marine Board and several other agencies that do get highway 
user's funds. This will amount to approximately $60,000,000 in addi- 
tional funds for the Highway Division. 


Mr. Klaboe said the Legislature passed into law several bills 
that will raise motor vehicle fees to the cost of providing the services 
that the Motor Vehicles Division provides for an additional $10,000,000 
during the next biennium. He mentioned the Legislature passed Senate 
Joint Resolution 7 which will be placed on the May, 1980, ballot. This 
measure will make the State Police, State Parks, and other agencies 
permanently a part of the General Fund, The legislature passed another 
bill, he said, that will be placed on the November, 1980, ballot at 
the general election; that is, the 2¢ gasoline tax increase. If this 
measure passes, it would increase the revenue approximately $10,000,000 
this current biennium. ($3,000,000 to counties and $1,800,000 to 


cities). In the 1981-83 biennium it would bring in approximately 
$52,000,000 to the Highway Fund. ($15,000,000 to the counties and 
$9,000,000 to the cities.) 


Mr. Klaboe handed to the Commission a synopsis of the fiscal 
impact of the legislation passed by the 1979 session of Legislature. 
(Copy of Legislature synopsis (memo dated July 16,1979, to Loyd Henion 
from George Burgess) is on file in the Commission's files, Salem.) 


In reply to Commissioner Brix's inquiry, Mr. Klaboe said 
that he has talked to the Associated General Contractors and the 
Asphalt Paving Institute representatives, and they indicated that as-~- 
phalt will be available to the contractors.. 


Mr. Sollis announced that the Travel Information Council has 
not been legally reconstituted as Senate Bill 270 has not been signed 
by the Governor. It is anticipated that the Bill will be signed next 
week. He said, as reported to the Commission on June 29, 1979, the 
new concessionaire to operate the information plazas in rest areas was 
unable to furnish the money as required in the agreement. The 
TIC called for bids again for this service and received two proposals. 
Following a telephone meeting, Mr. Sollis said the Council recommended 
approving the agreement to Color and Design, Inc. He said their 
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Proposal does not cover a down payment, but will pay 20% of the gross 
receipts from advertising income per year to the Council. Based on 
the existing gross, this would amount to approximately $52,000 a year. 
He stated 18% of the gross would go toward the payment of the $412,000 
that they have agreed to pay for the concession. The other 2% would 
be a concessionaire's fee. If their gross revenue increases, then 

the payment to the Council in turn will increase. Mr. Sollis said 

the proposal with the existing revenue would pay off the $412,000 in 
eight years. He said that TIC will meet again next week, after the 
Governor has signed Senate Bill 270, to officially approve the agree- 
ment and recommended approval to the Commission to award the concession 
to Color and Design, Inc. The Commission unanimously approved the 
agreement, effective July 1, 1979, contingent on the Governor signing 
Senate Bill 270, and authorized Mr. Coulter to sign the agreement on 
their behalf. 


The Commission unanimously approved the adoption of the 
following temporary rules and authorized a hearing as recommended by 
Mr. Sollis: 


(1) Criteria for issuance of permits for business 
identification signs. Repeals permanent rule adopted 
March 28, 1978. ("Administrative Rule No. 95C" 
on file in Commission's files, Salem.) 


Criteria for issuance of new permits for benches 
utilized as outdoor advertising signs. ("Adminis- 
trative Rule No. 117" on file in Commission's files, 
Salem. ) 


(Temporary rules filed with Secretary of State on July 19, 1979, and 
to be published in the Administrative Rule Bulletin on August 1, 1979.) 


Mr. Bell stated that tourism in Oregon is down this summer 
due to the gasoline crunch, He handed to the Commission graphs showing 
the attendance figures for May through September at the six border 
information centers for 1977, 1978 and through June, 1979. Mr. Bell 
mentioned that attendance is significantly off at all locations, 
especially at the Siskiyou Visitor Center. He said tourism in Oregon 
last year was a billion dollar industry and approximately 40%-45% of 
those visitors came from California. Mr. Bell pointed out that if 
this drop continues, it will amount to a loss of approximately $200,000,000 
in revenue to the State in 1979, He mentioned Oregonians staying in 
the State appear to be picking up some of the slack in the resorts and 
motels. He said major tourist attractions are in some difficulty. 


Mr. Klaboe commented that the Department's projections on 
gasoline tax so far are not near as severe as the tourist situation. 
He said if the worst happens that the Energy Department has: predicted, 
the Department could be off $1.4 million in gasoline tax revenue this 
summer over next year. 
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The Commission reconfirmed the next meeting date as August 21, 
1979, and tentatively set September 18, 1979 for the following meeting. 


Mr. Klaboe stated that the Department should continue its 
planning activities, revenue projections and to work up a Six Year 
Program. He handed to the Commission a Six Year Program explanation 
sheet (copy of program explanation on file in the Commission's files, 
Salem) and suggested that the Commission hold a work session following 
the August Commission meeting. The Commission decided to hold a work 
session at 2 pem. on August 21, 1979, to discuss the Department's 
revenues and the Six Year Program. 


Mr, Coulter introduced Mr. William A, Sellwood, Heavy 
Equipment Mechanic, Salem; and Mr. Jonas A. Hammack, Highway Shop 
Superintendent, Bend, who have comp leted 40 years of service with 
the Highway Division. (Mrs. Sellwood and Mrs. Hammack were also 
present. ) Chairman Yturri presented to each employee a 40-year service 
pin and thanked them for their long, faithful, and dedicated service. 


Attention was given to an agreement with Dames and Moore 
for preparation of the Final Environmental Impact Statement for the 
Banfield Transitway Project in Multonomah County. Mr. Coulter said 
the work to be performed by the consultant is the noise and air quality 
studies for both Light Rail Transit and the Banfield Freeway project 
and preparation of the Final EIS for Federal Highway Administration 
approval. He mentioned the work will cover an eight-month period and 
will not exceed $265,000. CRAG has previously approved the use of 
Interstate Transfer Funds and there is an approved agreement which 
states that Interstate Transfer Funds will comprise 85% of the cost 
and 15% will be split between Tri-Met and the State Highway Division. 
The Commission approved the agreement as recommended by Mr. Coulter, 
and authorized him to sign the agreement in their behalf, contingent 
on the Governor's approval of recently passed legislation and the 
anticipated approval from the Urban Mass Transit Association. 
Commissioners Hollern and Brix approved under protest. 


The Commission considered adoption of a temporary rule re- 
garding the 1978 edition of the Manual on Uniform Traffic Control 
Devices and the repeal of the 1971 Manual on Uniform Traffic Control 
Devices. Mr. Coulter said the 1978 edition incorporates all revisions 
which have been approved through official rules issued by the Federal 
Highway Administration. He mentioned the Department has prepared 
two supplements to the national manual. The first supplement explains 
Oregon's standard practices and interpretations as related to the 
national manual. The second supplement identifies signs used in Oregon 
which are not included in the national manual. Following his favor- 
able recommendation, the Commission unanimously adopted the 1978 manual 
with the two supplements and the following seven exceptions as 4 
temporary rule as follows: 
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The pennant shape sign shall not be used in addition 
to "No Passing" sign and stripes in Oregon to warn 
motorists of no passing zones. 


The position of intersection guide signing in Oregon 
shall normally be at the far right-hand corner of 
the intersection when viewed by approaching traffic, 
not in advance of the intersection as stated in the 
national manual. 


The word "LIMIT" shall not be used on speed signs 
inasmuch as this is in conflict with Oregon's 
basic speed law. 


The "LIMITED SIGHT DISTANCE" sign shall not be used 
in Oregon. 


The no-passing barrier stripes as required by the 
manual shall not be placed on horizontal curves. 

The matter of passing on curves is controlled by 

Oregon Statute ORS 483.308. 


The "School Boy Sammie" sign may be placed on the 
centerline of a roadway. 


The red arrow indication and yellow arrow indication 
shall not be used on traffic control signals in 
Oregon. 


The Commission also rescinded the 1971 manual. The temporary rule 
was filed with the Secretary of State on July 20, 1979, to be published 
in the Administrative Rule Bulletin on August 1, 1979. 


The Commission considered approval of 27 resurfacing projects 
involving 207 miles of highway at the estimated cost of $33,290,000. 
Mr. Coulter said most of the money became available when the 1979 
Legislature decided to fund the State Police and the State Parks out 
of the General Fund rather than the Highway Fund. He mertioned the 
criteria used to select the projects involved projects from the Six- 
Year Highway Improvement Program, funding availability, and personal 
inspection by Division personnel of badly deteriorated sections caused 
by last winter's severe weather (He mentioned that four projects 
had been approved by the Commission at their June 29, 1979 telephone 
meeting), The Commission unanimously approved the following projects 
as recommended by Mr. Coulter: 


1) Dodge Road-Estacada, Woodburn-Estacada Highway, 
Clackamas County, 4.7 miles. 


2) Zigzag River-Woodlot Road, Mt. Hood Highway, 
Clackamas County, 5.1 miles. 


Woodlot Road-Ski Bowl Frontage Road, Mt. Hood High- 
way, Clackamas County, 4 miles. 
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17) 


18) 


19) 


20) 


21) 


22) 
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Big Creek Section, Lower Columbia River Highway, 
Clatsop County, 1.9 miles. 


Westport-Clatskanie, Lower Columbia River High- 
way, Columbia County, 10.3 miles. 


West End One Way Couplet-M.P. 15.2, Coos Bay- 
Roseburg Highway, Coos County, 3.5 miles, 


Lava Butte Lookout-Sugar Pine Butte Road, The Dalles- 
California Highway, Deschutes County, 8.3 miles. 


Plainview Road-Deschutes River, McKenzie-Bend Highway, 
Deschutes County, 7.1 miles. 


Burns-Burns Junction, Central Oregon Highway, Harney 
County, 1.5 miles. 


M.P, 52.0-Poison Creek, John Day-Burns Highway, 
Harney County, 10.3 miles. 


Poison Creek-Burns Junction, John Day-Burns Highway, 
Harney County, 5.2 miles. 


Four Corners-White City, Crater Lake Highway, Jackson 
County, 3.8 miles. 


Brownsboro-North Fork Little Butte Creek, Lake of the 
Woods Highway, Jackson County, 7.8 miles. 


Eddyville-Cline Mountain, Corvallis-Newport Highway, 
Lincoln County, 5.8 miles. 


M.P. 70.20-Santiam Junction, North Santiam Highway, 
Linn County, 11.6 miles. 


Black Canyon Creek-Harper Junction, Central Oregon 
Highway, Malheur County, 20 miles 


Tronsides-Brogan Hill, John Day Highway, Malheur 
County, 14.3 miles. 


Talbot Road-Santiam River Bridge, Jefferson Highway, 
Marion County, 1.3 miles. 


Grande Ronde-Wallace Bridge, Salmon River Highway, 
Polk County, 5.6 miles. 


Grass Valley-Kent/Grass Valley Road, Sherman Highway, 
Sherman County, 13 miles. 


Pendleton-Adams, Oregon-Washington Highway, Umatilla 
County, 10.5 miles. 


Kent-Shaniko, Sherman Highway, Wasco County, 16*miles. 
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Maupin-Cow Canyon, The Dalles-California Highway, 
Wasco County, 21.2 miles. 


24) M.P. 43.9-Junction McMinnville Spur, Salmon River 
Highway, Yamhill County, 2.5 miles. 


25) Dayton Junction-Lafayette Highway, Pacific Highway 
West, Yamhill County 2.5 miles. 


26) Junction Lafayette Highway-Junction Pacific Highway 
West, Salmon River Highway, Yamhill County, 2.9 miles. 


27) Siuslaw River-Walton, Florence-Eugene Highway, Lane 
County, 6.3 miles. 


Consideration was given to the construction of a new 
Eugene office building. Mr. Coulter stated the present facilities 
occupied by the Motor Vehicles Division, State Police, and the District 
Highway Engineer in Eugene have gradually become overcrowded and in- 
convenient to the using public. He mentioned expansion at the present 
gite on Franklin Boulevard is not possible and the location is not 
geographicaly situated for best use by the Motor Vehicles Division and 
the State Police. It has been concluded that a suitable joint use of 
office facilities for the Highway District Engineer, Motor Vehicles 
Division, and State Police can be developed on existing State Highway 
owned property in the northeast quadrant of the Beltline Road inter- 
change with I-5 with direct access to Game Farm Road. Mr. Coulter 
said under this plan the Highway Section Maintenance Station and the 
Resident Engineer's offices will remain at their existing location on 
Franklin Boulevard. The present estimate of a 15,000 square foot 
building and related site development is $1 million. He said up to 
60% of the cost is expected to be offset by sale of the existing 
Motor Vehicles Division's office location, the unused remainder of the 
proposed new site and several other smaller State-owned parcels in the 
vicinity. Mr. Coulter mentioned several other excess parcels in Lane 
County are becoming available for sale and could provide additional 
funding credit. Commissioner Hollern expressed a concern that the 
spending of funds for this project should be prioritized with the re- 
pair and rehabilitation of the road system. Commissioner Coleman felt 
that this building is needed and gave his support for the construction 
of the new building. The Commission granted initial approval of the 
concept for the Department to proceed with the formal design of the 
building. 


Mr. Boyd gave an overview of the actions the Department has 
taken to solve the problem of the Multnomah County Rocky Butte Facilities. 
He submitted to the Commission a report with the chronology of the 
actions the Department has taken. (Copy of report on file in the 
Commission's files in Salem.) Mr. Boyd showed various slides of the 
facilities, showing its close proximity to I-205, Banfield Freeway, 

Union Pacific Railroad, and Rocky Butte to the west. Mr. Klaboe thanked 
Mr. Boyd and Vice Chairman Walsh for their extra hours of work in the 
Rocky Butte functional replacement. 
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The Commission considered the distribution of Fiscal Years 
1979 and 1980 Federal Aid Special Highway Bridge Replacement Off-System 
Program Funds. Mr. Coulter mentioned the allocation has been distrib- 
uted in accordance with the Memornadum of Understanding as jointly 
developed with the Association of Oregon Counties and the League of 
Oregon Cities. He said Federal law requires between 15 and 35 percent 
of the funds to be assigned to Off-System projects. The program funds 
have been investigated and are eligible for funding. Upon Mr, Coulter's 
recommendation, the Commission unanimously approved the following 
projects and authorized him to sign the necessary agreements: 


PRIORITY LIST OF OFF-SYSTEM BRIDGE REPLACEMENTS FOR FISCAL 1979 


CcOsT 
BRIDGE HWY. COUNTY x 1,000 


fhe Na 


S.F.K. Coquille R. County Road Coos 140 
(Gaylord) Br. 153 


Dairy Cr. Susbauer Rd. Wash. 276 
McFee Cr. Midway Rd. Wash. 111 
Lakewood Bay N. Shore Dr. Clack. 60 
Little Deschutes R. Masten Rd. Des. 157 
Parrot Cr. New Era Rd. Clack. 385 


N. Fk. Yachats Re Linc. 140 
1,269 


PRIORITY LIST OF OFF-SYSTEM BRIDGE REPLACEMENTS FOR FISCAL 1980 


cost 
RRIDGE HWY. COUNTY x 1,000 


a 
Dairy Cr. O'Flow Harrington Rd. Wash. 63 
Gales Creek Parson Rd. Wash. 

Deschutes R. Twin Brs. Rd. Des. 

Catherine Cr. Wilkinson Union 

Salmon R. Arra-Wanna Clack. 

Fiddle Cr. Brs. Lane 


'pD" Canal Br. 6th St. Klam. 


Christensen Cr. Robinson Rd. Wash. 
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NOTE: Projects not contracted in the year shown will be number 1 
priority for the following year. 


Mr. Talbot reported that over the past year staff has been 
working with Mr. Dean Jackson to insure his compliance with his agree- 
ment to develop a recreational vehicle campground at Agness within 
the Rogue River Scenic Waterway in Curry County. He said the key 
issue in the agreement is the requirement for Mr. Jackson to establish 
vegetative screening along the top of the river bank within one year 
of commencing construction. The landscape screening was to have been 
completed by June 27, 1979. As a result, legal counsel has initiated 
steps to enjoin Mr. Jackson from opening his recreational vehicle camp- 
ground until such time as the landscaping has been completed satisfactorily 
and found to be in compliance with the agreement. Mr. Talbot said in 
the event that legal actions to enforce the Commission's agreement with 
Mr. Jackson does not produce satisfactory results condemnation for 
all or part of the subject property may be necessary. Mr. Talbot 
requested and received unanimous authority from the Commission to go 
to the Water Policy Review Board to get their concurrence prior to 
commencing condemnation proceedings if it becomes necessary. 


Mr. Talbot stated that he wanted to inform the Commission 
that since August 1978, legal counsel and staff have been corresponding 
with Mr. Forrest Solomon and his attorney concerning illegal placement 
of a mobile home on the John Day River Scenic Waterway in Wheeler 
County. He said the mobile home was installed without notification 
of intent as required by ORS 390.845(3). Mr. Talbot stated as a result 
of numerous unfulfilled requests for written notitication ana removal 


of the mobile home, legal counsel has filed an action to require Mr. 
Solomon to remove his mobile home from the area within Scenic Waterway 
jurisdiction, 


The Commission considered a request from Shirley L. Shorb 
to place a mobile home on the Rogue River Scenic Waterway at Agness in 
Curry County. Mr. Talbot said the site is approximately 900 feet 
from the river. The mobile home site will not be screened from view 
from the river by topography or land formation, but there is substantial 
vegetative screening existent between the river and the site. Mr. Shorb 
has indicated that he has no intention of removing any of the vega- 
tation. The Commission unanimously granted Mr. Shorb a variance to 
place. his mobile home at the described location subject to conditions 
outlined in Mr. Talbot's letter of July 17, 1979, to Mr. Shorb. 


Attention was given to a proposed administrative rule to 
close two sections of the beach to vehicles in Lincoln County (except 
by permit) year round from the south jetty at Yaquina Bay southerly to 
the Sandpiper Village subdivision and from Waldport south to Yachats, 
at the Lincoln County - Lane County line. Mr. Talbot mentioned a public 
hearing was held on July 3, 1979. It brought 15 responses from the 
public, 11 in favor of closure and 4 opposed. Following Mr. Talbot's 
favorable recommendation, the Commission unanimously adopted a permanent 
rule ("Ocean Shore Administrative Rule No. 12A") closing the two 
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sections of the beach in South Lincoln County. (This rule amends 
"Ocean Shore Resolution No. 12".) The permanent rule was filed with 
the Secretary of State on July 19, 1979, and was published in the 
Administrative Rule Bulletin on August 1, 1979. 


Mr, Talbot reported that a petition was received in May 1979 
from a group of property owners at the Community of Tierra Del Mar 
in Tillamook County to close the beach to vehicle use the year round. 
He said present regulations include closure from May 1 to September 30 
and open the rest of the year. The petitioners want to eliminate the 
conflicts between pedestrians and cars. Mr. Talbot stated a hearing 
was held on June 9, 1978, and those opposed to closure claimed loss 
of traditional rights and loss of public access. He said public input 
was evenly divided and local officials are opposed to closure. Mr. 
Talbot mentioned that adequate off-beach public parking for beach 
users is very limited. Until more adequate off-beach parking is pro- 
vided, closure would limit use of the northernmost section of the 
beach to those willing to hike some distance. Mr. Talbot recommended 
no change in the present regulations. The Commission unanimous ly 
accepted his recommendation. (See further entry for Mr. Robertson's 
presentation regarding this matter.) 


Mr. Talbot handed to the Commission a summary of attendance 
at 11 key usage campsites sold from July 9 through July 15, 1979, 


which shows a drop of 14% for last year. (Park attendance report on 
file in the Commission's files, Salem.) He said non-resident camping 
has declined approximately 35%. Mr. Talbot pointed out if this 147% 
decline holds over a two-year period it would represent a million 
dollar loss in income in camping fees. 


M: Allen Robertson of Pacific City (Tierra Del Mar) stated 
that he does not comprehend the staff report concerning the ocean 
shore vehicle regulations at Tierra Del Mar. He said this area has 
avenues running to the beach every 160 feet and parking is provided. 
Mr. Robertson mentioned the mouth side of Sand Lake is probably the 
most fragile estuary on the Oregon Coast. It is so completely 
accessible from the north side that the estuary is being abused. He 
said people drive their vehicles into the area year-round and go 
through the estuary over the shrimp beds and other marine life present. 


The Chairman thanked Mr. Robertson for his comments and his 
letter dated July 12, 1979. 


Mr. Talbot reported that the Parks' budget for 1979-81 
contains an appropriation of $500,000 for local government park con- 
struction and. improvements. He mentioned this pass-through funding is 
basically a continuation of the State Grants-in-aid program initiated 
in the 1977-79 biennium. Mr. Talbot stated that staff has updated the 
guidelines used in allocating funds and administering local projects 
generated by this program. Copies of the guidelines were distributed 
to local agencies for review and comments and so far favorable response 
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has been received. This formula distributes 40% of the funds equally 
and 60% by population. (Copy of guidelines and procedures on file 

in the Commission's files in Salem.) This item was presented to the 
Commission for their information prior to implementation. 


Mr. Talbot recommended the appointment of Mr. Tom Young from 
Baker to the State Parks and Recreation Advisory Committee for a four- 
year term, effective today. Commissioner Hollern moved that this 
appointment be made and Vice Chairman Walsh seconded; motion carried 
unanimously. 


Attention was given to a resolution accepting a grant offer 
from the Federal Aviation Administration for financial assistance in 
the amount of $169,925 for continuous airport system planning for the 
State. Mr. Burket said the total cost of the two-year project is 
$226,567 and sponsor's matching funds of $56,642 will be comprised of 
agency salaries and travel expenses for participating personnel. He 
stated this grant will allow not only for updating all segments of the 
plan, but for the collection of operational data that was not possible 
when the original plan was accomplished. The Commission unanimously 
adopted the resolution as recommended by Mr. Burket. ("Aeronautics 
Miscellaneous Resolution No. 23" on file in the Commission's files, 
Salem. ) 


Mr. Burket mentioned that the Metropolitan Service District 
of Portland is seeking a new sanitary land fill site. He said they 
have four sites under consideration and one of the locations is at 
the Mira Monte Farms located just north east of the Aurora State Air- 
port. The service district is having CH2M Hill do a six-month feasi- 
bility study. Mr. Burket said Clackamas County has appointed an 
Advisory Committee on land fill siting and he recently asked that he 
be appointed to the Committee because of the close proximity to the 
proposed site to the airport. Mr. Burket indicated concern of the 
smoke hazard from burning and the birds that collect in sanitary areas 
which would be hazardous to aircraft. 


Commissioner Hollern inquired about the availability of 
aviation fuel. Mr. Burket said the fuel situation seems to be easing 
except for isolated cases. He mentioned that his office has recently 
installed a toll free line for use by the 75 aviation fuel retailers of 
the State to keep the Department apprised of their current status of 
fuel. 


There was discussion concerning the Department fuel budget. 
Mr. Klaboe indicated that the Department will probably use more fuel 
this year than last year due to the additional construction work in 
progress. M:. Coulter said comparing June 1978 to June 1979 by counting 
920 passenger cars the mileage is down approximately 11%. However, 
diesel consumption is up a little over 10%, 


July 17, 1979 


Consideration was given to a request to present to the 
August Emergency Board to transfer the expenditure limitation for 
the Motor Vehicle Accident Fund from State Accident Insurance Fund 
to the Motor Vehicles Division. Mr. Ward stated this request is a 
result of the 1979 Legislature passing Senate Bill 255 which transfers 
the responsibility from the Motor Vehicle Accident Fund to the Motor 
Vehicles Division, effective July 1, 1979. The Commission unanimously 
approved the request as recommended by Mr. Ward, 


Commissioner Brix stated that he has submitted a letter to 
the Department stating that he has a potential conflict of interest 
because of his ownership in a joint venture between Coast Marine 
Construction Company and Knappton Corporation, Mr. Brix stated if 
the joint venture is working on a highway job, he will not participate 
in any discussion relating to the project. 


NO SOUTHEAST CARUTHERS STREET PORTLAND, OREGON 97214 503/232-9155 


INNAIPIPTTON COIRIPORAITTION 


July 16, 1979 


Oregon Department of Transportation 

135 Transportation Building 

Salem, OR 97310 

RE: Joint Venture - Coasf-Knappton, A Joint Venture 
Gentlemen: 

Coast-Knappton, a Joint Venture between Coast Marine Construction Company 
and Knappton Corporation, has submitted a prequalification request to the 
Department to bid on Highway Division contracts. 

This is to advise you of a possible conflict of interest and also to advise 
you that I will abstain from voting on any action relating to any contracts the 
Joint Venture may enter into with the Highway Division. 


Nery truly yours, 


President 
PJB/bc 


cc: Governor Victor G. Atiyeh 


July 17, 1979 


Chairman Yturri presented to Mr. Klaboe a 30-year service 
pin and congratulated him on his outstanding service with the Department. 


The Chairman adjourned the meeting at 11:45 a.m. 


C. W. Head, Manager 
Commission Services 


Anthony Yturri, Chairman 


a 


Tom Walsh, Vice Chairman 


Michael P, Hollern, Commissioner 


oar 
5 oe DY, ae “ae *,™ he 
Peter J.(Brix, Commissioner 


Ad less 


B. Gordon Coleman, Commissioner 


July 17, 1979 


A 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 


50026 Frances Rice $ 30,000.00 
50384 James D. Bellmore 

50389 L. B. Nelson Corporation 

50450 Maulding, John et al 


50454 Harry E. Skelton eS 
50464 Sinclair, Roger L. et ux 

50468 Buck, William E. & Angela E. 

50469 Jackson, Kenneth E. et al 

50474 Franklin, James C. Jr. et ux 

50475 Tippin, Wesley & Erma 

50479 Gene Cutts G.M.C. Trucks, Inc. 

50480 R. B. Investments 

50550 John A. & Mary A. Campbell 


16 Transactions 


(2) Agreement with Portland General Electric Company whereby safety 
requirements have been established by the United States Atomic 
Energy Commission requiring a clear zone or "exclusion area" to 
be established for the Trojan Nuclear Plant and involves a portion 
of the lower Columbia Highway No. 2W between M.P. 41.11 and 43.10. 
Included in the agreement is a restriction against residential 
use or overnight camping within the highway section; the right 
for PGE to require halting of traffic and the removal of persons 
or property in emergencies or a threat thereof; and emergency 
alerting procedures. (Maintenance Section) 


Agreement with the City of Coquille for installation of traffic 
signal equipment on the Coos Bay-Roseburg Highway at 2nd Street. 
The State will design, install and maintain the signal equipment 
using State funds. The City has agreed to close the pedestrian 
crosswalk at lst Street and to pay all costs of electrical energy 
consumed in operation of the traffic signals. (Local Government) 


Agreement with the City of Bend and Boyd Center for the installa- 
tion of traffic signals on The Dalles-California Highway at 

O. B. Riley Road toaccommodate the Bend River Mall. The State 
will design, install and maintain the signal equipment; the City 
will pay for electrical energy for operation; and the Company will 
pay all costs of the project. (Local Government ) 


HIGHWAY & 


; A 
DATE:....@ =es a. La 


pe el ae anal 


A 


IF 237-79 


Lease agreement with the Department of the Army, Corps of 
Engineers, to lease approximately 34.5 acres of Federal land 
and water (Coquille River North Jetty Wharf Site) within 
Bullards Beach State Park, Coos County, for public park and 
recreational purposes for a period of twenty (20) years 
beginning February 10, 1976, and ending February 9, 1996. This 
agreement modifies, replaces and supersedes the existing 
November 22, 1963, twenty-five year lease agreement. (Parks 
Branch) 


Renewal of an agreement with Kyle Smith and Elizabeth Jane Smith 
to operate the concession in the Vista House in Crown Point 
State Park from April 1, 1979, to March 31, 1981. Lessee 

will pay the State 10% percent of each calendar year's gross 
sales from the operation of the concession and from all other 
revenue-producing facilities on the premises. The State may 
terminate the lease on the breach by lessee of any of the 

terms of the lease. (Parks Branch) (Multnomah County0 


Agreement with the South Fork Water Board to participate in 
the cost of the Board's repairs of a major break in the water 
line providing domestic water service to Milo McIver State 
Park, Clackamas County. The State will pay to the Board the 
sum of $2,500 as its participation in the total estimated cost 
of $24,500. (Parks Branch) 


Agreement with the City of Albany for the completion of a 
city-wide survey and inventory of cultural resources in the 
City of Albany. The object of this contract is to assist the 
City in meeting its requirements for the identification of 
cultural resources on the LCDC Statewide Planning Guidelines 
and, at the same time, expand the Statewide Inventory of 
Historic Properties. The amount of payment by the State is 
limited to $5,000. The total expenditure will be wholly 
reimbursed to the State from Federal Survey and Planning 
monies made available by the Heritage Conservation and 
Recreation Service, U. S. Department of the Interior. (Parks 
Branch) 


Agreement with the Junior League of Portland for the completion 
of a city-wide survey and inventory of Terra Cotta Buildings in 
the downtown area of Portland. The object of the contract 

is to assist the City of Portland in meeting its requirements 
for the identification of cultural resources in the LCDC State- 
wide Planning Guidelines and, at the same time, expand the 
Statewide Inventory of Historic Properties. The amount of 
payment by the State is limited to $1,996. The total expenditure 
will be wholly reimbursed to the State from Federal Survey and 
Planning monies made available by the Heritage Conservation and 
Recreation Service, U. S. Department of the Interior. (Parks 
Branch) 


me 
7-17-79 


Agreement with Jackson County for the completion of a county 
wide survey and inventory of cultural resources in Jackson 
County. The object of the contract is to assist Jackson 
County in meeting its requirements for the jdentification of 
cultural resources on the LCDC Statewide Planning Guidelines 
and, at the same time, expand the Statewide Inventory of 
Historic Properties. The amount of payment by the State is 
limited to $3,000. The total expenditure will be wholly 
reimbursed to the State from Federal Survey and Planning 
monies made available by the Heritage Conservation and 
Recreation Service, U.- S- Department of the Interior. (Parks 
Branch) 


Agreement with the City of Astoria for the completion of a 
city-wide survey and inventory of cultural resources in the 

City of Astoria. The object of this contract is to assist 

the City in meeting for the identification 

of cultural resource tewide Planning Guidelines 
and, at the same time, ide Inventory of Historic 
Properties. The amount of is limited to 
$3,000. The total expenditure wil ursed to 

the State from Federal Survey and Planning monies made available 
by the Heritage Conservation and Recreation Service, U- Si 
Department of the Tnterior. (Parks Branch) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, I approve all actions listed above and on the 
previous two pages (totaling 11 items) and report this 
action for your official records. 


Dated this j3 day of June, 1979. 


Anthony Ytury, hairman 
Oregon Transportation Commission 


a 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authrority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transporation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
the following action and report this for your official records: 


By telephone on June 8, 1979; I gave approval 

to J. B. Boyd to accept the option from Frances Rice 
for six percels on the Bend South City Limits-Mur phy 
Road Section of the The Dalles-California Highway 

in Deschutes County for a consideration of $30,000. 
File 50026. 


A ntierrs pe een. 
Anthony Ytury, hairman 


Oregon Transportation Commission 


Dated this /3 day of ewe «Ae Be 


7-17-79 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


Nov, qe Prego N. 6th St. at CA Bos 


rraftfic Signal Installation State 


Type of Work _ 465) ¢ Se eer F.A. Proj. No. —————— 


Highway Redwood 


County ____gosephine ___— 


2 Sims Electric of Medford, Inc.» Medford 


No. of Bidders ——————— Low wihitee Ne. BOCES 


Low Bid $-294986.00 ___. 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Grants Pass and the sum of $34,800.00 
is deposited by the City. 


No. 2 Project __Lawnfield Rd. = Clackamas lips py 
ontract No. 


Type of Work 0.65 Mile, Grade, Pave & Signing F.A. Proj. No. 1X-9653(3) 
County —_————-—-cback.amas ——_—___—— Hsahway FAU_9653 (SE 82nd 


No. of Bidders 3 Low Bidder Cascade Construction Company, TNCs, >ortland 


449 , 893.00 


Low Bid $————————— 
Engineer's Recommendations: Award to low bidder subject to concurrence of 


the FHWA and Clackamas County and the sum of 
$30,900.00 is deposited by the County. 


3 


No. Project Fox-Beech Creck Summit 
(Contract No. 8958) 


State 


Type of Work 12.60 Miles Pavin F.A. Proj. No. == 


Peeite cciileoe Highway Pendleton-John_ Day 


No. of eee ae Low Bidder Bn. L.« Goats Bend 


1,446,090.00 


Low Bid $ 225-2. -—————————— 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


paTE..@.2A2= ; i. 


7-17-79 


Lexington-Bombing Range Rd. 
sis: il _Prayact . Par Lexingtou-bieper Canyon Rc 
(Contract No. 8959) 


Type of Work (12.26 Miles, Grade & Pave EA. Proj. No. State ___ 


Highway Lexington/Echo »p 


County ee °) <i. 


No. of Bidders -" Low Bidder PC ter Kiewit Sons' Co-, Vancouver, WA 


2,082,973.00 


Low Bid $44¥ S42 = 


Engineer's Recommendation: Award to low bidder. 


5 Castle Rock-Cedar Cr. (M.P. 4.8 - 16.5) 


No. ——>-———= Project __Castle ose 060) 


(Contract No. 8960) 


Type of Work 147 Ma kes Pavin F.A. Proj. No. State 
County Tillamook ¥ i Highway Three Rivers 


bio. of Gidders > Low Bidder J. C. Compton Company, McMinnville 
Low Bid $837,298.50 —_ 


Engineer's Recommendations: Award to low bidder. 


Wades Point-Joseph 
Contract No. 8961) 


Type of Work 8.63 Miles, Grade & Pave EA. Proj. No. State 


et ee Project 


County __—_——- Ha Liowa isha Wallowa Lake 


No. of Bidders 6 Low Bidder 20e ; > ine 
1,154,586.00 


Low Bid $ —2——— 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 


ee 
_Je17-79 


sw 117th-SW Hocken & NE -SE Flavel 
(Contract No. 
Type of Work _ 6.6 2. Mil es, Paving i F.A. Proj. 


No. om ieee 


County Washing ton & Multnomah Highway Tualatin & Cascade 
No, of Bidders —2——_——— Low Bidder R. A. Hatch Co. Bend 


Low Bid S$ 851 L 280 .00 


Engineer's Recommendation: Award to low bidder. 


ci... Project Heisler St.-Court St. (Dufur) 


—————— 


Type of Work Grading and Pavin F.A. Proj. No. _sos-3301(1) — 


County Wasco Highway City Street (N. 4th St. 


No. of Bidders __—____— Low Bidder ——$—$—$—$—$ 


aT 


Low Bid $——_$—$—$$— — —————— 


Engineer's Recommendations: No Bids Received. 


On June 12, 1979, I accepted the State Highway 
Engineer's recommendations for award of the 
projects on which bids were received June 7, 1979; 
and authorized him to sign the contracts when 
conditions for the awards have been met. 


Dated this /¢ day of June, 1979. 


od Lye 
Anttony Yturri 
Oregon Transpo tation Commission 


nt ied re 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


50117 
50310 Stokesberry, Francis M. et ux 
50481 Betz, Leonard B. et ux 770.00 


50481 _— Betz, Leonare 5. << —______—- 


7 Transactions $73,493.00 


(2) Agreement with Klamath County for installation of traffic 
signals on the Klamath Falls-Lakeview Highway at Madison 
Street. The State will design, install and maintain the 
signals using Federal Aid Safety Funds. The County has 
agreed to pay all costs of electrical energy consumed in 
operation of the traffic signal equipment. 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed 
above and report this action for your official records. 


Dated this sg day of "7 tik. , 1979 


MA’ “AAV 
Anthony Yturf#i Chairman 
Oregon Transportation Commission 


ED 
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7-17-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49767 Michalek, David J. & Doris E. $ 1,025.00 
50046,47___—sAshback, Gary D. and Inez L. 900.00 
50073 Nauer, Zelia C. 511.50 
50211 Walker, Lyle V. and Anna F. ~~ 62,000.00 
50297 _ Hill, Charles H. and Eloise C. 100.00 
1W-118.17 Rice, Henry C. and Ellen K. 420.00 


6 Transactions 64,956.50 


Agreement with Marion County for improvement of the Battle 
Creek-N. Jefferson Interchange Section of the Pacific 
Highway. The State will design, construct and maintain 
the project using Federal Aid Interstate Funds. The 
County has agreed to accept jurisdiction of portions of 
the reconstructed County Roads and to cooperate in the 
adjustment of any conflicting utilities. (Local Govt.) 


Agreement with Marion County for the installation of traffic 
signals on Silverton Road at Cordon Road (Both County Roads). 
The State will design and install the traffic signal equip- 
ment. The County will pay 100% of the costs and, upon com~ 
pletion, perform all maintenance and pay for all electrical 
energy. (Local Govt.) 


Supplemental agreement with Washington County to relinquish 
portions of right of way purchased for reconstruction of Sagert 
Road. The original 1967 agreement for construction of the 
Pacific Highway-Clackamas County Line Unit of I-205 did not 
include the Sagert Road crossing and approaches; however, it 
was included in the construction plans but never relinquished 
to the County. (Local Govt.) 


Agreement with Benton County to realign a portion of the 
Lewisburg-Granger Road and install railroad crossing protection 
under the Federal Aid Title Il Safety Program. The County 

will furnish all engineering services and provide the re- 
quired matching funds. The State will monitor the work and 
submit claims for Federal aid participation. (Local Govt.) 


pr } / 
ed hohe APPROVED 
eee ae 4 ~BTATE HI HWAY ENGINEER 
DATE: & 
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Agreement with the United States Forest Service for the 

use of their facilities for the installation and maintenance 
of a radio repeater base station by the Highway Division on 
Halls Ridge in the Detroit area, Marion County. The annual 
cost is $170 per year. (Radio Unit) 


Agreement with the Town of Hammond to connect sewer fa- 
cilities at Fort Stevens State Park, Clatsop County, into 
the proposed Town of Hammondsewer system. The estimated 
cost to the State is $100,000. The contractor selected by 
the Town to accomplish the work will not be released until 
the State gives final written approval. (Parks Branch) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and on 
the previous page (totaling 7 items) and report this action 
for your official records. 


Dated this 2 day of Cate , 1979 
ak ae 

Anthony Yturfig Chairman 

Oregon Transportation Commission 


APPROVE 
= . 


TATE H)GHWAY ENGINEER 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Hamilton Electric, Inc. 
No. 8743 


Bracelin-Yeager Exc. & 
Trucking, Inc. 
No. 8811 


Hansen Electric Co. 
No. 8672 


Lakeside Industries 
NO. 8775 


San Jose Steel Co., Inc. 
No. 8874 


Hamilton Construction Co. 
No. 8773 


Hamilton Construction Co. 
No. 8822 


Roy L. Houck Construction 
Co. 
No. 8683 


Zuber Bros. Contractors, 
Inc. 
No. 8489 


Houck-McCall Corp. 
No. 8866 


July 5, 


Section and County 


Pacific Hwy. W. @ Barger 
Ave. (Eugene) 
Lane County 


Hull St.-College Entrance 
(Coos Bay) 
Coos County 


Oregon Coast Hwy. @ llth 
St. (Bandon) 
Coos County 


Old Portland Rd.-S. 6th St. 
(St. Helens) 
Columbia County 


Willamette River (Marquam) 
Bridge 
Multnomah County 


Grande Ronde River (Pierce 
Lane) Bridge 
Union County 


Grande Ronde River (Peach 
Lane) Bridge 
Union County 


Bellevue-McMinnville 
Yamhill County 


SW Sheridan St.-SW Slavin 
Rd. (Portland) 
Multnomah County 


Arlington Rock Production 
Gilliam County 


/ 
a “mee 
19799 —77—- > G.. 2a _ 
H. 8. Coulter, State Highway Engineer 


Acceptance 
Date 


11, 1979 


_ a 
yes «7-17-79 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAI‘S 
MADE AND COLLECTED BY STATE HIGHMAY DIV. LEGAL SECTION 


Period From 4-1-79 Thru. 6-30-79 


Amount 
Claims Pending at Beginning of Period $108,731.11 


Claims Pending at End of Period § 81,718.67 


Money Collected During Period 
Installment Payments ¢ 35999; 
Compromise Payments $ 11,739. 


Payments in Full $¢ 93,305. 


i lee. og 


Claims Abandoned During Period $ 9,655.61 


Damage Cases (Actions Filed) g 34,508.54 


Uncollected Judgments 


* Referred to Department of Revenue for collection. 


iste 
‘7-17-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY 
BY STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 


approve and execute the necessary agreements covering Local Govern- 
ment Project (FAS-C, FAUS, SoS and FAIX), | approved the following: 


Local 
Estimated Federal State Govt. Approval 
Section & Jurisdiction Total Cost Funds Share Funds Date 


FAUS PROJECTS 

Carpool Program ¢ 56,800 $ 50,000 None $ 6,800 6-7-79 
Eugene 

FAS-C PROJECTS 

Libby-Tarheel Creek Sec .$280 ,000 $246 ,000 $16,800 $16,800 
McLain-Libby Drive 

FAS-A429 

Coos County 

FAIX PROJECTS 

Basin Avenue/North $2,000,000 $1,700,000 None $300,000 


Going Street 
Portland 


July 6, 1979_ 


H. 
Sta 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for the official records: 


1) On June 15, 1979, approved a personal and professional 
services agreement with Professional Development Seminars 
(Jean H. Names) to conduct a seminar entitled Professional 
Development for Women on July 23, 1979, at a cost not to 
exceed $425. 


On June 14, 1979, prohibited parking on the Cascade High- 
way North on the west side between M.P.1C0.40 (Engineer 
Station 105+65) to M.P. 100.50 (Engineer Station 100+40) 
in Multnomah County. 


On June 20, 1979, approved a personal and professional 
services agreement with Shipley Associates for a course 

in Specification Writing on July 17-19 and on July 24-26, 
1979, at a cost not to exceed $2,500. (This agreement was 
voided due to an error in amount of agreement on July 3 & 
replaced by 2 separate agreements. See entries on next page) 


On June 20, 1979, approved a personal and professional 
services agreement with Shipley Associates for a 
secretarial writing course to provide secretaries with 
specialized skills in writing, editing, revising, 
organizing, proofreading and basic grammar on July 31 
and August 1, 1979, at a cost not to exceed $2,276. 


On June 18, 1979, approved an agreement with the City of 
Albany covering a Willamette Greenway Project in Linn 
County. (Acquisition of Bowman and Kutsch property, 
File No. OP 1500). 


On June 29, 1979, approved an agreement with the City of 
Eugene covering a Willamette Greenway Project in Lane 
County. (Delta Riverfront Acquisition, File No. WP-124-1408.) 


On June 28, 1979, amended "Through Highways and Stop Signs 
Resolution No. 13" dated September 21, 1949, as follows: 


At the intersection of Fourth Street West (Sams Valley 
Highway No. 271, M.P. 2.44) with Fourth Avenue North 
(Sams Valley Highway No. 271) in the City of Gold Hill, 
northbound traffic on Sams Valley Highway No. 271 
(Fourth Street West) shall stop, with the exception of 
that traffic making a right turn from south to east. 
(Jackson County) (Mr. Coulter's approval filed under 


"Through Highways & Stop Signs Resol. No. 13 hh") 
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On June 28, 1979, established the following speed zones 
on the Dillard Highway No. 235 in the vicinity of 
Dillard and the Roseburg Lumber Company, in Douglas 
County: 


45 MPH from Winston South City Limits (M.P. 0.47) 
to 100 feet north of Reston Avenue (M.P. 1.47) 


35 MPH from 100 feet north of Reston Avenue (M.P. 1.47) 
to 200 feet south of Dillard-Brockway Road (M.P. 1.99) 


45 MPH from 200 feet south of Dillard-Brockway Road 
(M.P. 1.99) to 0.48 mile westerly of the west end of 
the South Dillard Bridge (M.P. 3.75) 


Rescinds Speed Zone Resolution File No. 410 dated October 10, 
1963. (Speed Zone Order No. 812) 


On June 29, 1979, prohibited parking on both sides of the 
Holiday Inn access road, a frontage road inside the Limits 
of the Biddle Road Interchange on the Crater Lake Highway 
No. 22 (.P. FO.69 to M.P. FO.81) in Jackson County. 


On July 3, 1979; approved a personal and professional 
services agreement with Shipley Associates for a course 
in Specification Writing on July 17 ~ 19, 3979, a¢ * cost 
not to exceed $2,475. (This agreement voids a previous 
agreement approved on June 20, 1979.) 


On July 3, 1979, approved a personal and professional 
services agreement with Shipley Associates for a course 
in Specification Writing on July 24 - 26, 1979, at 4 cost 
not to exceed $2,475. (This agreement voids a previous 
agreement approved on June 20, 1979.) 


On June 29, 1979, approved a maintenance agreement with 
Richard Apple to perform watchman's services at Molalla 
River State Park in Clackamas County. The contractor will 
be paid $50 per month. The agreement is effective May 1, 
1979, and is subject to termination by either party upon 
30-days written notice. 


On July 6, 1979, approved an Instructional Service Agreement 
with Chemeketa Community College for a course in Crash 
Injury Management during the period of July 23-27; 1979, 

at a cost of $773.85. 


Dated this ah day of July, 1979. 


H. $) Coulter, State Highway Engineer 


- 3174 - 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Traffic signal installation on the Esplanade Street- 
Shasta Way Section of the Klamath Falls-Malin 
Highway and on Shasta Way in Klamath Falls, 

Klamath County. Bids received May 24, 1979. 
Contract No. 8939 awarded June 11, 1979, to 
Hamilton Electric, Inc., Eugene, at $240,897.92. 


Traffic signal installation on the Empire/Coos Bay 
Highway at K-Mart Access in Coos Bay, Coos County. 
Bids received May 10, 1979. Contract No. 8930 
awarded June 11, 1979, to Hamilton Electric, Inc., 
Eugene, at $35,248. 


Traffic signal installation on N.E. Halsey Street 
at N.E. 223rd Avenue in Fairview, Multnomah County. 
Bids received May 24, 1979. Contract No. 8940 
awarded June 14, 1979, to Hamilton Electric, Inc., 
Eugene, at $42,757.50. 


Work on the Progress Interchange Off Ramp on the 
Scholls Highway in Washington County. Bids 

received May 24, 1979. Contract No. 8952 awarded 
June 14, 1979, to Cascade Construction Company, Inc., 
Portland, at $448,852.50. 


Work on the Willamina Ave.-26th Ave. (Forest Grove) 
Section of FAU 5055 (Main Street) in Washington 
County. Bids received May 24, 1979. Contract No. 
8948 awarded June 15, 1979, to C. G. Gredvig, Inc., 
Portland, at $93,187.50. 


Traffic signal installation on the Broadway Street 
at 16th Street Section of the Cape Arago Highway in 
North Bend, Coos County. Bids received May 24, 1979. 
Contract No. 8938 awarded July 2, 1979, to Hansen 
Electric Co., Inc., Coos Bay, at $28,995. 


Work on the Lawnfield Road-Clackamas Highway Section 
of FAU 9653 (S.E. 82nd Drive) in Clackamas County. 
Bids received June 7, 1979. Contract No. 8957 
awarded July 3, 1979, to Cascade Construction 
Company, Inc., Portland, at $449,893. 


July 10, 1979 
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Traffic signal installation on N. 6th Street at 
"A" Street in Grants Pass, Josephine County. 
Bids received June 7, 1979. Contract No. 8956 
awarded July 5, 1979, to Sims Electric of 
Medford, Inc., Medford, at $29,986. 


Roadside improvement on the N.E. Maywood Place 
Section of the East Portland Freeway in Multnomah 
County. Bids received June 28, 1979. Contract 
No. 8970 awarded July 5, 1979, to Aichele 
Landscaping, Inc. & Ben Fox, Inc., Portland, at 
$157,690.15. 


Work on the N. Albany, Santiam Highway and Lebanon 
Road Interchanges on the Pacific Highway in Linn 
County. Bids received June 28, 1979. Contract No. 
8976 awarded July 5, 1979, to Wildish Corvallis 
Construction Co., Corvallis, at $902,438. 


Work on the Willamette River-Goshen Section of the 
Pacific Highway in Lane County. Bids received 
June 28, 1979. Contract No. 8975 awarded July 5; 
1979, to Wildish Construction Co., Eugene, at 

$3, 359,788.81. 


Work on the Grand Ronde (M.P. 20.0 - M.P. 21.7) 
Section of the Salmon River Highway in Polk County. 
Bids received June 28, 1979. Contract No. 8977 
awarded July 5; 1979, to Wildish Corvallis 
Construction Co., Corvallis, at $1,285,662.55. 


Work on the Columbia River Highway at Umatilla 
Bridge Spur in Umatilla County. Bids received 
June 28, 1979. Contract No. 8966 awarded July 6, 
1979, to Hamilton Electric, Inc., Eugene, at 

$78, 332.50. 


Work on the S.E. Morrison Bridge Ramp Section of the 
Pacific Highway East (S.E. Grand Avenue) in Multnomah 
County. Bids received May 24, 1979. Contract No. 
8946 awarded July 6, 1979, to Willamette-Western 
Corporation, Portland, at $147, 388. 


Dated this /° day of July, 1979. 


ag a aa 7e 


er i. §. Coulter 
—7/#Y State Highway Engineer 
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July 1979 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegaced to the Right of Way Engi- 
neer (Administration Order No. 18), I report that I have taken the 
following actions for your official records: 


(1) Permit of Entry to Union Pacific Railroad Co. from the Lower 
Perry Interchange to the West LaGrande Interchange of the Old 
Oregon Trail Highway in Union County. Approved June 7, 1979. 
RR 984 (16-12) 


Agreement with Southern Pacific Transportation Co. for traffic 
signals on the Woodson Place-Main Street (Cottage Grove) Section 
of the Goshen-Divide Highway in Lane County. Approved June 6, 
1979. RR 983 (16-12) 


Sale of 113 square feet excess property on the Bonneville- 
Patterson Ave. Section of the Willamina-Salem Highway in Polk 
County for a minimum consideration of $375. Approved May 21, 
1979. File 40823 (16-43) 


Sale of 0.25 acre excess property on the Multnomah County Line- 
Tigard Section of the Pacific West Highway in Washington County 
for a minimum consideration of $25,000. Approved June 18, 1979. 
File 6963 (16-43) 


Sale of 0.87 acre excess property on the Harbor Dr.-Barbur Blvd. 
Section of the Pacific Highway in Multnomah County for a minimum 
consideration of $23,125. This supersedes the April 4, 1979 
approval. Approved June 18, 1979. Files 26371, 26372, 26373, 
26374 (16-43) 


Sale of 5,020 square feet excess property on the N W 21st Ave.- 
St. Helens Road Section of the Columbia River Highway in Multno- 
mah County for a minimum consideration of $54,000. Approved 
June 18, 1979. File 40291 (16-43) 


Sale of 4,000 square feet excess property on the Marquam Bridge- 
S. E. 84th Ave. Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $42,000. Approved 

June 18, 1979. File 44650 (16-43) 


semepiemnesijelafon 
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Report of July, 1979 (cont.) 


Sale of 4,998 square feet excess property on the Marquam Bridge- 
S. E. 84th Ave. Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $54,500. Approved June 18, 
1979. File 46836 (16-43) 


Sale of 0.50 acre excess property on the Independence Jct. 
Bonneville Sta. Section of the Willamina-Salem Highway in Polk 
County for a minimum consideration of $2,000. Approved June 18, 
1979. File 37081 (16-43) 


Sale of 20 acres excess property on the Klamath Falls-Malin 
Highway in Klamath County for a minimum consideration of $4,000. 
Approved June 18, 1979. File Q132 (16-43) 


Sale of 27.6 acres excess property on the Heppner Jct.-Boardman 
Section of the Old Oregon Trail Highway in Morrow County for a 
minimum consideration of $20,000 cash. This supersedes the 

May 9, 1979 approval. Approved June 19, 1979. Files 16626, 
16628 (16-43) 


Sale of 0.5 acre excess property on the Oakhill-Eugene Spring- 
field Highway Section of the Florence-Eugene Highway in Lane 
County for a minimum consideration of $47,200 less $375 for a 
retained shed, to Lane County. Approved June 21, 1979. 

Files 45119, 46383 (16-43) 


Modification of sale approved January 30, 1974, to remove the 
public use clause and accept the remaining $2,700 plus interest 
and costs from Baker County for 162,000 square feet in Baker 

on the Old Oregon Trail Highway in Baker County. Approved 

June 25, 1979. File 10153 (16-43) 


Sale of 5,000 square feet excess property on the Marquam Bridge- 
S. E. 84th Ave. Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $52,000. Approved 

June 26, 1979. File 45113 (16-43) 


Sale of 4,675 square feet excess property on the Marquam Bridge- 
S. E. 84th Ave. Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $36,000. Approved June 26, 
1979. File 46783 (16-43) 


Service contract with Southern Pacific Transportation Co. for 
installation of grade crossing protection devices at Geary Street 
in Albany, Linn County. Approved June 27, 1979. RR 985 (16-12) 


~ 
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Report of July, 1979 (cont.) 


Service contract with Southern Pacific Transportation Co. for 
installation of grade crossing protection devices at Santiam 
Road at Albany, Linn County. Approved June 27, 1979. RR 921 
(16-12) 


Service contract with Southern Pacific Transportation Co. for 
Installation of grade crossing protection devices at Davidson 
Street at Albany, Linn County. Approved June 27, 1979. 

RR 986 (16-12) 


Sale of an Access Road Easement to Bonneville Power Admini- 
stration over 0.8 acre at the Abbott Quarry on the Wapinitia 
Highway in Wasco County for 4 minimum consideration of $100. 
Approved June 28, 1979. File Q 270 (16-43) 


Sale of 1.2 acres excess property on the Myers Creek-Brookings 
Section of the Oregon Coast Highway in Curry County for a 
minimum consideration of $1,000. Approved June 29, 1979. 

File 27550 (16-43) 


Sale of 1.0 acre excess property on the Warm Springs Ject.= 
Wapinitia Section of the Wapinitia Highway in Wasco County for 
a minimum consideration of $500. Approved July 2; 1979. 

File 11028 (16-43) 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


PF Lae 


L-774) Multnomah County _V- David &. Talbot, State Historic Preser- 
vation OTF This Tawsuit arises out of a disnute over the 
f Ambassador Associates for snecial 
ric nronerty nursuant to 358.475 et 
its tax assessor is disnutina the 
rvation Officer of the desiqnation 
sessment treatment as historic 
property. - i rt) assador Hotel located at 1299 
s.W. Sixth Avenue, Portland, %reaon. The matter has heen referred 
to the Attorney General's office for the defense of the State. 


L-7742 June A. Anderson v. Waldo George Abbott_and the State_of 
Oregon, actina by and through its Highway Aivision: this is a. 
Tavisuit that arises out of an accident that occurred on July 19, 
1977, at the intersection of Highway 36 and Alvadore Road, a county 
road in Lane County. The plaintiff alleges that the cause of the 
accident was the nealiaence of the State in failina to nroverly 
replace a stop siqn that had been knocked down. The plaintiff is 
seeking $65,000 qeneral damages, $9nd special damages and $4,715 
for property damage. The matter has been referred to the Attorney 
General's office for the defense of the State. 


snortation Commission: 
urred on Avril 2, 

1978, 3 i inti in a vehicle that 
alleqedly struck roa nd ruts and other defects on 
Highway 22 in Polk County. tiff is seekina $25 NNN aen- 
eral damages and $4,651.49 for prope aades and nersonal injury. 
The matter has been referred to the Attorney General's office for 
the defense of the State. 


L-7744 Imogene Slauahter_V. State of Iredon Transportation Commis- 
sion: This 15 a companion case to [-7743 and the nlaintif? was 
the driver of the vehicle. The plaintiff is seekina $50,099 in 
general damages and $5,352.60 for property damages and personal 
injuries. The matter has been referred to the Attorney General 


for the defense of the State. 


This lawsuit arises out 
15, 1978, on Hiahway 34 
Lincoln County. The 
sdent was the failure 
of the Highy ivisi i care and maintain the hi aghway 
so as to allevi i scy condition on the bridae. The 
plaintiff is seeking $100 ,000 general damages and an unsneci fied 
amount of special damages. The matter has been referred to the 
Attorney General for the defense of the State. 
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REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 
30 days Highest ants‘ 
prior to Testimony lowest’ 


De fendant trial at trial demand Verdict 


Donald R. Coon $14,500 $12,000 $64,500 $19,500 
(at trial) 


L-7667 

R-49313 

Section: Battle Creek-Talbot Road 

Highway: Pacific (1-5) 

County: Marion 

Approved by: Jack L. Sollis Date: July 9, 1979 


D. Brenner $16,000 $12,500 $50,000 $34,629 


L-7663 

R-49307 

Section: Battle Creek-Talbot Road 

Highway: Pacific 

County: Marion 

Approved by: Jack L. Sollis Date: July 2, 1979 


Kenneth G. Bartrum $25 ,000 $22,000 $36 ,000 $30 ,000 


L-7631 

R-42271 

Section: Mt. Hood Post Office-Fikes Corner 

Highway: Mt. Hood 

County: Hood River 

Approved by: Jack L. Sollis Date: June 12, 1979 


7-17-79 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Defendant _ Cause of Action Plaintiff Judgment 
Michael D. Bruner Property Damage $184.14 $184.14 
and Robert J. Pedigo 


L-7299 
County: Multnomah 
Remarks: Amount sued for paid in full. 


Ann Marie Curry Property Damage $223.01 


L-7503 
* Although a legal file was set up, no complaint was filed. Amount 


demanded was paid in full. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
Defendant 


vichhe———<—<$<$<$ 


Bert Hoffman $13,100 
L-7250 

R-47996 
Section: 
Highway: Santiam 
County: Linn 
Approved by: 


Vail Creek-Sweet Home 


Jack L. Sollis 


Hicks Investment 


L-7668 
R-49329 
Section: Battle Creek-Talbot Road 
Highway: Pacific (1-5) 

County: Marion 

Approved by: Jack L. Sollis 


Capitol Exchange Corp. $47,500 
L-7593 
R-49545 
Section: Ross Island Bridge-52nd Ave. 
Highway: Mt. Hood 

County: Multnomah 

Approved by: Jack L. Sollis 


Howard W. Raabe $26 ,000 
L-7601 

R-49603 
Section: 
Highway: 
County: 
Approved by: 


Ross Island Bridge-52nd Ave. 
Mt. Hood 
Multnomah 
Jack L. Sollis 


State's 
Highest 
Anpraisal 


Amount of 


$18,040 $15,500 


Date: June 18, 1979 


Date: July 2, 1979 


$66 ,000 $73,000 


Date: June 14, 1979 


$35,850 $33,533 


Date: June 12, 1979 


Settlement _ 
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ANAT LON CASES SETTLED 


REPORT OF CONDE! 


state's 
Amount of 


state's Wiahest 
Anpraisa) settlement 


Defendant ek) eae 
$20 ,600 $35,229 $31,000 


Waco Scaffold & Equipment 


» Mt 
Mul 


$23,000 


oss Island gridge-52nd Ave. 


> Wt. Hood 
County: Multnomah 
Approved by: Jack L- sollis 
Catherine Holmen $51,000 
L-7650 
R-48929 
Section: -£. Glisan 
Highway + East Portian 
Multnomah 
Jack L- Sollis 


County: 
Approved by: 


26s Division 


d Freeway 
1979 


Date: July 2> 


REPORT OF SETTLEMENT OR pLSPOSIT LON OF CASES OTHER THAN CONDEMNAT LON 
Demand of 

oyaintiff Defendant __.- ——- Cause of Action plaintiff 
Susan Samsel Damaae $186.35 


state of Oregon 


Property 


re now 


.-7390 
¢ $159 and we a 
does not 


County: Washington 
Disposed of by: Defendant made payments 0 
una him. Small amount due 
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Oregon Transportation Commission 


JECT: Confirmation Report of Actions Taken Under Delegated Authority 


suant to authority delegated to me, I report the following action for the 
ansportation Commission's records: 


On May 25 , 1979, $2,792,619.22 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of April, 19 79. 


(List of apporttonments on file in Commission Files, 
Satem. ) 


On May 31 , 1979, $1,675,571.53 (12 percent of the 


Highway Fund) was distributed to the cities for the 
month of April __, 1979. 


(List of apporttonments on file in Commission Files, 
Satem. ) 


Dated this 31st day of _ May, 1979 


Controller 


Attachments 


cc: F. B. Klaboe 
H. S. Coulter 
John Earley - Att. 
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n Commission 


Oregon Transportatio 
Taken Under Delegated Aut 


TO: 
hority 


SULJECT: Confirmation Report of Actions 


ity delegated to me, I report the following action for the 


Pursuant to author 
mission's records: 


Transportation com 


On June 29, 19__+ $2,555 ,660.34 Was distributed to 
the counties aS their share of motor vehicle revenues 
(20 percent) for the month 0 May , 19.79. 

(List of apportionments on file im Commission Files, 


Satem.) 
3,396.21 (12 percent of the 


June 29, 1979 , ¢ 1,53 
Ss distributed to the cities for the 


mnisston Files, 


Satem.) 


Dated this 14th day of __ dunes 1979 


oD a pe 
VY. E. 9xK00g » Controller 


Highway Division 


Attachments 


cc: F- B. Klaboe 
H. S. Coulter 
John Earley - Att. 


Department of Transportation 


PUBLIC TRANSIT DIVISION 


TRANSPORTATION BUILDING, SALEM, OREGON 97310 PHONE 378-8201 
July 5, 1979 


GOVERNOR 


Atiyeh 


MEMORANDUM \ 
Se \ 


| 
To: Nien fe Ul Commission 
. , / / Piiaslliciieicnnines 
From: DerMis H. ad MOO 
Public Transit Division 


Subject: Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under its authority delegated 
to me to approve and sign contracts, I have taken the following 
actions since my last report to you on March 19, 1979: 


I. Urban Mass Transportation Administration, Section 5, 
a federal program providing capital and operating 
assistance to urbanized transit systems on 4 pass- 
through basis. 


A. <A Request for Reimbursement (acting as the recipient) 
with the Urban Mass Transportation Administration to 
receive $498,797 of federal operating assistance funds 
for Fiscal Year 1978 to the City of Salem (the grantee). 
(May 21, 1979) 


An agreement with the Urban Mass Transportation Admin- 
istration and the City of Salem to permit the City of 
Salem to receive and dispense the federal funds described 
in the City's capital grant application for Fiscal Year 
1979 funds. 

(June 21, 1979) 


An agreement with the Urban Mass Transportation Admin- 
istration and the Lane Transit District to permit the 

Lane Transit District to receive and dispense the federal 
funds described in the District's capital grant application 
for Fiscal Year 1979 funds. 

(June 22, 1979) 


Urban Mass Transportation Administration, Section 16(b) (2), 


a federal program for capital purchases of vehicles and equip- 
ment to be used in transporting elderly and handicapped persons. 
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An Application (acting as the recipient) with the Urban 
Mass Transportation Administration to receive $275,119 
in federal funds for Fiscal Year 1978 on behalf of nine 
non-profit grantees. 

(May 6, 1979) 


Urban Mass Transportation Administration, Section 9, 
a federal program to assist smaller communities in preparing 
transit development programs and conducting demonstration 


programs. 


A. A Contract with the Urban Mass Transportation Administration 
for $6,000.00 in federal funds for a management assistance 
grant to the City of Woodburn for improved management of 
transportation. 

(June ll, 1979) 


A Contract with the Urban Mass Transportation Administration 
for $1,000.00 in total federal and state General Funds to the 
Rogue Valley Transportation District for improved transit 
marketing aids. 

(June 25, 1979) 


A Contract with the Urban Mass Transportation Administration 
for $1,375.00 in total federal and state General Funds to the 
City of Corvallis for improved transit marketing aids. 

(June 25, 1979) 


Urbanized Areas Assistance, a State General Funds program to 
support transit projects in the urbanized areas. 


A. An agreement with the City of Salem to pay up to $120,250 in 
State General Funds as part of the non-federal share for 
Project Nos. OR-03-0019 and OR-05-0002. 

(June 26, 1979) 


An agreement with the Lane Transit District to pay up to 
$265,137 in State General Funds as part of the non-federal 
share for Project Nos. OR-03-0021 and OR-05-0001. 

(June 26, 1979) 


A supplemental agreement with the Tri-County Metropolitan 
Transportation District of Oregon to pay up to $1,533,516 

as part of the non-federal share for Project Nos. OR-03-0008 
Amendment No. 1, and OR-03-0009. 

(June 26, 1979) 


Urban-Rural Operating Assistance Program, a State General Funds 


program to support the operations of public transit systems in 
Oregon's urban and rural areas. 


A. Rogue Valley Transportation District; Medford 
A supplemental agreement to increase the contract amount 
to $84,252.00. ‘ 
(May 30, 1979) - 3188 - 
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City of Roseburg og 
A supplemental agreement to increase the contract amount ° 
to $76,992.00 

(May 31, 1979) 


Columbia County Council of Seniors; St. Helens 

A supplemental agreement to increase the contract amount 
to $65,307.00. 

(May 18, 1979) 


City of Reedsport 

A supplemental agreement to increase the contract amount 
to $12,000.00 

(June 21, 1979) 


Urban-Rural Capital, a State General Funds program to contribute 
to capital purchases for the urban and rural areas. 


A. Rogue Valley Transportation District; Medford 
A supplemental agreement to increase the Division's share 
in capital purchases to $35,533.07. 
(March 28, 1979) 


Rogue Valley Transportation District; Medford 

A supplemental agreement to increase the Division's share 
in capital purchases to $57,540.00. 

(June 26, 1979) 


City of Roseburg 

A supplemental agreement to extend the loan of the Division's 
Argosy buses until September 6, 1979. 

(May 21, 1979) 


Urban-Rural Areas Experimental Program, @ State General Funds program 
to accompany the capital and operating funds program. Funding to be 
used in the three areas of marketing, planning and assistance, and 
experimentation. 


A. Yamhill County 
A supplemental agreement to increase the Division's share in 
YAMCO Transit to $23,510.00. 
(May 16, 1979) 


City of Woodburn 

A supplemental agreement to increase the Division's share in 
the Woodburn Transit System to $15,314. 

(May 30, 1979) 


Intercity Public Transportation Assistance, a State General Funds 
program appropriated to the Lmergency Board for use in projects 
improving intercity travel in Oregon. 


Oregon Transportation Commission 
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A. A contract for $7,000.00 with Azimuth Surveying and 
Engineering for consultant services to the Willamette 
Valley Rail Study Committee. 
(March 22, 1979) 


Lincoln City 

An agreement to pay $581.00 for costs directly assoc~ 
jated with the repair and maintenance of an intercity 
bus shelter. 

(April 24, 1979) 


City of Florence 
An agreement to reimburse the City of Florence up to 


$3,000.00 for costs directly associated with the design, 


construction, and installation of an intercity bus 
shelter. 
(November 14, 1978) 


August 21, 1979 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building at 10 a.m. Notice of this meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

George Beil, Assistant Director for Intergovernmental and 
Public Affairs 

Fred Miller, Assistant Director tor Administration 

Robert Royer, Assistant Director for Policy and Program 
Development 

H. S$. Coulter, State Highway Engineer 

Larry Rulien, Executive Assistant to State Highway Engineer 

Roger G. Ritchey, Deputy Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

David Talbot, Administrator of Parks and Recreation Division 

Harvey Ward, Deputy Administrator of Motor Vehicles Division 

Glen Green, Federal Highway Administration 

Cc. W. Head, Manager, Commission Services 


The Commission unanimously approved the following items on 
the consent calendar: 


1) Minute the following meetings: 


Dp 


Regular monthly meeting of June 19, 1979 
Telephonic meeting of June 29, 1979 


Regular monthly meeting of July 17, 1979 


Adopted resolution declaring necessity of certain real 
property for public purposes and authorized condemna- 
tion. (''Real Property Condemnation Resolution 

No. 2689'' on file in Commission's files, Salem.) 


Authorized increases in project authorizations on the 
following contracts: 


a) Contract No. 8962 for paving on s.W. 117th 
Avenue-S.W. Hocken Avenue (Beaverton) and N.E. 
Sandy Boulevard-S.E. Flavel Street (Portland) 
Sections on Tualatin Valley and Cascade Highways 
in Washington and Multnomah Counties, in the 
amount of $184,960 (17.6% increase). 
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Contract No. 8850 for the Ukiah Rock Production, 
Pendleton-John Day Highway, Umatilla County, 
in the amount of $11,719 (12.5% increase), 


Contract No, 8712, Pudding River (Red) Bridge, 
Clackamas =ud Marion Counties, in the amount 
of $23,650.65 (7.7% increase). 


Amended Delegation Order No. 23 by adding to paragraph 
58 that the State Highway Engineer can approve 
Federal-Aid Title II Safety Projects. 


Adopted resolution removing a portion of the Beaverton- 
Tualatin Highway from the State highway system, 
transferring jurisdiction and maintenance responsibil- 
ities to the City of Beaverton. ("Abandonment 
Resolution No. 579A" on file in Commission's files, 
Salem. ) 


Authorized consulting agreements with Azimuth 
Engineering and Surveying and Alan M. Voorhees and 
Associates, Inc., on behalf of the Willamette Valley 
Rail Study Committee for assistance in preparing and 
making a presentation to the Emergency Board for a 
Passenger rail service demonstration between Portland 
and Eugene. Azimuth agreement not to exceed $1,500 
and Voorhees agreement not to exceed $1,000. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
Director of Transportation Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
State Recreation Director Exhibit 
Highway Controller Exhibit 
Chief Counsel Exhibit 


SGCOmmAoCOwW D> 


The Commission considered adoption of a Noise Mitigation 
Policy and a proposed demonstration project on the east side of the 
I-205 Freeway near S.E. 92nd Avenue and S.E. Lester Street in 
Multnomah County (near the Mt. Scott neighborhood). Mr. Rulien 
referred to a map pointing out the exact location where the property 
owners complained of the noise levels at the Commission meeting on 
March 27, 1979, (See minutes, pages 2952 and 2953.) He said the 
citizens of the area have offered to pay half of the State's 8% 
Project cost for construction of a sound berm and wall up to a 
maximum of $40,000. 


August 21, 1979 


Mr. Rulien recalled that the Noise Mitigation Policy and 
Noise Inventory Reports were presented to the Commission at the 
March 27, 1979 meeting. He mentioned the policy statements being 
presented today are about the same that were submitted earlier this 
year. The one difference in the policy would be the idea that there 
may be sufficient merit in trying to respond to this kind of a need 
on a demonstration basis. He said the Department would cooperate 
with the property owners to see if the necessary agreements can be 
developed, to see if the necessary Interstate Funding can be obtained 
for the project, to proceed with it and to learn from that experience. 
He mentioned the match for the Interstate Funding could be supp lied 
one half by the State and one half by the property owners. 
Mr. Rulien pointed out that the noise mitigation was not built into 
the 1-205 Freeway through this section. Due to a change in Federal 
regulations, the noise mitigation was incorporated into the design 
of contracts on the freeway from Foster Road North. The Commission 
unanimously adopted the Noise Mitigatiou Policy and approved the 
demonstration project to construct a sound barrier on I-205 near the 
Mt. Scott neighborhood, contingent upon getting the necessary agree- 
ments and Interstate Funds. (Copy of Policy on file in the 
Commission's files, Salem.) 


Following Mr. Klaboe's recommendation, the Commission 
unanimously amended Delegation Order No. 22 by adding the following 
items to the Director's authority: 


1) Authorize appeals of cases to the Court of Appeals 
or the Supreme Court when an appeal is recommended 


by Legal Counsel. 


Authorize settlement for all cases in litigation 
involving the Department after consultation with 
and recommendation of Legal Counsel. 


The Commission set the next meeting date as Wednesday, 
September 19, 1979, in Salem. The following meeting was set for 


‘%) 


Wednesday, October 24, 
was changed to Ontario. 


1979, in Salem. (Later the meeting place 
y 
) 


Mr. Bell handed to the Commission a weekly count of the 
six border visitor centers for the period of August 13-19, 1979. 
He said this shows a decline of approximately 29% compared to the 
same period last year. He mentioned that the Astoria Visitor Center 
shows an increase of approximately 31% which is most likely due to 
the consolidation of the State center with the Astoria Chamber of 
Commerce. Mr. Bell stated that staff hours will be reduced at the 
centers starting September 1, 1979, due to the decline in visitors. 
(Copy of Visitor Centers' Weekly Count on file in the Commission's 
files, Salem.) 
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Upon Mr. Bell's recommendation, the Commission unanimous ly 
gave their approval for the Department to request Legislative 
Emergency Board approval to transfer three positions and appropriate 
service and supply funds from the Federally-funded portion of the 
Travel Information budget to the General Fund portion. Estimated 
cost for the remaining 21 months in the biennium is $89,000 for 
salaries and $27,000 for services and supplies. (Further details 
of this request in a letter to the Commission dated August 8, 1979, 
from Mr, Bell on file in Commission's files, Salem.) 


Attention was given to an agreement with the Oregon 
Hospitality and Visitors Association to provide special travel 
promotion services. Mr. Bell said the Department is not staffed 
to handle these services. The contract is for the period from 
September 1, 1979, through June 30, 1980, at a cost of $31,000, and 
has the approval of the Travel Advisory Committee. The Commission 
unanimously approved the agreement as recommended by Mr. Bell. 


The Commission considered a procedure entitled "Certifica- 
tion Acceptance", Mr. Coulter said this procedure allows the State 
to assume a greater share of the responsibility in the Federal Aid 
Highway Program. It is an alternate to the standard administration 
of Federal Aid projects. He stated it reduces direct Federal 
Highway Administration review and approval of specific project 
development steps which is similar to the Secondary Road Plan. 

Mr, Coulter said it is proposed to apply this procedure to all 
projects administered under the Federal Aid Secondary and Safer 
Off-System Programs. The Commission unanimously approved the 
certification and authorized the State Highway Engineer to sign the 
document on their behalf. 


Consideration was given to a settlement of a claim with 
Kearney Bros. Construction Company in the amount of $130,000 
covering the S, Tigard Interchange-Boones Ferry Road Project on 
Kruse Way, Contract No. 8261, in Washington and Clackamas Counties. 
Mr. Coulter said this contract was awarded on July 17, 1975, and 
a court injunction later shut down the project. The contractor was 
given a stop work order on August 5, 1975. On August 18, 1975, the 
contractor was requested to resume work in order to install right- 
of-way fencing which was the only work allowed at that time. A 
judge's ruling later lifted a portion of the work restrictions and 
the resident engineer then rescinded the stop work order. The 
contractor resumed work again on September 2, 1975. Mr. Coulter 
mentioned the contractor submitted a claim in the amount of $272,183. 
After review and evaluation of the validity of the claim, a 
settlement of $130,000 has been agreed to by the contractor and the 
State, Federal Highway Administration concurrence and participation 
has been obtained. Clackamas County participated in the match funds 
for a portion of this contract and they concur in the settlement and 
their additional cost of $10,741. Mr. Coulter said this would 
increase the project authorization in the amount of $171,600 or 
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9.6%. The Commission unanimously approved the settlement in the 
amount of $130,000 and the increase in project authorization in the 
amount of $171,600 as presented by Mr. Coulter. 


Mr. Coutler presented a revised list of equipment rental 
rates used for force account work. He stated the last list was 
published November 1, 1975, Increases in fuel costs and ownership 
costs since that time justified an across-the-board 6% increase of 
the last published rate effective May 1, 1977. He mentioned the 
proposed rates average 39% above the May 1, 1977 adjustment. 

Mr. Coulter stated these rates have the concurrence of the Federal 
Highway Administration and the Associated General Contractors. 
Commissioner Brix suggested that the rates be reviewed at least 
once a year. Following Mr. Coulter's favorable recommendation, 

the Commission unanimously approved the revised equipment rental 
rates effective October 1, 1979. (Copy ~f new rates on file in the 
Commission's files, Salem.) 


Mr. Talbot reported that the conference center at Silver 
Falls State Park in Marion County is nearing completion and should 
be ready to open in the fall of 1979. He said the center is a 
public facility and must be available to the general public. Its 
primary purpose is to provide a close-in meeting place for State 
agencies. Mr. Talbot said the first year the center will be able 
to accommodate groups of up to 32 persons. By the fall of 1980 
when all the improvements are completed, the conference center will 
be able to accommodate groups up to 56. The Commission gave their 
unanimous approval to schedule public hearings to establish rates and 
other rules pertaining to the conference center. 


Mr. Talbot announced that after the morning meeting two 
vans will transport the Commission and staff to the new Willamette 
Mission State Park for lunch. 


The Commission considered approval of a supplemental 
agreement with Washington County pertaining to the collection of 
the fuels tax assessed by the County. Mr. Ward said the County has 
requested the State to reduce the reserve for funds account from 
$20,000 to $5,000. He ‘ndicated the Division has issued less than 
$2,000 in gasoline tax fuel refunds since the program was implemented 
on January 1, 1978. The Commission unanimously approved the supple- 
mental agreement as recommended by Mr. Ward. 


Mr. Ward requested Commission approval to present a request 
to the September Legislative Emergency Board for an increase in 
expenditure limitation of $39,896 and an additional nine positions. 

He said this request is a result of the implementation of Chapter 7 ie 
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Oregon Laws 1979 (House Bill 2052), relating to mandatory auto 
insurance passed by the 1979 Legislature. The Commission unanimous ly 
approved Mr. Ward's request to appear before the Emergency Board. 


a 


Mayor Al Densmore and Robert Kortt, Traffic Engineer, 
appeared before the Commission concerning funding of a traffic 
signal control system for the City of Medford. Mr. Kortt said 
approximately two years ago the Transportation Commission Looked 
at Medford as a number one priority in the State for a signal 
demonstration project utilizing Federal Traffic Signal Demonstration 
Funds. He recalled that the Department submitted the Medford project 
to Region 10 (Federal Highway Administration), but Anchorage, Alaska, 
and Boise, Idaho, were given the funds. Mr. Kortt said prior to the 
release of further Federal funds, this program was cancelled. He 
pointed out that the 1978 Surface Transportation Act allows the State 
to utilize up to 10% of their apportioned monies for safety and 
signal projects with no match required. Mr. Kortt stated that the 
City has worked very closely with the Department the past two years 
to develop this control system. The City has developed plans and 
specifi :ations and are ready to go to bid for a users concept of a 
Processor 170 Controller. He mentioned much of the computer design 
standards formulated to date will have application in other areas of 
the State. 


Mayor Densmore commented on the air quality improvement 
in Medford that has been dictated by the level of pollutants in the 
air. He mentioned that in 1977 the City experienced the highest 
level of carbon monoxide levels in the State. The City exceeded 
State and Federal health standards on 178 days; in comparison, 
Portland exceeded standards only 44 days. The Mayor said they 
believe there are some air quality benefits to be had by this 
program. He mentioned any assistance the Department can give the 
City in helping to see this project through will be a benefit not 
just to the citizens of Medford but to the entire State. Mayor 
Densmore mentioned the estimated cost of the project is $950,000 
which includes controllers at 60 intersections (46 on State highways). 
This also includes testing of equipment and education. 


Mr. Klaboe stated some of the primary and secondary funds 
could be applied to this project but it would come off the top of 
the primary allocation. He mentioned the primary allocation for the 
next several years have been allocated to other projects. He said 
some more primary funds could be combined that are not used or the 
reduction or elimination of some other project would be necessary 
to fund the Medford project. 


Chairman Yturri stated that the Commission is interested 
in the project and will review and advise the City what the Depart- 


ment can do. 


Mr. Klaboe said the Six Year Highway Program hearings will 
be held this fall and there will be an opportunity then for the City 
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to present this project. Mr. Klaboe pointed out the Department has 
approximately $4,000,000 in backlog of warranted signals in the State 
system, This type of a project is 100% Federal funds; there is no 
match required. 


nl 


el 


A delegation from Eugene came before the Commission concern- 
ing the extension of 6th and 7th Avenues to West llth in Eugene. 
Gretchen Miller, member of the Eugene City Council, said she is 
representing the Council as Mayor Gus Keller was unable to attend the 
meeting. Ms. Miller read Mayor Keller's letter of August 21, 1979, 
to the Commission. (Mayor Keller's letter is on file in the 
Commission's files, Salem.) The letter refers to the Eugene-Springfield 
Area 2000 Transportation Plan (T-2000) adopted in 1978. She 
said the City Council at its meeting of August l, 1979, voted to 
support some preliminary concepts which have been developed for the 
6th-7th Avenue extension. The letter outiined the following specific 
actions adopted by the Council: 


1) Request the Oregon Transportation Commission to place 
the 6th/7th Avenue facility on its Six-Year Improvement 
Program. 


Request the Oregon Transportation Commission to direct 
the Oregon Department of Transportation staff to begin 
development of an envirenmental impact statement and 
other analyses required to begin imp lementation of the 
project. 


Direct Eugene staff to assist ODOT as may be required, 
and to make periodic reports concerning progress of the 
facility to the Eugene Planning Commission and City 
Council. 


Request the Oregon Transportation Commission to place 
Element 1 (widening of 6th and 7th Avenues) and 
right-of-way acquisition for Element 4 (west of 
Seneca Street to West llth Avenue) as its two highest 
priorities for imp lementation following completion of 
the environmental impact statement, with consideration 
given to use of surplus right-of-way funds from the 
Highway 126 project to augment other funding sources. 


Notify the Oregon Transportation Commission that, in 
compliance with the City Charter, the Eugene Council 
intends to place a proposed project to a vote of the 
citizens of Eugene as soon as the required analyses 

and information have been performed and developed, 

in order that the voters can make a reasonable decision 
on the issue. 
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Direct the Eugene staff to investigate the possibilities 
of using local bond monies intended to address trams~ 
portation needs in the east-west corridor for initial 
right-of-way acquisition in Element 4 of the project, 
with the understanding that as funds for this activity 
become available to the Oregon Transportation Commis- 
sion, they would be repaid to the City. This recognizes 
that any expenditure of funds from any source must 

await local voter approval of the project (as pre- 
scribed under the City's charter) and completion of 

an environmental impact statement which is acceptable 

to the Federal government. 


Mr. Charlie Henry, City Manager, thanked Mr. Rulien and 
other staff members for their help in this proposed project. He 
said this project is very important to the City, the metropolitan 
area and to the State. Mr. Henry mentioned the Metropolitan Trans- 
portation Plan was the first one adopted that has the concurrence of 
the County and the Cities of Eugene and Springfield. He called 
attention to the development that is taking place at the western 
part of Eugene and the heavy traffic volume that 6th, 7th, and 11th 
Avenues carry at the present time. Mr. Henry said the City has 
$700,000 to $800,000 available for advance right-of-way acquisition. 
There have been no major projects, he said, in the Eugene area since 
the construction of I-105 in the late 1960's. He stated the east- 
west traffic movement is reaching critical traffic stages. Mr. Henry 
asked that the project be placed on the Six Year Program and that 
work commence on the Environmental Impact Statement. He introduced 
Mr. James Hanks, Traffic Engineer; Mr. Jim Farah, Sr. Planner; and 
Mr. Irv Berman, Public Works Planning Engineer. 


Commissioner Coleman mentioned that he travels 6th and 7th 
Avenues every day and is aware of the traffic problems that exist. 
He mentioned the streets were constructed many years ago and are not 
designed for the present day traffic. 


In reply to Commissioner Hollern's inquiry, Mr. Klaboe 
stated the process today is not to start the Environmental Impact 
Statement until the project is on the Six Year Program. 


Chairman Yturri said the City will have an opportunity to 
present this project this fall at one of the Six Year Highway 
Program Hearings. 


The meeting adjourned at 11:35 a.m. 


_————— 


The Commission had lunch at the new Willamette Mission 
State Park near the Wheatland Ferry Crossing in Marion County. 
Mr. Talbot and his staff gave a brief history of the park. 
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a work session at 2 p.m. in the 


The Commission held 
Building to discuss the 


Conference Room of the Transportation 
Department's Six Year Program. 


Tom Walsh, Vice Chairman 


————————— 
Peter J. Brix, Commissioner 


i 
B. Gordon/Coléeman, Commissioner 


Michael P. Hollern, Commissioner 
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Cc. W. Head, Manager 


Commission Services 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


Ta 


> 


No. Proyoct —Pacific Highway E Berg Parkwa n “ 
(Contract No. 8964) 
Type of Work Traffic Signal Installation _ ¢.a, proj. No,__State 


Clackamas Pacific East 


County Highway 


Whe, of Bidders nna, Libee Bidder Hertz Electric, Inc., Albany 
Low Bid $_39,616,00 
Engineer's Recommendation: Award to low bidder subject to concurrence of 


E. & Z. Development Co. and the sum of $46,150.00 
is deposited by the E. & Z. Development Co. 


ae Project Silverton Rd. NE @ Cordon Road NE 


ontrac Cr. 


Type of Work traffic Signal Installation FA. Proj. No, state 
eum Marion Highway__county Road (Silverton Rd. NE) 
No. of Bidders__3____s LowBidder__ Hertz Electric, Inc., Alban 


Low sig 17,068.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Marion County and the sum of $35,800 is deposited by the County. 


btn Project__cOlumbia River Hwy. @ Umatilla Bridge 
(Contract No. 8966) 
Type of Work__Guard Rail & Signals ga. proj. No, HES-18(2) 


ee | a ee Columbia River 

No. of Bidders__2 Low Bidder. Hamilton Electric, Inc., Eugene 

Low Bid $78,332.50 

Engineer's Recommendations: Award to low bidder subject to concurrence of the 


FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE .... 22.32. a2. ‘son 


4 Projoct “. Street-"F° Street Rainier 
Contract No. 7 


No. ——$_— 
ca, Proj, No. S0S=0504(1) 


0.07 Mile, Grade & Pave 
4 + Als) 


Type of Work 


County Columbia 
Inc., Longview, 


1 Low Bidder Columbia West Materials. & Constructors, 
WA 


No. of Bidders ———————— 


cow Bid $_232382.00 


Highway 


ct to concurrence of the 


bidder subje 
by the City. 


Award to low 
400 is deposited 


Engineer's Recommendation: 
he sum of $8, 


City of Rainier and t 


5 Project Brookings (Wharf St.) Section 
(Contract Noe, 8968) 


No. —__->—_—— 


ile, Grade & Pave FA. Proj. No. 


Highway City Street 


Type of Work Q. 12 M 


County ur? 
No. of ee: ae Low Bidder ‘M&F Building Company, Brookings 
68,987.50 


Low Bid $—— 
ect to concurrence of the 


Award to low bidder subj 
sum of $58,700.00 is 


City of Brookings and the 
deposited by the City. 


Engineer's Recommendations: 


CATE. seattle £ete Drive (Depoe Bay) Section 
Contract No. 
= a pro), No, 508210101 


Type of Work Pav in aa ai 


County eincoln ne ignwver City Street 


Oceanlake Paving Company, Lincoln City 


Low Bidder 


No. of Bidders.3 
hahaa 05:05 oY Milled 


Low Bid $ 40,518.27 “Re 


ons: Award to low bidder subject to concurrence of the 
City of Depoe Bay and the sum of $8,650.00 is de- 


posited by the City. 


Engineer's Recommendati 


(Contract awarded in amount of $50,829.07) 


“ APPROVED BY CHAIRMAN 
: ANTHONY YTURRI 4 q 


— 


DATE..-- eo 2°. 


- 3201 - 
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Riis. cccanneemeeonma CCO)NES 


NE Maywood Place Section 
(Contract No. 8970) 
Type of Work 63 Mile, Roadside Improvement _ F.A. Proj. No. 1-205-7(70)312 


Gauniy Multnomah sihudaie 9S POC AS Freeway 
Michele Landscaping, Inc. 
No. of Bidders er ieee Low pidder_-& Ben Fox, Inc. .— 1C Port ] and 


ie 


mwa 1 2200901! 


a 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHW 


nhia Pive Vinetahad pyri 
ae Oe Columbia River (Interstace Bridge 


—— 


) 
(Contract No. 8971) 
Type of Work ___Deck Overlay _ i No. IR-5-6 92 309° 


county liu Ltnomah. & Clark (WA) igh way Te, ee ee 


4 a \ Cc nN a 
No. of Se 1 tied to Hatch Co., Bend 


| Os 9 ea 


cr 


OAL Ct) ale} 
Low Bid $ 340, 0UU UY 


Enginoor’s Recommendations: Award to low bidder subject to concurrence of 
; the FHWA and the State of Washington. 


1. Newman Ave.-N. Woolsey ave. (N. Hunt St.) 
N. Greeley Ave.-N. Delaware Ave. (N. Bryant St.) 
NE 67th Ave. @ NE Hassalo St. 


a 


7 (Contract No. 89729 05-2001 (2) » 50S-2601(3) 
Typo stworn 220 Mile, Grade & Pave ____F.A. proj. No, & -S0S=2601(6 $0S-2601 6) 


See Project 


ii | rare 
PE eI 1S oie LL sea City Streets 


y slice’? 


No. of Bidders Low Bidder Columbia West Materials & Constructors, Inc.s Portlanc 


Low Bid S 109,624.00 


Enginoar’s Recommendations: Award to low bidder subject to concurrence of the 
City-of Portland and the sum of $20,400.00 is de- 
posited by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


~ 


. 


10 


No, ———=——- 


Pronjoct Nelson Point Interchange 
(Contract No. 8973) 
1-84-7(2)328 


Typu of Work 0.43 Mile Grade Pave & SignS _F.A. Proi. No. 


County Baker Highwey Old Oregon Trail 


No. of ne Some Low Bidder Baker Redi-Mix inc., Baker 


Low Bid $ 448 427.50 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA and Oregon Portland Cement Co. and 
the sum of $20,500.00 is deposited by the 

Oregon Portland Cement Co. 


ee | ee Irving Rd. & Park Ave.'-River Rd. 


Prairie Rd.- 
(Contract No. 3074) 


Type of Work sles, Grade, Pave & Signals _¢.a. Proj. No. M-1095(1) 


3.08 M , 


County Lane dighiane cay 1095 (Northwest Expressway) 


No. of Bidders ul Low Bidder Delta Construction Co., Eugene 


6 ET 


Low Bid ¢158,765.06 — 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA and Lane County and the sum of $666,600.00 
ig deposited by the County. 


Project pene BA ee TY 
4.66 Miles; Grade, Paves Contract No. 8975) 


amet T Willamette River-Goshen Section 
( 


County Lane Highway Pacific 


No. of Bitiders 4 dildish Construction Co., Eugene 


Low Bidder \ 


re ee 


Engineer's Recommendations: Award to 10W bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRL 


Ee iggy nme wee Tw Santiam Hwy. & Lebanon Road Interchanges 
(Contract No. 407 

Tees of Work Grading & Paving FA. Pral. Ne, eee 85) 228 

Pacific 


County cae = 1 a academic Highway 


No. of Bidders 2 Low Bidder Wildish-Corvallis Const. Co., Corvallis 


ee ee 


902,438.90 


Low Bid $_2=¥G1 7 >> s+ > 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


No.1 4. Project Grande Ronde (M.P. 20.0 - M.P. 21.7) 
1.7 Miles, Grade, Pave (Contract No 977) 
Type of Work _& Structure Widening _ Wa eae F.A. Proj. No. F-23 3{ 


TS eran Salmon River 


hin: ot Sidbiedca.cckt + sob in iiker Wildish-Corvallis Const. Co., Corvallis 


1,285 ,662.55 


Low Bid $ +2 5-2 --— 


Enginoer’s Rocommendations: Award to low bidder subject to concurrence of 
the FHWA. 


ae Nehalem River (CCC) Bridge Section 


__ Nehalem RIVER) 
(Contract No. 


—__— F.A. Proj. No. _RS-. a7 aK b) ; 


Project 


Type of Work Grade, Pave & Structure 


eee eS | FAS A727 


No. of Bidders 3 A. K. Lundmark & Son, Colton 


Ye LOW Bidder : 


Low Bid $ 429,634.00 

Engineer's Recommendations: Award to low bidder subject to concurrence of 
Tillamook County and the sum of $30,300.00 is 
deposited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE ? 2. a 


A 


dl 


a) = 8-21-79 


16 


No. cit acti HOC 
(Contra 


Type of Work 13.4 Miles, Pavement Seal 6A. Pred: 


county 0 LAaGKamMaS ———————— MF mt. Hood 


B , : clang 


————— 


2 2 e T D + 
No.of Bidders 2 Low Bidder abler Bros., snc. Portland 


Low Bid $ 329,350.00 


_ 


Engineer's Recommendation: Award to low bidder. 


On July 3, 1979, 1 accepted the State Highway Engineer's recommen~ 
dations for award of the projects on which bids were received on 
June 28, 1979, and authorized him to sign the contracts when 
conditions for the awards have been met. 


Dated this 1‘) day of 


és y 

ar er Yt 

Anthony Ytypri /Chairman 

Oregon Transportation Commis sion 
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Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


PPROVED 


Agreement with the City of Lincoln City and the Devil's 
Lake Rural Fire Protection District for installation 

of a traffic signal on the Oregon Coast Highway at 

25th Street (Lincoln County). The State will design, 
install and maintain the signal using State forces. 

The City has agreed to pay for electrical energy and 
the Fire District will pay for the necessary material. 
(Local Government) 


Agreement with Clackamas County and the Mercury 
Development Company for installation of traffic signals 
on the Clackamas-Boring Highway at Foster Road. The 
State will design, install and maintain the signals 
using Federal Aid Title II Safety funds. The County 

has agreed to pay all costs of electrical energy, and 
the Mercury Development Company has agreed to contribute 
a maximum of $7,500 toward the project costs. (Local 
Government ) 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve the two items 
listed above and report this action for your official 
records. 


Dated this .§ day of July, 1979. 


Oregon Transportation Commission 


et hn 


. STATE HIGHWAY ENGINEER 
Date 2h 2 PD eS 


A 


“S C)E 8-21-79 


—— 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48254 Weyerhaeuser Company $ 4,500.00 
49783 Barry Hoaglin, Edward L. Clemens 8,130.00 


Be a 


50340 Stephen J. St. Clair 250 .00 


—————— 


lvia H. Campbell 1,300.00 


50461 Sy p 


33_SR Obie Communications 12,250.00 
5 Transactions $ 


~______ Obie Communications __________-s727 99 


26,430.00 


Supplemental agreement to the highway transfer agreement 
dated March 27, 1979, with the City of Beaverton which 
provides for the City to accept maintenance responsibility 
of a signal being installed at the Fred Meyer Shopping 
Center access with the former Beaverton-Hillsdale Highway. 
(Local Government ) 


Letter form agreement with Tualatin Rural Fire Protection 
District for installation of emergency vehicle pre- 

emption devices on traffic signals on Nyberg Road at 
Martinazzi Street and Boones Ferry Road, Washington County. 
The project is under contract and the work will be done by 
the contractor through Price Agreement. The District will 
pay 100% of the cost and be responsible for the replacement 
of obsolete or worn-out equipment. (Local Government) 


Agreement with City of Springfield for the completion of 

a City-wide survey and inventory of cultural resources 

in the City of Springfield. The object of this contract 
is to assist the City in meeting its requirements for the 
identification of cultural resources on the LCDC Statewide 
Planning Guidelines and, at the same time, expand the 
Statewide Inventory of Historic Properties. The amount of 
payment by the State is limited to $4,306.70. The total 
expenditure will be wholly reimbursed to the State from 
Federal Survey and Planning monies made available by the 
Heritage Conservation and Recreation Service, US Department 
of the Interior (Lane County). (Parks Branch) 


PPROVED 
—S Cy. Cty your duly adopted delegation order, you authorized me in 


STATE Inaitway ENaecnm@y Official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
Jate__ Z 79 


authority and acting in accordance therewith for the Commission, 


I approve all actions ae ern and report this for your 


official records. -/32 


APPROWED ee 
i Oe A 77279 Anthony Yturrl4 irman, Transportation Commission 


aint ary Dated this LG day of 4ea , 1979 
$ SASTATE HIGHWAY ENGINEER , 


TO: ' Oregon Transportation Commission | /'*"''} - \E 8-21-79 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approved all actions listed below and report this action for 
your official records: 


1) On June 28, 1979, approved a 30-day extension 
to the 1977-79 Keep Oregon Livable contract 
agreement to enable Ted Hallock, Inc., to com- 
plete the work under the contract. All other 
terms and conditions of the contract remain the 
same. 


On July 6, 1979, approved a cooperative construction 
agreement with the City of Milwaukie and the Freeport 
Investment Company for the installation of traffic 
signals at the intersection of Clackamas Highway at 
Freeman Avenue. State will design, install and 
maintain the signals. City will pay for all electrical 
energy consumed and Freeport Investment Company has 
agreed to pay all costs of the project, except the 
State will pay the cost of the material & labor in 
the inter-connection of the new equipment with the 
existing signal system. 


On July 6, 1979, approved a supplemental agreement (final) 
with Salem Sand and Gravel Company for termination of 

their responsibilities on the Manzanita Safety Rest Area 
Sewage disposal facility on the Pacific Highway in Josephine 
County. 


On July 11, 1979, approved a contract with Linn-Benton- 
Lincoln Manpower Consortium for employment of personnel 
under the CETA Program, with a maximum limit of $50,783. 
This contract is for the period of July 1 through 
September 30, 1979. 


On June 26, 1979, by telephone to J. B. Boyd to accept 
the settlement with Southern Pacific Transportation 
Company for 10 parcels on the Hanson Cr.-Saunders Cr. 
and Saunders Cr.-Mapleton Section of the Florence- 
Eugene Highway in Lane County for a consideration of 
$120,820 plus interest to 8-31-79 of $40,284. Files 
43881, 48385. 


Anthony Yturri, 
Oregon Transportation Commission 


Date LZ 12/79 - 3208 - 


A 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49395 Gerald R. and Marlene M. Hardy $ 133,000.00 
50121 Hugh Ross and Lora C. Newcomb 73,500.00 
50354 Marjorie L. King 500.00 
50465 Betty J. Patten 200.00 
50482 Ladies Relief Society of City of 
Seattle 525.00 
50539 James Hemenway, Inc. 200.00 
54-10.40 Cruikshank, James W. 
54-10.22 Cruikshank, James W. 120.00 
234-15.24E Rone, Donald and Elaine 750.00 
8 Transactions $ 208,795.00 


Grant of a residential access to Velma E. Gover et al at Sta. 670+40 
on the Baker-Copperfield Hwy. in Baker County, File 27283. 


Grant of unrestricted use to Ray and Helen W. Passley for their 
access at Station 886+27 on the Myers Cr.-Brookings Section of 
the Oregon Coast Hwy. in Curry County, File 27877. 


Supplemental Throughway Agreement with Clatsop County for the 

South Unit, Astoria-Camp Rilea Section of the Oregon Coast Highway. 
The supplemental agreement is necessary to clarify future maintenance 
responsibilities of a county road (Dolphin Avenue) lying within the 
city limits of Warrenton. (Local Government) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
of the actions listed above and report this action for your 
official records. 


Dated this AE, day of .'® LA » 1979 
. >-PROVED 2B ie ao ao: 
mT’ > ; — ; 2 y, co a 
: rT a STATE HIGHWAY ENGINEE RAnthony Yturri, , 
| ; We Oregg Transportation Commission 
Dato. Pea PP —4 i hae 3209 = 


A 


a ty alt te OF 8-21-79 


WihtWW di WY 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


Ny. siciia The Dalles-California Hwy. @ 0.B. Riley Road 
aa (Contract No. 8980) 
Type of ere: 0) el ees fe tate 


ee 


ee). ce | The Dalles-California 


ia ie Siaadit 3 + sac ielasiiog Hamilton Electric, Inc., Eugene 
Low Bid $ 59,180.00 


Engineer's Recommendetion: Award to low bidder subject to concurrence of 
the Lloyd Center and the sum of $71,196.10 is 
deposited by the Lloyd Center. 


SW Capitol Hwy. @ SW Huber St. (Portland) 


BS sae neccacen POURED 


Sacto SSE 
Type of Work ers eS) s ee ¥R-9807 13) 


Multnomah FAU 9407 


County ————————_—_—————————— ————————— Highway ————— —$_>_—$_—__—~_____—_—__———————— 


ste ab iii 2 5 iam L. W. Hembree Co., Portland 


an aun 202817 279 


Engineer's Recommendations; Award to low bidder subject to concurrence of 
the FHWA and the City of Portland and the sum of $4,200 is deposited 
by the City. 


Corvallis/Newport Hwy. @ 19th St. (Philomath) 


(Contract No. 8982) 
F.A. Proj. No. State 


rca ES 


Type of Work 0.13 Mile, Grade, Pave & Signals 


Sina Benton isatilians Corvallis-Newport 


No. of Bidders 3 Morse Bros., Inc., Lebanon 


Low Bidder _ IU O& OFS +) 2?) ee 


‘tin Tae 36 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


paee.2-2 2.2 %-....... 


No ae ee Depoe Bay (Ellingson St. & Coast Ave. 


ype ot work 0-085 Mile, Grade & Pave ,(Oomnoent Wee, TEE"? 


——$—$—$—————— 


ee). || en City Streets 


sas ak Riders 2 Low Bidder__orse Bros. Lincoln Ready Mix, Inc., Lebanon 
Low Bid $_202793,30 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Depoe Bay and the sum of $6,400.00 
is deposited by the City. 


Columbia County Line-Buxton Section 
(Contract No. 8984) 
F.A. Proj. No, tate 


No. ___~___ Project 


Type of Work 6.01 Miles, Paving 


Washington Nehalem 


County Highway ————__$_{_$_${?[?p ?_ _— 


shes ed ideas 9 Lew Gitder ov Helens Paving, Inc., St. Helens 


cow Big $22L2 740.00 


Engineer's Recommendations: Award to low bidder. 


No. Project Carus Jct.-Woodburn/Estacada Hwy, Sec, 
(Contract No. <p 
ate 


Type of Work 


tnsitte Clackamas Cascade 


High y 


No. of Bidders 8 Low Bidder C- Compton Co., McMinnville 


cow Bid § 8932114.00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


a dD ht he 


- 3211 - 


aaa 
"Ce 8-21-79 


bvibe Wht Fees 


ae iiiies The Dalles/California Hwy.-S. 6th St. (Klamath Falls) 
“7% (Contract No. 8986) 


Type Work 4 43 RE ead Ce ee FS Proj. No. | ee 
ied Klamath Falls-Malin 
Klamath : 


County ————_—_$_—_—_——_———— Highway 


3 


ie. oh Oidibids au. Low Bidder Stukel Rock and Paving, Inc., Klamath Falls 


Low Bid $_12009,834 .00 


a oe Be 


Engineer's Recommendation: Award to low bidder. 


Silver Lake-Summer Lake (M.P. 48.1-M.P. 75.0) 
(Contract No. 8987) 
F.A. Proj. No. State 


eR 


26.9 Miles, Oiling 


Type of Work 


county____bake igo Fremont 


No. of Bidders 6 Low Bidder _R. A, Hatch Co. 2 Bend 


TALCTH LY. sy BS 


ow Bid $8782 900.00 


Engineer's Recommendations: Award to low bidder. 


es Project Jantzen Beach Information Center 
(Contract No. 0988) 


Type of Work___oradin and Pavin F.A. Proj. No. State 


——_—_—— TT 


iain Multnomah sstanaale Pacific 


No. ot Bidders 3 Low Bidder__00n Haisch Construction, Inc., Portland 
Low bid $42,330.00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


ee ss 
» 3212 = 


Beaver Slouth (McLean) and 


aes | aioe ee Clatskanie Slough (Erickson) Bridges 


(Contract No. 


83838 
Typu of Work ___Grade, Pave & Structures F.A. Proj. No, _20S-0900( 1) 


ee lS Highway Count y Roads 


ties, a8 Cideiors 2 Low Bidder__Hamilton Construction Co., Springfield 


Low Big $230,149.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Columbia County and the sum of $186,300.00 is 
deposited by the County. 


Rattlesnake Creek, Fields Creek 
and McClellan Creek Bridges Section 


(Contract No. tied 
88-2 


Type of Work Grade, Pave and Structures FA. Proj. No. BRF- 5) 


oe... |.) i nae eee John Day 


No. of Bidders l Low Bidder_ DOuglas S. Coats Construction, Bend 
Low Bid $22 92717.00 


No. ae ee Project 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA, 


Buck Creek Road Section 
Contract No. 


Type of workl+14 Miles, Grade & Surface gg Proj. No. _RS-B3 -b 316(: 6( 2) bi 


“aie Lae Project 


ei ee ia. AS Oe 


No. of Bidders 9 Low Bidder_ Hughes & Dodd Co., Medford 
Low Bid $279,317.50 


ncurrence of 
8,600.00 is de- 


Engineer's Recommendations: Award to low bidder subject to co 


Lake County and the sum of $ 
posited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


BO LS oy Ad Sy Se 


- 3213 - 


A 


- 8-21-79 


13 preynct —__SE_Crystal_ Springs Blvd.-SE Glenwood St. Section 


. (Contract No. 8992) 
Tvee of Work 0.73 Mile, Grade. & Pave F.A. Proj. No. 1X-96 


Vf Ns, eee 

I ks | Highway AU_9699 (SE 39th Ave.) 
ee ae, a rer oe Cascade Construction Co., Inc., Portland 
Low Bid $499,999.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Portland and the FHWA and the sum 
of $84,500.00 is deposited by the City. 


ge. ey eee Heisler St.-Court St. (Dufur) Section 


(Contrac No. 8993) 


Type of Work _ Grading and Paving ok bak te  Soe=200R UL) 


ST | Ee City Street (N, 4th St.) 


No. of Bidders 2. Low Bidder superior Asphalt & Concrete Co., Yakima, WA 
73,486.50 "D" 


Low Bid $---a— ++ ~~ 

Engineer's Recommendations: Award to low bidder for Alternate "D" subject to 
concurrence of the City of Dufur and the sum of 
$22,900.00 is deposited by the City. 


’ (On July 18, 1979, the City of Dufur advised that 
they wish to reject the bid.) 


= 15 on Hudson Slough-B.L.M. Reload Section 
(Contract No. 8994) 


Type of Work__L2- 1 Miles, Pavin F.A. Proj. No. -2R-RS-A409(1) 
tii Douglas Highway__Lower Smith River Rd. (FAS A409) 


ee i. —— J. C. Compton Co., McMinnville 
Low Bid $096,281.35 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Douglas County and the sum of $49,200.00 is 
deposited by the County. 

On July 17, 1979, I accepted the State Highway Engineer's recom- 
mendations for award of the projects on which bids were received 
July 12, 1979, and authorized him to sign the contracts when 
conditions for the awards have been met. ; 


Dated this _/ day of LLogpur » 1979 
_ sigh ey 
ee Ati£t iy oe 


Anthony Yturr¥, Mhairman 
oress) Transportation Commission 
- 3214 - 


A 


— 


MINU bico \S 8-21-79 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


10176 & Miller, Robert G-, et al 
4372A -0- 
10176 & Miller, Robert G-; et al, dba 
4372B Willamette Pacific Company 1,075.00 
50063 Ww. B. Anderson Trailer Sales, Inc. 

Jake Wolfe, President 365.00 
50213 Han, Richard D. 7,000.00 
50351 Wardin, John K. and Ila J- 

Wardin, G. F. and Marion E. 750.00 
50388 Cook, Paul E. and Pearl HM. 4,400.00 
50452 U. S. National Bank of Oregon, 

Trustee for the Estate of Frances 

Ann Hagg, deceased 800.00 
50462 Marquart, George W. and 

Barbara J. 875.00 

8 Transactions $ 15,265.00 


Grant an unrestricted access to Randall J. Matthiesen at 
Sta. 748+20 on the Rex Hill-Numberg Sec. of the Pacific 
West Hwy. in Yamhill County for 4 consideration of $9,000. 
File 34027. 


Grant wider accesses and move one access for Newport Plaza 
on the Cole Creek-Newport Sec. of the Oregon Coast Hwy. in 
Lincoln County. Files 3932, 3932A, 4453. 


Four agreements with the United States Custom Service to 
locate radio repeaters in Highway Division communication 
facilities in Coos County, Lincoln County, Curry County and 
Yamhill County. The U.S. Customs will pay the State an 


annual fee of $200 per year under each agreement. (Radio Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 
mission, I approve all actions listed above and report this 
action for your official records. 


Dated this me | 
ee ' 


VED ( Li A Lr c c C A A 
Dante ws y. “gf Anthony Yturri(// Chairman 


CEA EE -O@regon Transportation Commission 
=e eawy EON = 3215 - 


2-2-7279 93-77 


$ 
DATE: 


ATE 
4 


TO: Oregon Transportation Commission 


SUBJECT : Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report this action for your official 
records: 


1) On July 16, 1979, by telephone approved Supple- 
mental Agreement No. 1, Phase II agreement, with 
Multnomah County, covering Rocky Butte Jail Re- 

location Project, Downtown Detention Center. 
Agreement generally covers the costs of Multnomah 
County and their personnel in the Phase II activ- 
ities, the jail replacement. 


On July 17, 1979, approved Supplemental Agreement 
No. 2, Phase II Agreement, with Multnomah County, 
covering Rocky Butte Jail Relocation Project, 
Downtown Detention Center. ment covers the 
moving of all the terms of the Phase Il agreement 
from the Annex Block between 4th and 5th, Main and 
Madison, to the Lennox Block, Qnd and 3rd, Main and 
Madison. 


On July 16, 1979, by telephone approved Supplemental 
Agreement No. 2 with Multnomah County for the Public 
Works Functional Replacement. Supplement was to 
delineate the terms under which design approval was 
condition on the Public Works Facility. It out Lined 
the amount of compensation for their property; st 
limited the number of dollars in the replacement 
construction. 


On July 24, 1979, approved a consultant agreement with 
Industrial Inspection, Inc., to conduct ultrasonic 
inspection of a railroad bridge being fabricated in 
Portland covering Contract No. 8893, East Portland 
Freeway, Multnomah County. The amount of the agreement 
is $1,200. 


Pay) = 
pated this / day of (Lege : 


ts ) us oa 2S o 
(AX FOr, YHA AA? 
Anthony Yturm, airman 


HipHWAY ENGINEER Oregon Transportation Commission 


0/7 J. 


- 3216 - 


1979 


- TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating t© Property Acquisition 


Number Name Consideration 
50134 Johnson, Robert E- and Bertha A. $ 13,100.00 
50140 Bride, William C. and Janet M. 200 .00 
50191 Price, William E. and Bernice E. 68 ,000 .00 
50195 Davis, Ben H. and Anna On 145,000 .00 
50212 Markwardt, Gary L- and Kristen M. 15,250.00 
52-44.95 Hager » James M. 120.00 
52-44.97 Hager, James M. 120 .00 
7 Transactions $241,790.00 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority 
on pehalf of the oregon Tr Commission. 
pursuant to that authority and a 

therewith for the Commission, I approve all actions 
listed above and report this action for your official 
records. 


Avy 
Anthony 4 
Oregon Transp 


aig ‘fe om 7 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me, in my 
official capacity, to exercise certain authority on behalf of 
the Oregon Transportation Commission. 


Pursuant to that authority, and acting in accordance therewith 
for the Commission, I approved the following action and report 
it for your official records: 


On July 24, 1979, approved an agreement with Oregon 
Hospitality and Visitors Association to assist State 
in gathering information on motor vehicle fuel avail- 
ability and distributing it to chambers of commerce 
and to other travel information offices. Effective 
date August 1, 1979. Expiration date September Ko 
1979. Total cost $1,000. 


Dated this 13th day of August 1979. 


. B. Maboe 
Director of Transportation 


TO: 


SUBJECT: 


cue 
- 8-21-79 
Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) 


On July 6; 1979, established a 35 MPH speed zone 
from M.P. 1.17 to M.P. 1.22 and a 40 MPH speed 
zone from M.P. 1.22 to M.P. 3.92 on the Hood 
River Highway just south of Hood River in Hood 
River County. Rescinds Speed Zone Order No. 770 
dated 1-25-78. (Speed Zone Order No. 813) 


On July 19, 1979, approved a parking prohibition 
just north of the city of Klamath Falls on both 
sides of The Dalles-California Highway No. 4 
from Cove Point Road (M.P. 270.25) to Lakeport 
Road (M.P. 271.43) in Klamath County. 


On July 1; 1979, approved and executed an agreement 
with the Federal Highway Administration to match 
Federal-aid Highway Funds in accordance with Clause 
of Section 120a of Title 23, USC. 


On July 31, 1979, established a 40 MPH temporary 
construction spee ‘ 82nd Avenue 
undercrossing (M.P. 5.01) to the N.E. 122nd Avenue 
overcrossing (M.P. 10.08). This speed zoning is to 

be in effect only on those sections where signs are 

in place and only for the duration of the construction 
projects. (Columbia River Highway No. 2; Multnomah 
County -) (Approved by L. W. Rulien on behalf of the 
State Highway Engineer - ) 


“ef 4 i 
Dated this = day of Lit {ee2 Ft» 1979 
, 2 


- 


. wv State Highway Engineer 


oj a alt 
or 8-21-79 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications » I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


Maxwell's Electric, Main St. & Canyon Blvd. June 22, 1979 
Inc., No. 8720 (John Day) » Grant County 


Houck-McCa1} Corp: » Central Oregon Rock Produc- July 9> 1979 
No. 8829 tion, Harney County 


Roy E. Ladd, Inc.» SE Stark/Wn. Intchge.- July 9; 1979 
No. 8537 (Stark St. U'Xing) > 
Multnomah County 


Hansen Electric; Inc. > Goshen/Divide Hwy. @ 
No. 8658 6th Street (Cottage Grove) > 
Lane County 


July 11, 1979 


Benge Paving, Inc->» Harlow/Hayden Bridge Rd.- July 17> 1979 


d 
No. 8766 ng" St. (Springfield) » 
Lane County 


Bryan C. Rambo Crushing Jordan Valley Rock Prod. » July 17> 1979 
Co., No. 8834 Malheur County 


Columbia West Matis. & w.c.L.-Calvin Street July 17> 1979 
Constructors > (Columbia City), 
No. 8839 Columbia County 


W. R. Grasle CO- >» s.W. Allen Blvd. @ July 17, 1979 
No. 8751 S.W. Lombard Ave. 
(Beaverton) » Washington 
County 


Olson Electric CO-> Inc. > Pacific Hwy- (Conn. #1) @ July 17; 1979 
No. 8791 Hayden Island Drive, 
Mul tnomah County 


Hami | ton Flectric; Inc. > Beaverton/Tigard Hwy. @ July 20, 1979 
No. 8682 SW Greenburg Rd. 
Washington County 


Contractor and 
Contract No. 


D Mc D Corporation, 
No. 8903 


We Painters, Inc., 
No. 8669 


Section and County 


Elgin Rock Production 
Project, Union County 


Youngs Bay Bridge, 
Clatsop County 


Douglas S. Coats Const. , Snabel, Bologna & Bone 


No. 8803 
R. L. Coats, 
No. 8954 


Husky Fence Co., 
No. 8749 


Electric Corp.;, 
No. 8881 


Selby Bridge Co., 
No. 8575 


Creek Bridges, Grant and 
Wheeler Counties 


M.P. 36.0-M.P. 40.5 Project, 
Baker County 


Echo-Rieth Project, 
Umatilla County 


Lancaster Dr. @ 
Hayesville Dr. NES 
Marion County 

SE Division St. U'xing 


(BLE/SP Line), Multnomah 
County 


August 9, 


CO 


Acceptance 
Date 

July 26, 1979 

August 1, 1979 


August 1, 1979 


August 7, 1979 


August 7, 1979 


August 7, 1979 


August 7, 1979 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Traffic signal installation on the Pacific 
Highway East at Berg Parkway in Canby, 
Clackamas County. Bids received June 28, 1979. 
Contract No. 8964 awarded July 20, 1979, to 
Hertz Electric, Inc., Albany, at $38,616. 


Traffic signal installation on Silverton Road 
N.E. at Cordon Road N.E. in Marion County. 
Bids received June 28, 1979. Contract No. 
8965 awarded July 13, 1979, to Hertz Electric, 
Inc., Albany, at $17,068. 


Work on the "D" Street-"F" Street (Rainier) 
Section of 4th Street West in Columbia County. 
Bids received June 28, 1979. Contract No. 
8967 awarded July 20, 1979, to Columbia West 
Materials & Constructors, Inc., Longview, WA, 
at $53,382. 


Work on Wharf Street in Brookings, Curry 

County. Bids received June 28, 1979. Contract 
No. 8968 awarded July 25, 1979, to M & F Building 
Company, Brookings, at $68,987.50. 


Paving on Port Drive ir Depoe Bay, Lincoln 
County. Bids received June 28, 1979. Contract 
No. 8969 awarded July 10, 1979, to Oceanlake 
Paving Company, Lincoln City, at $50,829.07. 


Deck overlay on the Columbia River (Interstate) 
Bridge on the Pacific Highway in Multnomah County, 
Oregon and Clark County, Washington. Bids received 
June 28, 1979. Contract No. 8971 awarded July 23, 
1979, to R. A. Hatch Co., Bend, at $946,600. 


Work on the Nelson Point Interchange Section of 
the Old Oregon Trail in Baker County. Bids 
received June 28, 1979. Contract No. 8973 
awarded July 11, 1979, to Baker Redi-Mix, Inc., 
Baker, at $448,427.50. 


Work on the Prairie Road-Irving Road and Park 
Avenue-River Road Sections of FAU 1095 (Northwest 
Expressway) in Lane County. Bids received June 28, 
1979. Contract No. 8974 awarded July 20, 1979, to 
Delta Construction Co., Eugene, at $758,765.06. 
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Work on the Nehalem River (CCC) Bridge Section 
of FAS A727 in Tillamook County. Bids received 
June 28, 1979. Contract No. 8978 awarded 

July 12, 1979, to A. K. Lundmark & Son, Inc., 
Colton, at $429,634. 


Traffic signal installation on The Dalles- 
California Highway at 0. B. Riley Road in 
Bend, Deschutes County. Bids received 
July 12, 1979. Contract No. 8980 awarded 
July 18, 1979, to Hamilton Electric, Inc., 
Eugene, at $59,180. 


Work on the Depoe Bay (Ellingson Street- 

Coast Avenue) Section in Lincoln County. Bids 
received July 12, 1979. Contract No. 8983 
awarded July 19, 1979, to Morse Bros. Lincoln 
Ready Mix, Inc., Lebanon, at $26,753.30. 


Work on the Beaver Slough (McLean) and Clatskanie 
Slough (Erickson) Bridges on two county roads in 
Columbia County. Bids received July 12, 1979. 
Contract No. 8989 awarded July 19, 1979, to 
Hamilton Construction Co., Springfield, at 
$530,149. 


Work on the Rattlesnake Creek, Fields Creek and 
McClellan Creek Bridges Section of the John Day 
Highway in Grant County. Bids received July 12, 
1979. Contract No. 8990 awarded July 18, 1979, 
to Douglas S. Coats Construction, Bend, at 
$519,717. 


Work on the Buck Creek Road Section of FAS B316 
in Lake County. Bids received July 12, 1979. 
Contract No. 8991 awarded August 3, 1979, to 
Hughes & Dodd Co., Medford, at $275,317.50. 


Work on the S.E. Crystal Springs Boulevard- 
S.E. Glenwood Street Section of FAU 9699 in 
Multnomah County. Bids received July 12, 1979. 
Contract No. 8992 awarded August 3, 1979, to 
Cascade Construction Co., Inc., Portland, at 
$499,999. 


Paving on the Hudson Slough-B.L.M. Reload Section 
of Lower Smith River Road (FAS A409) in Douglas 
County. Bids received July 12, 1979. Contract No. 
8994 awarded July 19, 1979, to J. C. Compton Co., 
McMinnville, at $696,281.35. 
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Work on the Youngs River Falls Bridge Section of 
FAS A733 in Clatsop County. Bids teceived July 26, 
1979. Contract No. 8999 awarded August 7, 1979, 

to Siuslaw Construction Co., Inces Portland, at 
$243,485.40. 


Work on the Coast Range Summit-S. Fork Gales Creek 
Section of the Wilson River Highway in Washington 
County. Bids received July 26, 1979. Contract 
No. 9005 awarded July 31, 1979, to c. G. Gredvig, 
Inc.; Portland, at $148,491. 


Work on the Siskiyou Boulevard-Park Street (Ashland) 
Section of the Green Springs Highway in Jackson 
County. Bids received July 26, 1979. Contract 

No. 9006 awarded July 31, 1979, to M. C. Lininger & 
Sons, Inc-, Medford, at $780, 338.35- 


Dated this fe *” day of ff , 1979. 


= 8-21-79 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated au e Oregon Transportation 
Commission authorizing offers to purchase 
real property in prepar i gation Order 
No. 16, Sub. 46), 1 approve i i 
accordance with this authority for an 


DEADMANS PASS SAFETY REST AREA SECTION, OLD OREGON TRAIL HIGHWAY - 
UMATILLA COUNTY wt 

R-50381 - Mark Paul Johnson et al. Parcel 1: 5.0 acres 
for right of way purposes. Offer $3,250.00. 


MOLALLA RIVER (GOODS ) BRIDGE SECTION, CANBY -MARQUAM COUNTY ROAD- 
CLACKAMAS COUNTY 


R-50327 - Edward J. Kozlowski et ux. Parcel 1: 1.12 acre 
for right of way purposes; Parcel 2: 0.34 acre for temporary 
easement for a work area. offer $4,780.00. 


WOODSON PLACE-MAIN STREET (COTTAGE GROVE) SECTION, GOSHEN-DIVIDE 
HIGHWAY - LANE COUNTY 

R-50448 - Albert J. Simpson. Parcel 1: 518 square feet 
for permanent easement; Parcel 2: 3/70 square feet; Parcel 3: 
300 square feet for permit of entry. Offer $1,025.00. 


R-50457 - James Hemenway Inc. Realtor. Parcel 1: 250 square 
feet for permanent easement for telephone and power line facilities 
and slopes; Parcel 2: 205 square feet for permit of entry. 
Offer: $150.00. 


R-50471 - James Hemenway et UX. Parcel 1: 13 square feet 
for right of way purposes; Parcel 2: 593 square feet for 
permanent easement; Parcel 3: 75 square feet for permit of 
entry. Offer $500.00. 


R-50472 - Ruth Hemenway. Parcel 1: 300 square feet 
for permanent easement; Parcel 2: 215 square feet for 
permit of entry. Offer $200.00. 


R-50473 - Herbert W. Lombard, dr. et al. Parcel je 
250 square feet for permanent easement for telephone, 
power lines and slopes. Offer $150.00. 


Dated this > day of August 1979 
ve ihn 


RE: Report of Offers Tendered - 7 
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August 1979 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 
lowing actions for your official records: 


(1) Sale of 0.12 acre excess property on the Winchester-Shady 
Point Section of the Pacific Highway in Douglas County for 
a minimum consideration of $6,500. Approved July 10, 1979. 
File 17837 (23-43) 


Sale of 0.56 acre excess property on the Albany Section of 
the Albany-Junction City Highway in Linn County for a mini- 
mum consideration of $122,000. Approved July 13, 1979. 
File 5882 (23-43) 


Sale of 13,482 square feet excess property on the Union 
Avenue-Lombard Section of the Pacific East Highway in 
Multnomah County for a minimum consideration of $55,000. 
Approved July 17, 1979. File 8679 (23-43) 


Sale of 0.07 acre excess property on the Stanfield Junc- 
tion-Hermiston Section of the Umatilla-Stanfield Highway 
in Umatilla County for a minimum consideration of $750 to 
the City of Stanfield to be used for a street instead of 
exchange purposes as approved May 18, 1979. Approved 
July 16, 1979. File 6317 (23-43) 


Sale of 6,820 square feet excess property on the Marquam 

Bridge-S. E. 84th Ave. Section of the Mt. Hood Highway in 
Multnomah County for a minimum consideration of $56,500. 

Approved July 25, 1979. File 46425 (23-43) 


Sale of 2.28 acres excess property in Wapinitia-Maupin Sec- 
tion of the Wapinitia Highway in Wasco County for a minimum 
consideration of $1,000. Approved July 25, 1979. File 
3541 (23-43) 


Permit of Entry Agreement with Southern Pacific Transporta- 
tion Co. for the Allen Blvd. Interchange Section of the 
Beaverton-Tigard Highway in Washington County. Approved 
July 26, 1979. RR 987 (23-50) 
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Report of August, 1979 (cont.) 


Indenture with Southern Pacific Transportation Co. for 
the Allen Blvd. Interchange Section of the Beaverton- 
Tigard Highway in Washington County. Approved July 26, 
1979. RR 987 (23-50) 


Construction Agreement with Southern Pacific Transporta- 
tion Co. for the Allen Blvd. Interchange Section of the 
Beaverton-Tigard Highway in Washington County. Approved 
July 26, 1979. RR 987 (23-50) 


Right of Way Services Agreement with the City of Portland 
for acquiring Right of Way on the N. E. Columbia Blvd.- 
N. E. Weidler Section of N. E. Union Ave. in Mult- 

nomah County. Approved July 16, 1979. Misc. C&A 6286 
Agr. 130 (23-45) 


Sale of 0.27 acre excess property on the N. Portland 
Harbor-Russell St. Section of the Pacific Highway in 
Multnomah County for a minimum consideration of $5,000. 
Approved July 30, 1979. File 32501 (23-43) 


Extension of time for Service Agr. with Southern Pacific 
Transportation Co. originally approved November 16, 1977. 
Approved May 17, 1979. RR 905 (23-50) 2nd St., Albany, Linn Co. 


Signed on August 1, 1979, the Grant of Access to Velma E. 
Gover for an access on the Baker-Copperfield Highway in 
Baker County, approved by Chairman Yturri July 16, 1979. 
File 27283 (23-46) 


Sale of 9,941 square feet excess property on the Lake Rd.- 
Clackamas R. Sec. of the East Portland Freeway in Clackamas 
County for a minimum consideration of $26,150. Approved 
August 3, 1979. File 31936 (23-43) 


Sale of 0.29 acre excess property on the N. Tigard-Hubbard 
Interchange Section of the Pacific Highway in Washington 
County for a minimum consideration of $15,200. Approved 
August 3, 1979. File 46051 (23-43) 


Sale of 5,000 square feet excess property on the Marquam 
Bridge-S. E. 84th Ave. Section of the Mt. Hood Freeway 

in Multnomah County for a minimum consideration of $72,000. 
Approved August 6, 1979. File 43777 (23-43) 
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Report of August, 1979 (cont.) 


(17) Sale of 0.37 acre excess property on the Pacific High- 
way West-I-105 Section of the Florence-Eugene Highway 
in Lane County for a minimum consideration of $28,250. 
Approved August 8, 1979. File 38109 (23-43) 


Extension of Service Contract No. 77-016 with Southern 
Pacific Transportation Co. for the crossing at Wren Rd. 
in Benton Co. Approved August 8, 1979. RR 884 (23-50) 


Dated this ~ : day of 


STATE PARK ORDER 


Pursuant to authority delegated to me from the Oregon Transportation 
Commission in Resolution No. 39, Section IV, paragraph "D", I, 
David G. Talbot, hereby order the elimination of the nonresident 
$2.00 camping surcharge at the following federally leased campgrounds: 
Detroit Lake State Park 
Hilgard Junction State Park 
Stewart State Park 
The Cove Palisades - only the following campsites: 
1 through 7 
4 through 39 
and 72 


] 
4 through 94 | 
4 through at 7 ; 


B 
B 3 
B7 
B 8 
C 


(avid G. Talbot 
State Parks Superintendent 


\ a : / \ OF 
D 


até 6-21¢79 / 
5/30/79 


(See State Parks Rule No. 39n) 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, for the 
Commission, I approved the following actions and report this 


for your official records. 


On June 11, 1979, approved the sale of timber salvage at 
Golden and Silver Falls State Park, Coos County, to 
Weyerhaueser Company for a total of $34,913.95. 


On July 2, 1979, approved an agreement with Douglas 
County extending for one year a lease under which the 
County operates beach access areas at Umpqua Lighthouse 
State Park, Douglas County. The extension is through May 
1, 1980. 


On July 9, 1979, approved Mr. Tyler Robinson's applicaton 
to construct a single-family residence within the Sandy 
River Scenic Waterway in Multnomah County. 


On July 9, 1979, approved a contract with D & R Timber 
Company, Portland, Oregon, for the sale of timber salvage 
at Saddle Mountain State Park, Clatsop County. Total 
amount of revenue to State Parks Division will be 
$35,750.00. 


On July 16, 1979, approved Mr. Joseph Sturges' 
application to rebuild a single-family dwelling for Wilma 
Roller, within the Rogue River Scenic Waterway in 
Josephine County. 


On July 11, 1979, approved an agreement with Anna 
Barringer to provide watchman's services at Willamette 
Mission State Park, Marion County. Mrs. Barringer will 
be paid $50.00 per month. 


On August 6, 1979, approved a personal and professional 
services contract with C. Michael Hartfield and Ron 
Nolan, dba Image Northwest Film Production, to produce a 
thirty-second color, sound-on-film announcement to be 
used by television stations in Oregon to promote park 
usage. State will pay the contractor $2,500 on 
se of the work plus travel expenses not to exceed 
500.00. 


ted this 8 day of August, 1979 


avid G. Talbot 


State Parks Administrator 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, for the 
Commission, I approved the following actions and report this 
for your official records. 


On June 14, 1979 approved Mr. and Mrs. Don Troxell's 
application to construct a single family residence within 
the Clackamas River Scenic Waterway in Clackamas County. 


On June 26, 1979 approved LTC K.W. Speltz's application 
to construct a single family dwelling within the Rogue 
River Scenic Waterway in Josephine County. 


On July 2, 1979 approved a supplemental agreement with 
Douglas County extending to May 1, 1980 the lease for a 
portion of Umpqua Lighthouse State Park for County 
recreation purposes. 


On July 3, 1979 approved a timber salvage recovery sale 
with D & R Timber Company at Saddle Mountain State Park, 
Clatsop County. Approximate value $35,570.00. 


On July 3, 1979 approved a work/study agreement with 
Lewis & Clark College to provide work to college students 
eligible to participate in the program. Term of the 
agreement is from July 1, 1979 to August 31, 1979 with a 
maximum payment by the State of $351.78. 


On July 5, 1979 approved a personal and professional 
services contract with Susan Trabucco to work in the 
Historic Preservation Office from 2/28/79 to 5/31/79. 
Pavment will not exceed $250.00. 


On July 9, 1979 approved an agreement with the Oregon 
State Board of Higher Education to develop and test the 
historic archeological site of old Aurora, Stauffer-Wil] 
Farmstead/Aurora Colony, Marion County, as part of the 
survey and planning of cultural resources authorized by 
the National Historic Preservation Act. The amount of 
payment by the State is limited to $14,000.00. The total 
expenditure will be wholly reimbursed to the state from 
federal Survey and Planning monies made available by the 
Heritage Conservation and Recreation Service, U. S 
Department of the Interior. 


Oregon Transportation Commission 
Page 2 


On July 9, 1979 approved an agreement with the Children's 
Services Division for the operation of work/study camps 
with boys from McLaren School at: Cape Lookout State 
Park, Tillamook County; Hilgard Junction State Park, 
Union County; and Jessie M. Honeyman State Park, Lane 
County. 


_ Dated this 13th day of July, 1979 


State Parks Administrator 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Authority 


At the meeting on October, 1977, you authorized the State Parks 
Administrator or his designate to sign grant-in-aid project 
agreements. The State Parks Administrator on November 1, 1977, 
authorized me to sign these agreements. Pursuant to that 
authority, and acting in accordance therewith, I approved the 
following grant-in-aid projects and report them for your official 
records. 


January 8, 1979 - City of Sutherlin, Douglas County - 
Central Park Irrigation - $1,000.00. 


May 30, 1979 - City of Eugene, Lane County - Alton 
Baker Landscaping - $10,827.50. 


Dated this 13 day of July, 1979 


a) 


Cg SoC 
Gary A. Scott, State Recreation Director 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


On Juily 27, 1979 , $2,696,003.24 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of June , 3979 . 


(Itst of apportionments on file in Commission Files, 
Salem.) 


On July 31 » 1979, $1,596,768.62 (12 percent of the 
Highway Fund) was distributed to the cities for the 


month of — june _» 1979. 
(List of apporttonments on file in Commission Files, 
Salem. ) 


Dated this 23rd day of July » 1979 


Attachments 


cc: F. B. Klaboe 
H. S. Coulter 
John Earley - Att. 


i. 
_ 8£21-79 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7745 State of Oregon, by and throuah its Nenartment of Transnor~ 

eee = ee ee eee ee Ke —, —_—_——T >... e— 
tation, Parks Division, V- Forrest Solomon an This 
lawsuit has been Instituted by the Parks Divisio 

Scenic Waterways Act. It arises out of the defendants’ 

a mobile home within the John Nay Scenic Waterway in Wheeler County. 
The complaint alleaes that defendants niaced the mobile home within 

a “related adjacent lands" without havina either submitted to the 
Parks Division a notification of intent, or havina received annroval, 
to do so, as reauired by the Scenic VWatervavs Act and rules. The 
Division seeks an injunction requiring defendants to remove the mobile 
home from the "related adjacent land" until thev have submitted a noti- 
fication of intent and received approval of their olan to niace the 
mobile home alona the waterway. 


L-7748 _Nelba David v. State of Oreaon, by and throuat Der 

of Highway, at al: this case arises Sat of an accident that occurre: 
on January 205 1978 ina construction area on Washburn "av near South 
6th Street in Klamath Falls, in Klamath County. The plaintiff alleaes 
that a work area Was not adequately barricaded and sianed and that her 
vehicle drove off into a hole in the roadway causing serious injurv. 
The plaintiff is seekina $78,498 in damages for nersonal injurv. The 
matter has been referred to the Attorney General's office for the de- 
fense of the State. 


L-7752 Raymond D. Caldwell _v. State Hichwav Commission and Louis Joseph 


ee 


——— — ce et thine ee 


Raab: This case arises out of an accident that Sccurred on Auqust 2, 
T977, at the intersection of North Goina Street and North Interstate 
Avenue in Portland, in Multnomah County. The nlaintiff alleqes that a 
truck driven by the defendant Raab ran a red liaht and collided with 
the vehicle driven by plaintiff. The plaintiff is seekina $192,473.27 
for personal injury and loss of salary for 20 months. The matter has 
been referred to the Attorney General's office for the defense of the 
State. 


L-7753 James Moulton, Personal Renresentative of the Estate of Traci 
oulton, deceased, v. State of Jreaon, bv. s city authorized 
aqency, Hreaon Transportation Commission, & : yeuit arises out 
of an accident that occurred on Koril 5, 1079 on Hiahway 395 in Grant 
County. The plaintiff alleses that the decedent was drivina an automo- 
bile which struck a larae hole and an adjacent frost heave and lost con- 
trol of the vehicle resulting in a collision causina injuries fatal to 
the decedant. The plaintiff alleaes that the State was nealisent in 
failina to nronerly sian the areas, nronerly light the area, to erect 
barricades or other siqns warnina of the hazardous drivina conditions and 
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failing to post a speed limit. The plaintiff is seekina $197,919.95. 
The matter has been referred to the Attorney General's office for 
the defense of the State. 


L-7754 Michael C. Lindahl, 

McClauahry, and the State of Mregon, ac 

Transportation Commission: This lawsuit arises out o 

which occurred September 12, 1977 at or near the intersection of Ivy 
Street and First Street in Junction City, in Lane County, which in- 
volved a truck driven by the plaintiff and a vehicle driven by the 
defendant McClaughry. The plaintiff alleges that the collision was a 
direct result of the neqligence of the State of Oreaon in the mainten- 
ance of the traffic control siqnal at the intersection. In a prior 
case the defendant McClaughry had sued the State of Oreaon and juda- 
ment was entered in favor of McClauqghry. The plaintiff alleses that 
that case involves the same fact situation and therefore the plaintiff 
is entitled to judament aagainst the State in the amount of $4,665. The 
matter has been referred to the Attorney General's office for the de- 
fense of the State. 


September 19, 1979 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building at 10 a.m. Notice of this meet ing 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

Robert Royer, Assistant Director for Policy and Program 
Development 

H. S. Coulter, State Highway Engineer 

Larry Rulien, Executive Assistant to State Highway Engineer 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

David Talbot, Administrator of Parks and Recreation Division 

Harold Grover, Administrator of Motor Vehicles Division 

Robert Bothman, Administrator, Metropolitan Branch 

David H. Moehring, Assistant State Highway Engineer, Project 
Management Branch 

J. B. Boyd, Right of Way Manager 

Cc. W. Head, Manager, Commission Services 


The Commission unanimously approved the following items on 
the consent calendar: 


1) Minutes of the meeting of August 21, 1979. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation Resolution 
No. 2690" on file in the Commission's files, Salem.) 


3) Constructing 4 truck escape ramp at Map Corner Curve 
on the Mt. Hood Highway about four miles west of 
Government Camp in Clackamas County at an estimated 

cost of $700 ,000. Approved jnclusion in the Six 
Year Program. 
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6) Adopte 
route of Interstate 
the McNary Highway » State 
("Primary Highway Designation Resol 
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donment resolutions: 


7) Adopted the following aban 
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b) Three segments (0. 
the Remote Section of 
Highway in Coos County- 
No. 585"' on file in the Commis 

old alignment in 


3 mile) of 
of the 


c) A short segment (0.0 
the North Fork, Siusiaw River Section 
Florence-Eugene Highway jn Lane County- 
(“Abandonment Resolution No. 586" on file in 
the Commission's files, Salem. ) 


utilizing Interstate 


8) Three requests for projects 
Transfer Funds withdrawn from the Mt. Hood and 1-305 


Freeways as follows: 
he McLoughlin Boulevard 


horne Bridge-East Portland Freeway 
(1-205) Section) of the Pacific Highway East in 
Clackamas County: Total Cost $20 ,000; Federal 
Funds $17,000; Local Share $3,000. 


a) Monitoring air quality in t 


Corridor (Haw 


ic signal improvements on a 


b) Roadway and traff 
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(Continued on next page-) 
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ble lane operation betweer 
Pacific Highway East from Superior 
Street to Vista Avenue on Commercial Street in 
Salem. Total Cost $2,996,000; Federal Funds 
$2,546,600; Local Share $449,400. 


c) Fifth lane for reversi 


peak hours on 


ect authorizations on the 


9) Authorized increases in proj 


following contracts + 

a) Contract No. 8786 for the Dexter State Park 
Project in Lane County, in the amount of 
$34,890 (8.2% increase)- 

Fox Valley~ 


8578 for work on the 
Road in 


b) Contract No- 
Mill City Section of Lyons-Mill city 
Linn County, in the amount of $96,430 
8489 for work on S.W. Sheridan Street- 
Road (Port land) Section of City Streets 
fic Highway West in Multnomah County > 
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orders: (Exhibits on file in the Commission's files, Salem.) 

Chairman of Transportation Commission Exhibit A 

State Highway Engineer Exhibit 5 

Right of Way Manager Exhibit © 

Chief Counsel Exhibit D 
Exhibit E 
Exhibit F 


ler 


(32% increase) + 


7 fa 


Highway Control 
Administrator, Aeronautics Division 
Mr. Klaboe presented a report of the impact of inflation and 
t's revenue projections for the 
‘on's files, 


n the Departmen 
he Commission s 


ation growth fe) 


popul 
Six Year Program. (Copy of report on 
Salem.) He said the program Levels presented at the August 
meeting were based on an inflation rate of 11.5% for Fiscal Year 1982 
through 1987. Subsequent to last month's meeting, the jnflation 
estimate was revised downward to 8.5%. Mr. Klaboe stated this provides 
an additional income to the Highway Division of $17.3 million. He 
1979 
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said the population growth was figured at 1.6% by Portland State 
University and the Bonneville Power Administration forecast. 


Mr. Klaboe presented to the Commission a letter of 
resignation from Harold "Skip" Grover, Administrator of the Motor 
Vehicles Division, effective October 3, 1979. (Letter on file in 
Commission's files, Salem.) Mr. Klaboe pointed out that Mr. Grover 
will become the Deputy Director of the Oregon Department of 
Economic Development. He mentioned that Mr. Grover will certainly 
be missed as he has made numerous contributions since he has been 
head of the Motor Vehicles Division. 


Chairman Yturri said that Mr. Grover has contributed a 
great deal to the Department and to the State of Oregon. The 
Commission wished him well in his new assignment. 


Mr. Klaboe said that plans are being made for the October 23, 
and 24, 1979, dinner and Commission meeting in Ontario. He indicated 
that invitations are being sent to the counties and cities in the 
area and to the Idaho Transportation Commission members and staff. 

Mr. Klaboe stated that Mr. Bell will be sending out further informa- 
tion concerning the October meeting. 


The following meeting was set for Tuesday, November 20, 
1979, in Salem. Commissioner Coleman mentioned that he would be 
out of the State and would be unable to attend the November 
Commission meeting. 


The Commission considered a request from Representative 
Mae Yih concerning a piece of excess property adjacent to Waverly 
Park, Albany-Junction City Highway, in the City of Albany. Mr. Klaboe 
stated Representative Yih was told the State would trade the property 
for some property the City might have for equal value. The City 
could not come up with property of equal value because the State's 
property is appraised at approximately $122,000. Mr. Boyd stated t 
0.56 acre of property is located at the southwest corner of Waverly 
Lake, adjacent to Highway 99 and just east of the Star Dust Motel 
(formerly the State Motel). (He handed to the Commission a sketch 
map of the property, copy of which is on file in the Commission's 
files, Salem.) He mentioned the Right of Way Section is operating 
under a resolution adopted by the Commission on September 25, 1974, 
which requires the public agency requesting properties owned by the 
State to pay market value unless those uses meet the constitutional 
charge that the State has. Mr. Boyd said this matter has been re- 
viewed and the State can find no reason to discharge its duties to 
the constitutional charge to sell the property to the City less 
than market value. The Commission asked Mr. Boyd to review other 
possible alternatives, including a modification of the policy, and 
to take the matter up again with the City of Albany. 


he 


Attention was given to a temporary rule setting forth the 
fees which shall be charged for parking permits in winter recreation 
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parking areas. Mr. Sollis recalled that the 1979 Legislature gave 
the Department authority to set the fees by rule rather than have 
the fees specified in the statute. This has approval of the Winter 
Recreation Advisory Committee. He mentioned the statutory fees are 
no longer in effect and it is necessary for the Commission to adopt 
the fees for the coming winter season which will be $1 per day or 
$5 on an annual basis. He said a hearing will be held for adoption 
of a proposed permanent rule which will be presented to the 
Commission at a later date. The Commission unanimously adopted 

the temporary rule which was filed with the Secretary of State on 
September 24, 1979, and published in the Administrative Rule 
Bulletin on October 15, 1979. ("Administrative Rule No. 120" on 
file in Commission's files, Salem.) 


Mr. Sollis reported on the Photo-Art case involving the 
filming of the 1-205 Bridge (Glenn L. Jackson Bridge) in which a 
lawsuit was brought challenging the validity of the contract. He 
said the whole case revolved around the interpretation of a statute 
which said that contracts exclusively for personal services could 
be secured through the competitive quote system and selection pro- 
cess rather than the competitive bidding system. The Lower Court 
invalidated the contract and said it was not exclusively for per- 
sonal services because there were other items of material hat 
the Department was purchasing in the contract. Mr. Sollis said it 
was appealed to the Court of Appeals and the State lost. fo take 
care of the problem the statute was amended by the Legislature to 
delete the word "exclusively" and authorized the Public Contract 
Review Board to adopt a rule covering this matter. The Public 
Contract Review Board has now adopted a rule that covers the matter 


clearly which should cover any problem in the future. Mr. Sollis 
did not recommend appealing this case any further as it would delay 
getting this contract terminated. The Commission unanimously 
accepted his recommendation. 


Mr. Coulter commented on the report previously mailed to 
the Commission covering an analysis of the Highway Division element 
of the Six Year Department Program. Mr. Moehring reviewed the first 
draft of the Preliminary Six Year Highway Improvement Program with 
the Commission. (Copy of both reports on file in the Commission's 
files, Salem.) A preliminary Six Year Program Chart was handed to 
the Commission showing the preservation type of work, resurfacing, 
bridges, safety and traffic operation, reconstruction and new routes 
in units and dollars for the Fiscal Years 1980-81, 1982-83, and 1984- 
85. He pointed out the numbers in blue are identified projects in 
the new program; the green are reserve funds for projects in special 
programs; and in pink are uncommitted funds. (Copy of Preliminary 
Program on file in the Commission's files, Salem.) 


Mr. Moehring said the final review of the estimates and 
financial balance of the program will be completed next week. The 
material will go to the Graphics Section the first week in October 
and then to the printer on October 8th. The final Preliminary Six 
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Year Highway Improvement Report should be printed by October 22nd. 

Mr. Moehring said it is planned to send the reports to all interested 
parties prior to the 20 public hearings scheduled between November 13, 
and December 6, 


Mr. Coulter handed to the Commission the schedule of 
meeting dates and the Commission indicated that they would attend 
the meetings. It was decided that Chairman Yturri would attend 
the meetings in Region 5; Commissioner Hollern Region 4; Commissioner 
Coleman Region 3; and Vice Chairman Walsh and Commissioner Brix would 
divide up the meetings in Regions 1 and 2. The Chairman suggested 
that the Commissioners attend meetings in other Regions if their 
schedules permit. Mr. Rulien stated that he will contact each 
Commissioner to schedule the dates of the meetings in the Regions. 


It was decided not to make any proposed project recommenda- 
tions at the hearings but to wait until after hearing the testimony 
from the 20 public hearings. The Commission indicated that they do 
want to have at the hearings a listing of proposed projects by Region 
and doll: amount. 


©. Coulter said that staff will proceed to work on the 
Six Year ghway Program and will have a copy of the program at the 
October Commission meeting. He mentioned at the December meeting 
there will be a draft of the program with the information included 
from the hearings and a final report will be submitted to the 
Commission in January or February 1980. 


The Commission considered a temporary rule authorizing the 
State Highway Engineer to restrict g* halt movement of oversize 
vehicles, mobile homes and modular building units to avoid conflict 
with highway construction, repair and local traffic conditions. 
M Coul mentioned this involves a current project, the deck 
of the Yaquina Bay Bridge on Highway 101 at Newport. He 
mporary rule was necessary to allow the movement of over- 
les and loads during hours and days as called for in the 
specifications when such movement is normally prohibited under exist- 
ing rules. The Commission unanimously adopted the temporary rule as 
recommended by Mr. Coulter, which was filed with the Secretary of 
State on September 20, 1979, and published in the Administrative Rule 
Bulletin on October 1, 1979, ("Permit Rule No. 32E" on file in the 
Commission's files, Salem.) 


Commissioner Brix brought up the matter of the increase 
in royalties on aggregate obtained from State Land Board lands. 
After discussion, Mr. Coulter said he will look into the reasons 
for the increase from 25 cents to 65 cents a yard. 


The Commission considered a request to formally dedicate 
park user fee revenues to the Parks and Recreation Division. 
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Mr. Talbot said the Commission has done it previously on timber and 
property sales. He pointed out that it would amount to approximately 
$6.8 million per biennium. The revenue is down approximately 11% so 
far this year. The Commission unanimously approved Mr. Talbot's 
request. 


Consideration was given to the adoption of a temporary 
rule for the operation (setting of the fees, deposits and regulations 
for the use and reservation) of the new conference center at Silver 
Falls State Park in Marion County. Mr. Talbot stated a public hearing 
was held last night for this rule as a part of a comprehensive rule 
revision package which will be submitted to the Commission later this 
year. The reason, he said, for the temporary rule is that the con- 
ference center will begin operation the latter part of this month. 
The Commission unanimously adopted the temporary rule which was 
filed with the Secretary of State on September 24, 1979, to be published 
in the Administrative Rule Bulletin on October 15, 1979. ("State Parks 
Rule No. 39-o'' on file in the Commission's files, Salem.) 


Attention was given to the adoption of a proposed administra- 
tive permanent rule to close the beach at Cannon Beach in Clatsop 
County to vehicles (except by permit) year around. Mr. Talbot referred 
to an aerial photo map pointing out the specific area for closure. He 
said public hearings have been held and testimony was quite favorable 
to closing the beach to vehicles except in and around Haystack Rock 
for launching of boats and some limited beach parking. Mr. Talbot 
mentioned there is a local controversy in the community in the parking 


of vehicles. He said the Cannon Beach City Council is opposed to 
cars on the beach and the Clatsop County Board of Commissioners has 
stated they will go along with the wishes of the City. 


Mrs. Marian Crowell of Cannon Beach appeared stating that 
they have owned property in Cannon Beach for 20 years. She said 
every weekend the motels are filled; the town is overcrowded and 
parking is needed on the beach the year around. 


Mrs. Crowell referred to a petition containing 894 signatures 
(271 of these were Cannon Beach residents) which was previously pre- 
sented to the Parks Division. The 271 letters sent in September were 
a protest against the compromise between the Parks Division repre- 
sentative and the Cannon Beach City Council. 


Mrs. Crowell said if the beach were to be closed it would 
be a detriment to the merchants. She referred to a letter from 
Senator Vern Cook stating that parking should be available on the 
beach. 


Mr. Lee Crowell (former Cannon Beach City Councilman) stated 


that he is in favor of the present arrangement. He asked that the 
Department allow parking year around in the 2,700 foot beach area. 
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Mr. Lyle Wells mentioned that he lives in Portland but 
has a beach-front home across from Haystack Rock. He stated that 
he represents approximately 200 Cannon Beach residents and about 
500 other Oregonians that have petitioned the Commission to leave 
this section of beach open. Mr. Wells stated that he has driven 
on the beach for over 30 years and has never heard of any accident 
Or anyone hurt by an automobile. He asked the Commission to leave 
it open for at least another year as parking is limited on land, 
and then review the beach parking again. 


It was moved by Commissioner Hollern and seconded by 
Chairman Yturri that the Commission adopt the Parks Division 
recommendation, Chairman Yturri, Commissioners Hollern, Walsh and 
Coleman voted "yes" and Commissioner Brix voted "no". The Commission 
adopted as a permanent rule the closure of the beach at Cannon Beach 
to vehicles except by permit year around, with provision made for 
limited parking and boat launching. (This rule repeals "Ocean Shore 
Resolution No. 10", page 2, paragraphs "d" through "e" adopted June 2, 
1970.) The rule was filed with the Secretary of State on September 21 
1979, and published in the Administrative Rule Bulletin on October 8 
1979, ("Ocean Shore Rule No. 10B" on file in the Commission's files, 
Salem. ) 


Consideration was given to a request to appear before the 
September Emergency Board for approval of an increase in Federal 
Fund expenditure limitation of $75,000. Mr. Grover said the increase 
is needed to allow the Division to utilize a Federal Grant through 
the Traffic Safety Commission to employ an outside consultant to 
assist in the design of a new driver license issuance system. The 
Commission unanimously approved the request as recommended by 
Mr. Grover and authorized him to sign a contract on behalf of the 
Commission in an amount not to exceed $75,000 with a consultant, 
providing the Emergency Board approves the request. 


Mr. Grover expressed his appreciation for the Commission's 
support and guidance during his tenure as Administrator of the Motor 
Vehicles Division. 


Following Mr. Burket's favorable recommendation, the 
Commission unanimously adopted a resolution accepting a grant offer 
from the Federal Aviation Administration in the amount of $19,172 for 
a Planning Program Master Plan Study on the Chiloquin State Airport 
in Klamath County. Total cost of the study is $22,949 and the 
State's share is $3,777. ("Aeronautics Miscellaneous Resolution 
No. 24" on file in the Commission's files, Salem.) 


The Commission unanimously approved financial aid to 
municipalities grants as recommended by Mr. Burket to the following 
cities: (Amounts shown constitute one-half or less of the sponsor's 
share for Federally-funded projects as indicated.) 


(Continued on next page.) 
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Redmond $20,000 
Construct taxiways, terminal apron, access 
road, realignment of general aviation tiedown 
apron and rehabilitate a taxiway. 


North Bend $29,006 

Install perimeter fence; construct connecting 
taxiways for Runways 13/31 and 4/22; reconstruct 
parallel and connecting taxiways for Runways 13/31 
and 4/22; mark displaced threshold Runway 34; install 
wind socks (lighted); replace airport beacon; grade 
taxiway safety areas and drainage. 


Mr. Moore gave a status report on consultant selection for 
pre-grant audits as part of the Small City and Rural Area Public 
Transportation Program. He mentioned the Division's Section 18 
Program includes two work items to be accomplished by consultants. 
The pre-grant award audits, he said, are meant to ensure that the 
Division's grantees are able to comply with the requirements of the 
Section 18 Program. Mr. Moore said the transit plan will be a 
statewide assessment of transit needs and a plan for the development 
of public transit services in appropriate areas. (Detailed report 
on file in the Commission's files, Salem.) 


Mr. Moore handed to the Commission copies of the intercity 
Oregon Trip Guide which was funded by the Legislative Emergency 
Board in June 1978. He stated the objective of the brochure is to 
serve as a ticket jacket listing names and phone numbers of city 


buses, taxicabs, and Oregon airport limousines to assist the public when 


they reach their destination. (Copy of Oregon Trip Guide on file 
in the Commission's files, Salem. ) 


In response to Commissioner Coleman's inquiry, Mr. Moore 
reported that for the May-June Quarter 1978 compared to the same 
period in 1979, all small city transit systems had a 46% increase in 
ridership. He stated Tri-Met had a 16% increase in June 1979; the 
Lane Transit District had a 22% increase; and Salem approximately 
16% over the same month last year. Mr. Moore indicated that Amtrak 
nationally showed an increase of approximately 26%. 


The Chairman adjourned the meeting at 12:05 p.m. 


WML 
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C. W. Head, Manager 
Commission Services 
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AL 
9-19-79 


Oregon Transportation Commission 


Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve the action listed below and 
report this action for your official records: 


Agreement with DeShaw House Company to operate 
the Silver Falls Conference Center from 
September 20, 1979, to December 31, 1981. 

The contractor was selected on the basis of 
open competitive bidding. The agreement pro~ 
vides that the contractor provide food and 
lodging services on a rate basis specified 

in the agreement. All receipts for accommoda- 
tions will accrue to the State and the State 
shall set the rate for daily accommodations. 
The State will pay the contractor $1,500 a 
month for the 32-bed facility and $1,800 a 
month for the 56-bed facility on its completion. 


Dated this 92 day of Ae tuat , 2973 


Anthony Ytu 
Oregon Transportation Commission 


Oregon Transportation Commission = 
_9=19"79 
Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


50508 Noji, Mamoru (Trustee) $ 825.00 
50568 Simons, Robert E. & Florence 200 .00 
66-0.87 Arasmith, Cherie M. 100.00 

3 Transactions $ i, 125.00 


(2) A supplemental agreement with the City of Beaverton for 
construction of the Allen Boulevard Interchange on the 
Beaverton-Tigar? Highway in Washington County. The 
supplement is necessary to more accurately define the 
final design features of the project and to comply with 
utility adjustment laws adopted in 1967. The project 
will be financed with Interstate Transfer Funds withdrawn 
from the Mt. Hood Freeway. (Local Government) 


Agreement with Lincoln City for the installation of a 
"pedestrian crossing" sign on the Oregon Coast Highway 

at 17th Street, Lincoln County. The State will install 
and maintain the sign. The City has agreed to pay for 
all materials and furnish electrical energy for illumina- 
tion. (Local Government) 


Agreement with Klamath County and the Basin Center Mall 

for installation of a traffic signal on the Klamath Falls- 
Lakeview Highway at Avalon Street to accommodate a commercial 
development. The State will design, install and maintain 

the signal equipment; the County will pay for electrical 
energy and the developer will pay all costs of the project. 
(Local Government) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


Dated this .3¢_ day of Lita, 1979 


if 


Oregon Transportation Commission 


/ 
APPROVED 


ee ad 


tS Ce CE ve 
T iGHWAY ENGINEER 
STAPE HIGH R 3247 = 


Date. ao ‘ea 


(5) 


Agreement with the City of Portland and The Oregon Bank for 
installation of a traffic signal on the Oswego Highway at 

Hamilton Court in the vicinity of John's Landing in Multnomah 
County. The State will advertise for bids, supervise construction 
and pay all costs in excess of $56,700. The City will maintain 
the signals and pay all costs of electrical energy. The Oregon 


Bank will contribute a maximum of $56,700 for the project. 
(Local Government) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 


the five items listed and report this action for your official 
records. 


~* 
Dated this 2 day of ¢ Lepuctt 1979 


LC big 242 r! At4/ 
Anthony Yturri, irman 
Oregon Transportation Commission 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options oF Other Documents Relating to Property Acquisition 


Number Name Consideration 


35432 Burlington Northern, inc. $ 1,000 .00 
49397 J. Eugene & Lorraine R- 210,000.00 
50059 i . and Margaret A. 474.00 
50204 

vin R. & Marva Ge 3,950.00 

50342 Anderson, Barbara J- 
Stevens» Victor & Mar ja 100 .00 
50352 Wardin Investment Co. 150 .00 
50476 Voegele;s Elliott & Mary E. 570.00 
50477 Voegele, Elliott & Mary E. 1,000 .00 
1-292-03 Hale, Lorene Re 450.00 
9 Transactions $ 917,694 .00 


Amendment to agreement with Fortek, iInc->» for maintenance of 
Ainsworth Sta n Multnomah County- Amendment applies 
only to payment sc tek, adjusting schedule so that 
payments are only i months when the park is 
operating. The amount 0 yments is increased, put the 
total amount of the contract remains $28,500. (state Parks) 


Agreement with the Town of Long Creek for installation of a 
flashing beacon on the Pendleton-John Day Highway at the 
Kimberly in Grant County- The State will 
design and State forces and stock- 
piled equipment, P the necessary maintenance and pay 
all costs in excess of $ . The Town will pay all costs 
of electrical energy consumed and contribute a maximum of 
$1,000 toward the project. (Local Government ) 


Agreement with the Tualatin Rural Fire Protection District to 
provide emerg le pre-emption devices on traffic signals 
within th i Beef Bend Road Section of 
Pacific Highway We 4ect is 
Federal Aid Intersta 
providing all required local match. 

the pre-emption equipment and the 
Distric i lete or worn-out equipment parts. 
(Local Government ) 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pare .BLAAL1F 


STATE HIGHWAY ENGINEER : 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
Number Name wonsideration 


49858 Anderson, Dean A. and Barbara J. $ 300.00 

50156 Johnson, Orval D. and Jean A. 400.00 

50194 Lloyd, Wallace E. and Aloris A. 52,000.00 
50509 McNutt, Ronald E., James P., and 

Michael W. 50.00 

50523 Scherr, Gloria Dyer 200.00 

5 Transactions $ 52,950.00 


Grant of a 32 foot access for a city street to the City of 
Baker at Sta. 543+69 on the Salisbury-Baker Sec. of the Baker- 
Unity Hwy. in Baker Co. File 17586 


Supplemental Throughway Agreement with Multnomah County defining 
the functional classification, right-of-way widths and typical 
section of county roads to be constructed and relinquished to 
Multnomah County along I-205. (Columbia River-Foster Road 
Section of the East Portland Freeway, No. 64.) (Local Government ) 


Agreement with the Tualatin Rural Fire Protection District for 
the installation of emergency vehicle pre-emption devices on 

an existing traffic signal on Pacific Highway West at Durham 
Road. The State will install and maintain the pre-emption 
equipment, and the District will pay all costs and be responsible 
for the replacement of obsolete or worn-out equipment parts. 
(Local Government) (Washington County) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, I approve all of the actions listed above and 
report this action for your official records. 


Dated this /¥ _ day of ( dguut , 1979 


c 


APPROV ED Oregon Transportation Commission 


Yh STATE HIGHWAY ENGINEER 
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9-19-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following agreements and report this action for your official 
records: 


(1) On August 6, 1979, approved an acquisition 
agreement between the Travel InfoCentres, Inc., 
the Travel Information Council and the Highway 
Division, relative to the termination of the 
concessionaire's agreement with InfoCentres, 
the assignment and assumption of contracts, and 
the bill of sale relating thereto. The only 
obligations under the agreement are payable 
out of the TIC subaccount. 


On August 7, 1979, approved a supplemental 
agreement to the advertising contract with 
Petzold and Associates in Portland. The 
supplemental agreement allows Petzold and 
Associates, at the Department's direction, to 
respond to some of the Department's advertising 
mail responses. The agreement does not involve 
any additional funding under the agency contract. 


On August 9, 1979, approved a personal services 
contract with Al Bates for consulting and advisory 
purposes with regard to a contract claim (Contract 
No. 8003) at a maximum limit of $10,000, with a 
plan of paying Mr. Bates $12.23 per hour. 


Dated this /4 day of / de weap, 1979 


Oregon Transportation Commission 


ke - ef a 
STATE HIGHWAY NGINEER 
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GOS: agate ‘ PR 


ontract No. 
ag 2 
Type of Work — ll Mies Paving F.A. Proj. No, __State ae 
County Benton Wish Corvallis-New ort 
a — pepo 


Na, ot Bidders 2 Low Sister Wildish-Corvallis Construction ne Corvallis 
stile naan eee ONS EPUCtION | 


Low Bia s_413, 507.00 


Projct___ 9QUaW Creek-Jct. Pacific Hwy. West (Corvallis) 
Rak iat SAT 'g0lg nor val lis 


Engineer's Recommendation: Award to low bidder 


On August 6, 1979, 
Engineer's recommen 

» 1979, and 
authorized him to sign the contracts when conditions 
for the awards have been met. 


2. 
Dated this /¥¢ day of Afucqt » 1979, 
ce 


yA, Khairman 
Oregon Trangportation Commissicn 


A 
9-19-79 


noe, i ee River (Jefferson) _ 


———éontract No. 9011 


Type of Work 1,28 Miles, Paving ___—F.A Proj. No. 


State 


County Marion Highway Jefferson 


ae Low Bidder Wildish-Corvallis Construction Co., Corvallis 


269,608.50 


Low 8id S_——<$—$—— —————_ 


Engineer's Recommendation: Award to low bidder. 


Pendleton-Adams Section 
f Contract No. 9012 
Type of Work DI te Proj. No. State 


No. —_—__— Project 


County Umatilla ___— Highway Oregon -Washington 


lta: of CHR LOMO Eucon Cor oration of Idaho, Lewiston 1D 


vow pig $-12230534..00 


Engineer's Recommendations: Award to low bidder. 


Pacific Hwy. W. Interchange-Dayton Jct. 
No. b Project & Dayton Jct.-Lafayette Sections 
Contract No. 9013 


iia it ei Ol? Miles, Paving F.A. Proj. No. 2 tate 


Salmon River & Pacific West 


County vam ie 


sa of Qetiiorh cn ae c. C. Meisel Co., Inc., McMinnville 


Low Bid S 1,544,804 .50 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURBI 


A 


vilttw ; eo 9-19-79 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


Big Creek, Rock Creek-Gnat Creek 
andWestport-Clatskanie Sections Bee 
si “""~~=Contract No. 9008 ~ 
14.54 tiles, Grade & Pave 


Type of i ee eee ee ree FA. Proj. is ORO 


os we Prajoet -. 


Clatsop & Columbia Columbia River 


County Highway 


tie: of Bidders 3 Low Bidder__U C+ Compton Company, McMinnville _- 


Engineer's Recommendation: Award to low bidder. 


baa 2 oucibiia NE 8th St.-SW Naterlin Dr. (Newport) _ 


Contract No. 9009 
____F.A. Proj. No 


Type of Work 1.34 Miles, Paving 


Lincoln 


County Highway __Uregon Coast 


ver ee sae Road & Driveway Co., Newport 
266,970.00 


Low Bid S 


Engineer's Recommendations: Award to low bidder. 


a a en Schaff Rd.-W. Washington St. (Stayton) 
ie Contract No. 9010 


type ot Work_0:07 Mile, Grade & Pave Fa. Proj. No. — SOS-2402(1) 


Marion City Street 


County ————___$_$_$—$— Highway 


TE Oe, aan Low Bidder North Santiam Paving Company, Stayton 
67,756.50 "A" 


Low Bid S$ 


Engineer’s Recommendations: Award to low bidder subject to concurrence of 


the City of Stayton and the sum of $200.00 is 
deposited by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


ue O-6-77 Pe 
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No, Ld Prejact Eddyville-Cline Mtn. Section 
Contract No. 9007 


Type of eiciek 90 M1185 Pavin EA. Proj. No, 2 tate _ 
4 


County __tincoln ___ Highway Corvallis-Newpo rt 


A 
iis aol Soaiairs sia: haiibes Morse Bros., Inc., Lebanon 


cow Big $_411670.70 


ED 


Engineer's Recommendation: Award to low bidder. 


On July 31, 1979, ! accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received July 26, 1979, and 
authorized him to sign the contracts when conditions 
for the awards have been met. 


wchint thie 26. dey of C Lith» 1979. 


Anthony Yturri, 
Oregon Transportation Commission 


A. 
9-19-79 


No, LO Prenat Silver Falls State Park 
Contract No. 9004 
Type uf Work Park Facilities & Buildings a. fo, He State 


County ___ Marion 


—— ae 


Highwey———$__—__—— 


No. of Bidders 3 Low Bidder Marion Construction Co., Inc., Salem 


on LO.>,; 2 


Low aid $_2342207..30 


Engineer's Recommendation: Award to low bidder. (Alternate A) 


No. Lt Project Coast Range Summit-S. Fork Gales Creek Section 
0.23 Mile, Contract No. 9005 


Seats eradina £ Pevieg TQF-35(7) 


County Washington __ Highway Wilson River 


No. of Bidders 1 c. G. Gredvig, Inc., Portland 


Low Bidder 


ow bis $248,491 00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


eee * Pree Siskiyou Blvd.-Park St. (Ashland) 


Nile, Eantract Wo. 9006 
type of Work Grade, Pave, Sign, & Signals uk. eel. Ne. F-15(3) 


county Jackson Highway Green Springs 


ED 


No. of Bidders 2 eaisthadae M. C. Lininger & Sons, Inc., Medford 


cow Bid $ 2802338.35 


_o.--— 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE. z Z cohececoceee 
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_A_ 
_ 9-19-79 


Ae ici N. & S. Fork Coyote Cr. (Gillespie Corners) Bridges 
ontract O. 


0.27 Mile, | 3 
Tyee ot Work Grading, Paving & Structures pik: heal, ea BRS-115(1) 


County a eee Higewey-__erritorial 
Sie. of Bidders 2 Low Bidder Hamilton Construction Co., Springfield 


300 ,679 .00 


Low Bid $_YYY 2 = — 


Engineer's Recommendation: Award to low bidder. 


Siuslaw River-Walton Section 
Contract No. 9002 Stat 
Type of Work ——_—_ > _— awe F.A. Proj. No. ate 


SS cee Florence-Eugene 


shales Oiddere...... Morse Bros. Contractors, Inc. 


Low Bidder 00S © OFS: eee 


sow tid 8.2362699.00 


Engineer's Recommendations: Award to low bidder. 


No. _—" Black Canyon Creek-Harper Jct. Section 
Contract No. 9003 


rype ot Work20:26 Miles, Paving A. Proj. No. State 


OT |, Central Oregon 


No. of Bidders 8 Fabricators, Inc., Salem 


Low Bidder . 


vow ig $ 22815,213.80__ 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURBI 


pats..27..3/-.2-2......... 
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A. 
9-19-79 


es, oven Haines Rd.-Molalla River (Canby) 
Contract No. 8998 


F.A, Proj. No.2 tate 


nn 


3.59 Miles, Paving 


Typu of Work 
= 


covery Clackamas wigtey Pacific East 


No. of Bidders 3 ious lider Willamette-Western Corporation, Portland 


ow Bid $249 »788.00 


Engineer's Recommendation: Award to low bidder. 


ii ee Project __ Youngs River Falls Bridge 
Contract No. 8999 


Type of Work Grading, Paving & Structures F.A. Proj. No. RS-A733(3) 


Clatsop FAS A733 


County ——__—>_——— Highway 


i open ok it eieaee 2 1US OM Construction Co., Inc., Portland 
Low Bid $-243.2485 .40 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Clatsop County and the sum of $16,700.00 is 
deposited by the County. 


No. Project Lava Butte Lookout-Sugar Pine Butte Rd. * 


Contract No. 9000 


47 ; 
8.2 Niles, Paving FA. Proj. No. 


Type of Work State 


County Deschutes Highway ne Dalles-California 


No. of Bidders 4 R. L. Coats, Bend 


Lowy Bicker nn 


Low Bid $1,390,025 .00 _ 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY Y¥YTURRI 


-— 


DATE 7 


3258 - 


_9-19-79 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


ae bialilo’ E. Greenwood Ave. @ E. 8th St. (Bend 
Contract No. 8995 


Type of Work Traffic Signal Installation F.A, Proj. No. HES 21-3(3) 
County_Deschutes —_ttighwey__central Oregon 


No. of Bidders 3 Laur Biden Hertz Electric, Inc., Albany 


Low Bid s__44,948.00 
Engineer's Recommendation: 


Award to 
low bidder subject to concurrence of the City of Bend and FHWA and 
the sum of $6,100.00 is deposited by the City. 


No.__° __ Project ____ Troutdale (SW 7th St.) Section 
0.16 Mile, ontract No. 


Type of Work __ Grading & Pavin F.A.Proj.No.__S9tate 
County Multnomah Highway City Street 
No. of Bidders 3 Low Bidder_ Porter W. Yett Company, Portland 


Low 8g $——492474.20 
Engineer's Recommendations: 


Award to low bidder 
subject to concurrence of the City of Troutdale and the sum of 
$23,000.00 is deposited by the City. 


No. Project Dodge Rd.-Estacada Section 
Contract No. 89 
4.65 Miles, Paving State 


Type of Work F.A. Proj. No. 


Cavene Clackamas Highway____ Woodburn-Es tacada 


North Santiam Sand & Gravel, Inc. 
No. of Bidders 6 Low Bidder_ Western Mixing Co., Inc., Stayton aeVs 


Low Big $ 2299580. 40 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate..2-2L-Z.2......... 
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B 


/ 9-19-79 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, orized me in my 
official capacity to exercise certain aut i alf of the 
Oregon Transpo i Commission. 

and acting in acc ewith for the Commission, 

all actions liste t them for your offi 


1) ‘ roved two agreements with 
ta professional Deve lop- 
ment for Women Seminar on October 5 and 26, 1979. 
Each agreement shall not exceed $425. (Approved 

by Larry Rulien on behalf of state Highway Engineer) 


On August 30, 1979, approved an agreement with 
Shipley Associates as 4 special consultant in the 
field of secretarial writing to conduct a workshop 
October 2-3, 1979, at a cost not to exceed $2,276. 
(Approved by Larry Rulien on behalf of State Highway 
Engineer) 


On August 30, 1 an agreement with 
Shipley Associa ta technical writing 
workshop on Septe , and 27, 1979; at a 

cost not to exceed $2,475. (Approved by Larry Rulien 
on behalf of State Highway Engineer) 


On August 23, 1979, established 4 45 MPH speed zone 
on the Cove Highway >» No. 342, from NCL of Union 
(0.50 mile N. of Bryan Avenue ) (M.P. 21.32) to 

0.25 mile N. of Bryan Avenue (M.P. 21.57), in Union 
County - (Speed Zone Order No. 814) 


On August 23, 1979; established certain speed zones 

on the Nehalem Highway >» No. 102, from M.P. 61.66 to M.P. 
61.97 and from M.-P. 62.77 to M.P. 6297; in the vicinity 
of Vernonia, Columbia County - This rescinds Speed Zone 
Res. No. 719 dated 3-3-76. (Speed Zone Order No. 


On August 25 ; established certain speed zones 

. 141, from M.P. 
2,57 to M.P. 4- Pp. 6.64 to M.P. 7-60; in 
the vicinity of Tualat ard and Beaverton, 
Washington County- Thi peed Zone Res. 
No. 349 dated 5-26-61 an . No. 475 
dated 10-9-64. (Speed Zone ) 


Dated his Fs Hi 


B 
9-19-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Work on the N. Newman Ave.-N. Woolsey Ave. 
(N. Hunt St.), N. Greeley Ave.-N. Delaware 
Ave. (N. Bryant St.), N-E. 67th Ave. at 
N.E. Hassalo St. Sections in Portland, 
Multnomah County. Bids received June 27; 
1979. Contract No. 8972 awarded August 27; 
1979, to Columbia West Materials & Constructors ; 
Inc., Portland, at $109,624. 


Traffic signal installation on S.W. Capitol 
Highway at S.W. Huber Street in Portland, 
Multnomah County. Bids received July 12, 1979. 
Contract No. 8981 awarded August 16, 1979, to 
L. W. Hembree Co., Portland, at $59,817.79. 


Traffic signal installation on East Greenwood 
Avenue at E. 8th Street in Bend, Deschutes County. 
Bids received July 26, 1979. Contract No. 8995 
awarded August 16, 1979, to Hertz Electric, Ine. 5 
Albany, at $44,948. 


Work on S.W. 7th Street in Troutdale, Multnomah 
County. Bids received July 26, 1979. Contract 
No. 8996 awarded August 13, 1979, to Porter W. 
Yett Co., Portland, at $40,474.20. 


Work on the Shaff Rd.-W. Washington St. (Stayton) 
Section of Gardner Avenue in Stayton, Marion 
County. Bids received August 2. i979. Contract 
No. 9010 awarded August 13, 1979, to North 
Santiam Paving Co.;, Stayton, at $67,756.50 
(Alternate ae 


Signing on the Portland-Idaho State Line Section 
of the Columbia River Highway and the Old Oregon 
Trail. Bids received August 23, 1979. Contract 
No. 9015 awarded September 4, 1979, to Stillwell 
Construction Co.-, Bellevue, Washington, at 
$119,051. 


B 
9-19-79 


Paving on the Lower Bridge Road Section of 

The Dalles-California Highway in Deschutes 
County. Bids received August 23, 1979. 

Contract No. 9016 awarded August 30, 1979, 

to Mid-Oregon Crushing Co. and Philip Dahl, J.V., 
Redmond, at $57,450.50. 


Work on the Yaquina Bay Bridge (Newport) 
Section of the Oregon Coast Highway in 

Lincoln County. Bids received August 23; 

1979. Contract No. 9017 awarded August 30, 
1979, to Peter Kiewit Sons' Company, Vancouver, 
Washington, at $2,893,660 (Alternate a gah 


Work on the Busway Rigid Frame (N. Banfield 
Interchange) Section of the East Portland 
Freeway in Multnomah County. Bids received 
August 23, 1979. Contract No. 9019 awarded 
August 30, 1979, to Roy E. Ladd, Inc., Redding, 
California, at $803,873. 


Work on the Allen Boulevard Interchange of 
the Beaverton-Tigard Highway in Washington 
County. Bids received August 23, 1979. 
Contract No. 9026 awarded September 4, 1979, 
to Ross Bros. Construction, Inc., Salem, at 
$5,956,223.75. 


Dated this 914 aay of September, 1979. 


nye = 
H. $/ Coulter, State Highway Engineer 


B - 
9-19-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications » I 
accepted the following: 


Contractor and Acceptance 
Contract_No. Section and County __Date__ 


Hami 1 ton Electric, inc.» 30th St. & Melbourne Ave. @ August 13, 1979 
No. 8809 Marine Dr. (Astoria) » 
Clatsop County 


Robles Construction, Armitage State Park, August 13, 1979 
No. 8765 Lane County 


a. Bi Steel, Inc-> Grayback cr.-Lake Cr. August 13, 1979 
No. 8815 (M.P. 1G, 16.2 ® 18.4); 
Josephine County 


Bob Angell, THC.» N. City Limits-Ocean Blvd. August 16, 1979 
No. 8840 (Coos Bay)» 00S County 


Roy E. Ladd, Inc.>, Slater Creek-Mystic Creek, August 16, 1979 
No. 8310 Douglas County 


Hamilton Construction Hurricane Creek Bridge; August 16, 1979 
Co., No. 8823 Wallowa County 


Hami 1 ton Electric, Inc., ond St. & 3rd St. @ 
No. 8889 Hg” St. (springfield) » August 16, 1979 
Lane County 


Roy E. Ladd, Inc.>, SE Market St. U'Xing. >» August 20, 1979 
No. 8538 Mul tnomah County 


Garland Pacific Const. » Valley River Bicycle/Ped. August 22, 1979 
No. 8549 Bridge, Lane County 


F. H. McEwen Construction, Eagle Creek-Klamath County August 22, 1979 
No. 8430 Line, Lane County 


Coast Marine Const., Inc.-> Herman Creek Bridge, August 22, 1979 
No. 8868 Hood River County 


B 
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Contractor anc Acceptance 
Contract No. Section and County Date 


Continental Crushing & Richmond Rock Production August 22, 1979 
Leasing, Inc.>, Project, Wheeler County 
No. 8892 


Miller Construction Co. Bully Creek Bridge (Vale) August 23, 1979 
No. 8816 Malheur County 


Hamilton Electric, Inc. Murray Blvd. @ Butner Rd. August 23, 1979 
No. 8649 Washington County 


Rogue River Paving Co., Rogue Valley Hwy. @ South August 23, 1979 
Inc., No. 8805 Stage Road, Jackson County 


Baldwin & Sutherland, Inc. N. Main st.-Oregon/Washington August 23, 1979 
No. 8793 Hwy . (Mil ton-Freewater ) 
Umatilla County 


FE. H. Itschner Co. Long Creek Project August 23, 1979 
No. 8929 Grant County 


Hami | ton Electric, Inc. Koosbay Blvd. @ Bayshore August 23, 1979 
No. 8799 Dr. (Coos Bay), Coos County 


j. C. Compton Co. S. Ashland Intchge. -Calif. August 27, 1979 
No. 8721 State Line, Jackson County 


Columbia West Matl's & Vine St.-Scappoose High August 30, 1979 
Constructors, Inc.;, School (Scappoose) » 
No. 8810 Columbia County 


Hamilton Electric, Inc., McKenzie Hwy. @ S. 32nd St., August 30, 1979 
No. 8704 (Springfield). Lane County 


S. D. Spencer & Son, Fairgrounds Intchge.-Roberts August 31, 1979 
No. 8363 Creek, Douglas County 


979 He ae 


H. S. Coulter, State Highway Engineer 


September Tx 


9-19-79 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the 
Commission: ; 


BATTLE CREEK-TALBOT ROAD SECTION, PACIFIC HIGHWAY - MARION COUNTY 


R-49302 - Coburn L. Grabenhorst et al. 9.6 acres for right- 
of-way purposes. Offer $79,700.00. 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49685 - Katherine Marie Harvey. 0.14 acre for right-of-way 
purposes. Offer $9,300.00. 


LITTLE NESTUCCA RIVER-NESKOWIN SECTION, OREGON COAST HIGHWAY - 
TILLAMOOK COUNTY " 

R-39225 - Florence M. Scherzinger. 3.55 acres for right-of- 
way purposes. Offer $19,550.00. 


YAQUINA RIVER BRIDGE-M.P. 2.4 SECTION, EDDYVILLE-BLODGETT HIGHWAY 
- LINCOLN COUNTY 


Oe 


R-50260 - Alice M. Bahrs et al. 1.7 acre for right-of-way 
purposes. Offer $5,010.00. 


YAQUINA RIVER BRIDGE-M.P. 4.9 SECTION, EDDYVILLE-BLODGETT HIGHVIAY 
- LINCOLN COUNTY 


R-50262 - Donald E. Hopkins et al. 0.55 acre for right-of - 
way purposes. Offer $2,475.00. 


Dated this /O day of August, 1979. 


P. 


(7 BL bpd 
Jf B. Boyd, Rightvo Way Engineer 


RE: Report of Offers Tendered - 5 


September 1979 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation order No- 23) from the Oregon 
Transportation i subdelegate £ Way Manager 
(Administrative order No- a3), + report that 1 the fol- 

Lowing actions for your official records: 


(1) Sale of 4.3 acres excess property on the Nestucca pay-Neskowin 
Sec. of Coast Highway in Tillamook County valued at 
$19, t of Way: Approved 

August 8, i 


Agreement with Southern Pacif Company to extend 
the Service Contract OE i % Approved June 7; 
1979. File RR ; i Washington County) 


Sale of a 0.23 acre permanent right 
temporary work area ©4 

property on the Salem Bypas 

Marion County for a minimum cons 
August 14, 1979. File 91060 (23- 


1979, the Modification of Access Rights 


ri July 16, 1979 for the Passley property on 


s Section of the Oregon Coast Highway in 
Curry County: File 27877 (23-46) 


Sale of 510 acres excess property on the Forest pdry --Imnaha 


Section of the Little Sheep Cr. Wallowa County to the 


Dept. of Fish and wildlife for t j i i of 
$51,000. Approved August 1, & . File 41857 (23-43) 


Permit of Entry Agreement with uthern Pacific Transportation 
Co. for the Nehalem Br- Project on the Foss Rd. in Tillamook 
County - Approved August 20, 1979: RR 988 (23-50) 


Agreement with Southern Pacific Transportation Co. to extend the 
Service Contract No- 77016 covering installations at Wren Road in 


Benton Co- Approved August 17, 1979: RR 884 (23-50) 


Sale of 4,332 square feet excess property on the Marquam Br.-S-E- 
g4th Ave- Section of th Freeway in Multnomah County for 


a minimum consideration P ‘ Approved August 91, 1979: 
File 46519 (23-43) 


= 2 
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Report of September, 1979 (cont.) 


Sale of 5,000 square feet excess property on the Marquam Br.-S. E. 
84th Ave. Section of the Mt. Hood Freeway in Multnomah County for 
a minimum consideration of $66,000. Approved August 21, 1979. 
File 46653 (23-43) 


Sale of 6,310 square feet excess property on the Marquam Br.-S. E. 
84th Ave. Section of the Mt. Hood Freeway in Multnomah County 

for a minimum consideration of $45,000. Approved August 21, 

1979. File 46969 (23-43) 


Sale of 1.16 acres excess property on the Garibaldi Section of 
the Oregon Coast Hwy. in Tillamook County for a minimum considera- 
tion of $45,000. Approved August 22, 1979. File 5790 (23-43) 


Sale of 0.16 acre excess property on the Stout Cr.-Mehama Section 
of the North Santiam Hwy. in Marion County for a minimum considera- 
tion of $975. Approved August 22, 1979. File 16602 (23-43) 


Sale of 2.87 acres excess property on the Wallowa-Lostine Section 
of the Wallowa Lake Highway in Wallowa County to the Dept. of 
Fish and Wildlife for a value of $1,600 as a partial offset 
against the Sept. 1, 1978 exchange agreement. Approved August 22, 
1979. File 1245 (23-43) 


Sale of 0.70 acre excess property on the Baker Section of the 
Baker-Unity Hwy. in Baker County for a minimum consideration of 
$6,800. Approved August 22, 1979. Files 17587, 17588 (23-43) 


Sale of three excess properties on the Marquam Br.-84th Ave. 
Section of the Mt. Hood Freeway in Multnomah County. Approved 
August 22, 1979. (23-23) 

File 46773, 5,000 square feet, minimum consideration $36,500. 
File 45657, 4,000 square feet, minimum consideration $43,500. 
File 46795, 5,000 square feet, minimum consideration $37,000. 


Sale of 0.20 acre excess property on the N. Tigard-S. Tigard 
Interchange Section of the Pacific Highway in Clackamas County 
for a minimum consideration of $26,000. Approved August 24, 1979. 
File 46026 (23-23) 


Sale of 1.13 acres excess property valued at $3,000 for exchange 
with Clackamas County (File 50558) for 1.5 acres valued at 
$3,300 on the Carver-Eagle Cr. Section of the Clackamas Hwy. 

in Clackamas County. Approved August 24, 1979. File 13578 
(23-23) 


Right of Way Services Agreement with the City of Dallas for 
acquiring Right of Way on the Rowell St.-La Creole Drive 
(Dallas) Section of Hankel Street in Polk County. Approved 
August 27, 1979. Misc. C & A 6522. Agr. 131 (23-45) 


C 
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Report of September, 1979 (cont. ) 


(19) Signed on August 28, 1979, the Indenture of Access approved by 


Mr. Hollern May 10, 1979, granting Harold A. Langdon farm access 
for farm crossings on the Wilsonville-Hubbard Highway in 
Clackamas County. File 43369. (23-46) 


Sale of 3.78 acres of excess property on the Jump Off Joe Cr.- 
Louse Cr. Section of the Pacific Hwy- in Josephine County for 

a minimum consideration of $42,300. Approved August 20, 1979. 
Files 24634, 96335 (23-43) 


Sale of 1.22 acres excess prop ged at $1,850, to the City 
of Woodburn for a grati i i i e assumption of 

maintenance obligation ainage channe Boones Ferry 
Rd.-Pacific Hwy. East i 1lsboro-Silverton Hwy - 
in Marion County. Appro File 45396. (23-43) 


Agreement with the Southern Pacific Transportation Co. and the 
city of Portland for the S.E. 17th Ave.-S.-E. 28th Ave. Section 
of $.E. Holgate Blvd. in Multnomah County - Approved September 5, 
1979. RR 989 (23-50) 


Sale of 4,000 square feet excess property on the Marquam Br.-S.E. 
64th Ave. Section of the Mt. Hood Freeway in Multnomah County 
n of $42,500. Approved September 6, 


REPORT OF CONDEMNATION 


State's 

Highest 

written 

offer made 

more than State's 
30 days Highest 


a 
9-19-79 


CASES TRIED 


De fend- 
ants' 


prior to Testimony lowest 


Defendant trial at _tria 


Richard M. Penrose $3,025 $3,750 


L-7574 

R-49692 

Section: Millican Creek Bridge 
Highway: Pacific Highway West 
County: Yamhill 

Approved by: Jack L. Sollis 


1 demand Verdict 


$10,500 $6,750 


Date: August 6, 1979 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Yerdict 
of or 


Qefendant _—=—s§ Cause of Action Plaintiff Judgment 


Charles R. McDonald Property Damage 


L-7713 
County: Clatsop 


$239.98 $239.98 


. D — 
geseet? 


REPORT OF TRIAL OF OTHER CASES - State Ne fendant 


Demands Verdict 
of or 
Plaintiff ____ Cause of Action _ Plaintiff Judqment 


John Powelson Inverse $50,000 For State 
Condemnation damages from 
waste materials 
deposited on 
property. 


L-7317 

County: Multnomah 

Remarks: About two years ago, we reported the successful conclusion 
of the above case. After one day of trial, the Court 
granted a non-suit against the plaintiff which disposed of 
this case. 


This supplemental report is to report the recovery by the 
State of $12,500 covering our costs of defense and attorney 
fees for defending this case. Case dismissed. 


D 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
Defendant 


Charles D. Erickson $20 ,600 
L-7466 

R-23428 
Section: 
Highway: 
County: 
Approved by: 


Warren-Scappoose 
Columbia River 
Columbia 

Jack L. Sollis 


D. —. Lemke $11,000 
L-7629 
R-49721 
Section: 
Highway: 
County: 
Approved by: 


Warren-Scappoose 
Columbia River 
Columbia 

Jack L. Sollis 


Donald Henderer and 
Lois A. Rader $14,000 
L-7591 
R-49364 
Section: 

Highway: Pacific 

County: Douglas 

Approved by: Jack L. Sollis 


Comstock-An1 auf 


M. L. Brown $35,200 
L-7641 

R-49145 
Section: 
Highway: 
County: 

Approved by: 


N.E. Sandy-N.E. Glisan 
East Portland Freeway 
Multnomah 


Jack L. Sollis 


State's 
Hiqhest 
Appraisal 


Amount of 
Settlement 


$28,000 $ 30,000 


Date: August 15, 1979 


$18,420 $ 21,000 


Date: July 19, 1979 


$17,000 $ 18,000 
(with timber) 


Date: August 13, 1979 


$45 ,000 $ 50,500 


Date: August 15, 1979 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 


Defendant. _Offer __—sAnpraisal Settlement 


Jack L. Foster $93,000 $99 ,000 $105,000 


L-7673 

R-48290 

Section: N.E. Sandy-N.E. Glisan 

Highway: East Portland Freeway 

County: Multnomah : 

Approved by: Jack L. Sollis Date: July 30, 1979 


Phillip A. Sper $ 3,350 $ 5,000 $ 5,700 


L-7674 

R-49646 

Section: Pine Street-Academy Street 

Highway: Pacific Highway East 

County: Marion 

Approved by: Jack L. Sollis Date: August 6, 1979 


John Thompson $9,150 $12,350 $ 12,500 


L-7606 

R-49587 

Section: Ross Island Bridge-S.E. 52nd 

Highway: Mt. Hood 

County: Multnomah 

Approved by: Jack L. Sollis Date: September 4, 1979 


Irving Digregorio $24,000 $25 ,600 $ 28,000 


L-7643 

R-49575 

Section: Ross Island Bridge-S.E. 52nd 

Highway: Mt. Hood 

County: Multnomah 

Approved by: Jack L. Sollis Date: September 6, 1979 


D 
9-19-79 


REPORT OF CONDEMNAT LON CASES SETTLED 


State's 
Hiqhest Amount of 
Defendant. Anpraisal Settlement 


Rudolph Dietrichs $32,500 $42,500 $ 47,500 


L-7649 

R-50082 

Section: Progress Interchange 

Highway: Schol 1s 

County: Washington 

Approved by: Jack L. Sollis Date: July 16, 1979 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNAT TON 


Nemand of 
pyaintiff Defendant __- Cause of Action Plaintiff 


State of Oregon Colleen Nees Property Damage $296.57 


L-7712 
County: Curry 
Disposed of by: Amount sued for paid in full. 


state of Oregon James Smith and Property Damage $242.12 
Charles Sprague 


L-7756 
County: Jackson 
Disposed of by: Amount sued for paid in full. 


state of Oregon James FOX Property Damage $123.94 


L-7425 

County: Multnomah 

Disposed of by: Settlement in amount of $100 in best interest of 
State. 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATLON 


State 
an-accl ent 


that occurre : 1979 on Powell 
Portland in an are yr constr 
ligence in f 
truction are 


traveling pu 
tiff alleged! i injured a 
500 in d | s been referred to th 
ffice for the defense of the State. 
DY 


in this 


e Attorney 


na an 
| Sans i $22,100 in 
been referred to y General's 


damages. 
f the State. 


office for the defense 0 


ilina to 
7 at d, failing 
rk a dangerous > 
failing to take 
ic when the State 
should have ing to properly 
speed sian i . Other defendants 
i the Klama the driver 
nd his employer. f lawsuit is 
as been referred to the A General's 


$537,000. 
of the State. 


office for the defense 


tate 0 out of 4 
on November 224 in Clackamas 
s negligent in failing 

failure to inspect the 


ling to remove the loose 


, € the lawsuit is $100,550. The 
d to the Attorney General's office for 


matter ha 
fense of 


August 23, 1979 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 


Transportation Commission's records: 


On Aug 31_, 1979, $ 2,740,560.61 _ was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of __ July 1979. 


(List of apporttonments on file tn Comnisston Files, 
Satem. ) 


On Aug 31_, 1979, $ 1,640,891.43 (12 percent of the 
Highway Fund) was distributed to the cities for the 
nee wuly , 1972. 


(List of apporttonments on file in Commission Files, 
Satem.) 


Dated this 2294 day of _ August , 19/9 


UE. bee 


V. E. Skoogy ontrol ler 
Highway ivision 


Attachments 


cc F. B. Klaboe 


John Earley - Att. 
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State of Oregon Aeronautics Divisio/? 


—S 3040 25th STREET S.E., SALEM, OREGON 97310 PHONE 378-4880 


September 4, 1979 


MEMO TO: Anthony Yturri, Chairman 
Gordon Coleman 
Michael P. Hollern 
Tom Walsh J 
Peter J. Brix Jf) 


j 
ae ) | VA 
FROM: -/ 2 PAUL E. BURKET .f}“~972~ CL fb 
Aeronautics Administyator ff 
SUBJECT: Agenda Item for Commission Meeting September 19, 1979 
inistrator under delegated 


(Actions by Aeronautics Admi 
authority) 


The following information report is submitted concerning real property 
actions I have taken under the authority delegated to me by Commission 
Order No. 18. 


This will appear in the agenda as an information item only. 


1) On November 30, 1978, executed a five-year lease between Oregon 
State Aeronautics Division (OSAD) and Snake River Aviation Co. 
for limited commercial operations incident to its agricultural 

aircraft operations at the Condon State Airport. 


On December 4, 1978, executed a Deed of Dedication from OSAD To 
The Public accepted by Coos County, covering a portion of a 
road adjacent to the Bandon State Airport. 

On January 17, 1979, executed the following: 


a) Five-year lease between OSAD and Charles R. Shearer 
covering Hangar Site W-13 at the Lebanon State Airport. 


b) Five-year lease between OSAD and Shield Enterprises, Inc., 
covering Hangar Site F-5 at the Lebanon State Airport. 


Two-year Ingress/Egress Permit between OSAD and Walter M. 


Bennett, Vera L. Bennett and Aurora Aviation, Inc., covering 
point of entry M-1 at the Aurora State Airport. 
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Five-year lease between OSAD and Norman Wingren covering 
Hangar Site E-10 at the Lebanon State Airport. 


Tree Cutting Permit for the period 12/1/78 to 9/30/78 
between OSAD and Harold L. Knapp for removal of Christmas 
trees and pine boughs at the Cape Blanco State Airport. 


Five-year lease between OSAD and Norman Coote, Henry 
Suderman, John W. Buell, James A. Schneider, Dale A. 
Davison and John H. Schall covering Hangar Site #2 at the 
Independence State Airport. 


On January 19, 1979, executed a five-year lease between OSAD and 
Francis E. Bresler covering Hangar Site W-1 at the Lebanon State 
Airport. 


On January 26, 1979, executed a five-year lease between OSAD and 
Steven M. Christensen and Diane S. Christensen covering Hangar 
Site E-7 at the Lebanon State Airport. 


On February 1, 1979, executed the following: 


a) Two-year Ingress/Egress Permit between OSAD and Wiley L. 
Campbell, Duane Bidgood, Paul D. Nichols, Horizon Aviation, 
Inc., and Alair Aviation Service, Inc., covering point of 
entry S-1 at the Aurora State Airport. 


b) Approval of an Assignment of Lease from Timothy A. Lunceford 
to Tom Kopzynski covering Hangar Site E-15 at the Lebanon 
State Airport. 


On February 21, 1979, executed a five-year lease between OSAD 
and Ed D. Oliver covering Hangar Site W-10 at the Lebanon State 
Airport. 


Temporary Road Easement, expiring 2/23/80 from OSAD to the 
Department of the Army, Corps of Engineers in conjunction with 
the dredge spoils material deposit project adjacent to the 
Toledo State Airport. 


On February 23, 1979 executed a 10-year Lease Agreement between 
Boise Cascade Corporation and OSAD wherein OSAD acquired a 
leasehold interest in certain property belonging to Boise 
Cascade Corporation for the purpose of establishing caretaker's 
quarters at the Prospect State Airport. 


On February 23, 1979, executed Letters of Offer for acquisition 
by Aeronautics of easements over property owned by Hayes 

(File A-27) and Glatfelter (File A-28) at the Powers State 
Airport. 
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11) On March 2, 1979, executed a Tree Farming Permit between OSAD 
and James H. Raymond and Howard D. Raymond, Jr., at the Siletz 
Bay State Airport. 


12) On March 6, 1979, executed a Lien Waiver Agreement from OSAD 
to Colonial-Pacific Leasing Co. relative to construction of a 
hangar on Hangar Site #4 at the John Day State Airport under 
lease to Royal Allen. 


On March 13, 1979, on behalf of OSAD as owner of the John Day 
State Airport, executed a one-year Operations Lease between the 
City of John Day and Michael Ryan, dba Blue Mountain Aviation. 


On March 26, 1979, executed a five-year lease between OSAD and 
Keith Lucas covering Hangar Site #1 at the Powers State Airport. 


On March 27, 1979, executed a Termination of Mobile Home Site 
Lease between OSAD and Wayne D. Bailey for a site formerly used 
as caretaker's quarters at the Independence State Airport. 


On March 30, 1979, executed Addendum #1 to Ingress/Egress Permit 
between OSAD and James E. Preuit and Thomas W. Combest, and 
Independence Airpark Homeowner's Association, Inc., for the 
Independence State Airport. 


On April 4, 1979, executed a Sewer Agreement between OSAD and 
James E. Preuit and Thomas W. Combest to allow connection to 
sanitary sewer service at the Independence State Airport. 


On April 9, 1979, executed a Farming Lease between OSAD and 
William J. Nicks for a term expiring February 29, 1980 covering 
certain portions of the Independence State Airport property. 


On April 13, 1979, executed Addendum #1 to the Flying Service 
Lease between OSAD and Lebanon Flyways, Inc., fixed base 
operator at the Lebanon State Airport. 


On April 18, 1979, executed a five-year lease between OSAD and 
Richard Alexander for Hangar Site W-15 at the Lebanon State 
Airport. 


On May 11, 1979, executed a Termination of Flying Service Lease 
between OSAD and Mid-Valley Airservice, Inc. 


On May 11, 1979, executed a 10-year Flying Service Lease between 
OSAD and Independence Flight Center, Inc., for fixed base 
operations at the Independence State Airport. 
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23) On May 18, 1979, executed a five-month Commercial Concession 
Agreement between OSAD and Chris Air, Inc., for a scenic flights 
operation at the Siletz Bay State Airport. 


24) On May 24, 1979, executed a one-year Farming Lease between OSAD 
and Joe L. Gilbert, covering portions of the Lebanon State 
Airport property. 


25) On June 1, 1979, executed a permanent Utility Easement from OSAD 
to the City of Lakeside, Oregon across a portion of the Lakeside 
State Airport for installation of a sanitary sewer line. 


On July 9, 1979, executed the following: 


a) Lease Agreement, terminating 1/31/89, between OSAD and Jim 
and Alice Ryan covering mobile home site at Prospect State 
Airport to be used for caretaker's quarters. 


b) Five-year Commercial Hangar Site Lease between OSAD and 
Snake River Aviation Co. covering Hangar Site "D" at the 
Condon State Airport, said site to be used in conjunction 
with its agricultural aircraft operations. 


On August 2, 1979, executed an easement from OSAD to Pacific 
Northwest Bell across OSAD property in Salem, Oregon for 
installation of a new service cable. (Ref. Dwg. R.O. 76615) 


On August 6, 1979, executed a five-year lease between OSAD and 
Charles Carter covering Hangar Site E-14 at the Lebanon State 
Airport. 


On August 8, 1979, executed a five-year lease between OSAD and 
Charles Burrus covering Site #2 at the Powers State Airport. 


On August 10, 1979, on behalf of OSAD as owner of the John Day 


State Airport, executed a one-month Interim Airport Operations 
Lease between the City of John Day and Bill Boethin. 


PEB:SH: cmb 


October 23, 1979 
Ontario, Oregon 


The Commission and staff traveled to Ontario for their 
monthly meeting. There was a Commission and staff briefing on the 


Six Year Highway Improvement Program at the Tapadera Motor Inn between 
4 and 6 p.m. 


A no-host dinner was held in the evening at the East Side 
Cafe, Ontario, with officials from cities, counties and other 
interested persons in the Eastern Oregon area. There were several 
Idaho Department of Transportation officials at the dinner. 


October 24, 1979 
Ontario, Oregon 


The Oregon Transportation Commission met at 9 a.m. in the 
Council Chambers of the City Hall. Notice of this meeting was made 
by press release to the newspapers of the general and local circula- 
tion throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

H. S$. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics Division 

David Talbot, Administrator of Parks and Recreation Division 

Dennis Moore, Administrator of Public Transit Division 

David Moomaw, Administrator of Motor Vehicles Division 

David Moehring, Assistant State Highway Engineer, Project 
Management Branch 

Glen Green, Federal Highway Administration 

W. E. Schwartz, Region 5 Engineer 

Shannon Priem Allen, Public Affairs 

Fran Neavoll, Commission Services 

C. W. Head, Manager, Commission Services 


The Commission unanimously approved the following items on 
the consent calendar: 


(Continued on next page.) 
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Minutes of the meeting of September 19, 1979. 


Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation 
Resolution No. 2691" on file in the Commission's 
files, Salem.) 


Adopted the following abandonment resolution: 


a. Approximately 0.52 mile of old alignment in the 
Scio-Thomas Creek Section of the Albany-Lyons 
Highway in Linn County. ("Abandonment Resolution 
No. 247" on file in the Commission's files, Salem.) 


Authorized increase in project authorization on the 
following contract: 


a. Contract No. 8788 for the Monitor Road Junction, 
Hillsboro-Silverton Highway ,» Marion County, in 
the amount of $82,200 (22.9% increase) - 


Abandoned five damage claims totaling $3,289.58 as 
follows: 


NAME DAMAGE AMOUNT 
Gail Mathers Vehicle $595.00 
Dennis N. Chancler Curbs 781.26 


Gerald E. Strong No damage - expense was for 540.16 
flagging traffic around 
airplane that Landed on 
highway. 


Patrick D. Webster Guardrail 729.69 
John R. Sowers Guardrail 643.47 


6) Granted authorit into a research contract 
with Oregon State U st the Highway 
Division ting a study 

entitled i i perties 
on Asphalt Pavement Li > $39,276. 

to be conducted under the Highway Planning and 
Research Program during fiscal years 1980 and 1981. 


Three requests for projects utilizing Interstate 
Transfer Funds withdrawn from the Mt. Hood Freeway 


as follows: 
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Ramp connections to I-5 from Greeley Avenue, 

City of Portland. Total Cost $7,800,000. Federal 
Funds $6,630,000. Local Government's Share 
$1,170,000. 


Signalize three intersections, construct transit 
turnouts and shelters, and provide intersection 
channelization on the S.W. 185th Avenue-S.W. Hall 
Boulevard Section on the Farmington Highway in 
Washington County. Total Cost $609,000. Federal 
Funds $517,650. Local Government's Share $91,350. 


Preliminary engineering project to conduct studies 
and prepare contract documents for reconstruction 
of the Sunset Highway /Beaverton-Tigard Highway 
Interchange in Washington County. Total Cost 


$500,000. Federal Funds $425,000. State's Share 
$75,000. 


Adopted as a perimanent administrative rule the 1978 
Edition of the Manual on Uniform Traffic Control 

Devices with nine exceptions and two supplements as 
the State Manual. On July 17, 1979, the Commission 
adopted the Manual as a temporary rule with seven 

exceptions and two supplements. Since the adoption 
of the temporary rule, two exceptions were added to 


the "Standard Practice & Interpretations" supplement 
as follows: 


"There shall be no minimum mounting height 
for construction and maintenance signs 
mounted on barricades or temporary supports." 


"Ror traffic control signals pertaining to 
drawbridges, a red lens may be positioned 
immediately to the right and to the left 
of the green lens without the use of a 
yellow lens. When the traffic control 
signal is activated by a drawbridge 
operator, the red lenses shall flash 
alternately." 


In addition to the two exceptions, there have been 
other revisions to the supplements since the adoption 
of the temporary rule. ("Administrative Rule No. 116" 
on file in the Commission's files, Salem. Rule filed 
with the Secretary of State on October 30, 1979, and 
published in their Bulletin on November 15, 1979.) 
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Agreement with Malcolm R. Miner for the Aeronautics 
Division for consultant services to accomplish an 
Airport Site Study and Master Plan for the Chiloquin 
State Airport funded in part by a Federal Aviation 
Administration Planning Grant Program grant in the 
amount of $19,172 and accepted by the Commission 

on September 19, 1979. Cost of project $22,950; 
cost to State $3,778. Authorized Administrator of 
Aeronautics to sign agreement. 


Adopted resolution naming the bicycle trail along 
ORE 238 (Jacksonville Highway) between Medford and 
Jacksonville as the Donald L. Stathos Bikeway. 

Mr. Stathos is a former State Representative, 
former Chairman of the Bicycle Advisory Committee, 
and a pioneer in promoting establishment of the 
bicycle trails in Oregon. ("Commemorative 
Resolution No. 24" on file in the Commission's 
files, Salem.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
State Recreation Director Exhibit 
Highway Controller Exhibit 
Chief Counsel Exhibit 


The Commission confirmed November 20 and December 18, 1979, 
for their meetings in Salem. 


Attention was given to terminating the Sunset Coatings Co., 
Inc., Contract No. 8871, Harrisburg Bridge maintenance painting on 
the Albany-Junction City Highway in Lane and Linn Counties. Mr. Coulter 
said the contract was awarded in January 1979 and the contractor 
worked on this job until July 20, 1979, at which time the work was 
approximately 50% complete. He mentioned the Division received a 
letter dated July 18, 1979, from the contractor's attorney claiming 
the State was requiring work over and above contract requirements. 
The Division's review, both internal and with the contractor and his 
attorney, does not substantiate the contractor's claim. Mr. Coulter 
stated the contractor has abandoned the job and on August 10, 1979, 
the contractor notified the Region Engineer by letter that he could 
no longer continue the project. He pointed out that the Division has 
repeatedly corresponded with the contractor and the surety and neither have 
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indicated a willingness to complete or assure completion of the contract. 


Mr. Coulter mentioned that in accordance with Section 108.11 of the 
contract provisions, sufficient cause exists to terminate the contract 
with Sunset Coatings Co., Inc. The Commission unanimous ly terminated 
the contract as recommended by Mr. Coulter and authorized him to 
advertise for bids on the remaining work. 


The Commission considered the adoption of a permanent rule 
governing the movement of overdimensional mobile homes and modular 
building units. Mr. Coulter recalled that a temporary rule was 
adopted on June 19, 1979. He said a public hearing was held on 
September 21, 1979, and testimony , both oral and written, was about 
equally divided between those in support and those opposing the issue. 
Following Mr. Coulter's recommendation, the Commission unanimously 
adopted the following as a permanent rule: 


1) Eliminate requirement for rear escort vehicle on 
certain two-lane highways for mobile homes not 
exceeding 14 feet in width and modified “oversize 
load" sign requirements. 


Set standards for trailer axles, tires and brakes 
on mobile homes and provide for exemption of certain 
modular units from wind restrictions. 


Eliminate requirement that overhanging eave on mobile 
home half section be transported only with eave over~ 
hanging highway shoulder. 


(Detailed copy of "Permit Rule No. 32£" on file in the Commission's 
files, Salem.) Permanent rule filed with the Secretary of State on 
October 24, 1979, and published in the Administrative Rule Bulletin 
on November 15, 1979. 


Consideration was given to the adoption of a permanent 
administrative rule establishing the criteria for issuance of new 
permits for benches utilized as outdoor advertising. Mr. Coulter 
stated the 1979 Legislature authorized the issuance of these permits. 
A temporary rule was adopted by the Commission on July 17, 1979, and 
effective July 19, 1979. A public hearing was held on September 21, 
1979. He said the proposed rule would restrict bench signs to 
locations within commercial or industrial zones in incorporated 
cities or urban areas. The bench signs would have to be located at 
bus stops on city or urban transit system bus routes. Bench signs 
would not be permitted if visible from the interstate system, from 
a full control access highway, or from a state highway adjacent to a 
designated scenic area. Following Mr. Coulter's recommendation, the 
Commission unanimous ly adopted the permanent rule. (Detailed copy of 
“Administrative Rule No. 117b" on file in the Commission's files, 
Salem.) Permanent rule filed with the Secretary of State on 
October 30, 1979, and published in the Administrative Rule Bulletin 
on November 15, 1979. 
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Mr. Coulter stated that due to the early snow in the 
mountains and the beginning of elk hunting, the Division has received 
requests to move up the date for use of studded tires from November 1. 
Following Mr. Coulter's recommendation, the Commission unanimously 
approved the use of studded snow tires effective at noon today, 
October 24, 1979. 


In reply to Commissioner Coleman's inquiry, Mr. Coulter 
Stated the damage to the highways from the use of studded tires is 
estimated at $1,500,000 to $2,000,000 annually. 


Mr. Talbot introduced Mr. Russ Pengelly of Burns, member 
of the Recreational Trails Advisory Council. He said that 
Mr. Tom Young of Baker is a member of the State Parks and Recreation 
Advisory Committee and if anyone has a park's problem, he is the person 
to contact in that area. Mr. Talbot reported that the State Parks 
camping attendance was down 10% this past summer which represents a 
$100,000 to $200,000 loss in park revenue. 


The Commission considered a request from the Willamette 
Valley Rail Study Committee to seek funds from the Emergency Board 
for the purpose of conducting an experimental rail project within 
the Willamette Valley. Mr. Moore gave a brief overview of the 
Willamette Valley Rail Study Committee and mentioned that four of the 
nine-member committee were present this morning. 


Senator George Wingard, Vice Chairman of the Committee, said 
the Federal Government has some decisions but are not yet final that 
would support a 50% subsidy to any equipment that might be purchased 
on an operational basis. It would be on a basis of 80% Federal and 
20% State for the first year; 65% Federal and 35% State for the 
second year; and 50% State for the years thereafter. He said the 
Committee is asking for an additional two Amtrak runs daily between 
Eugene and Portland on a demonstration basis. The Senator commented 
on the existing train schedule and the two proposed daily schedules. 
He mentioned that all of the Committee members are strictly multi- 
modal oriented. He felt that if this train is allowed to operate, it 
would increase bus usage. 


Senator Wingard introduced Bill Parrish, Bill Price, Dave Paoli 
and Representative George Starr of the Committee. 


Senator Wingard presented to the Commission the Allen Voorhees 
Consulting Engineers report on the Willamette Valley Rail Study Program. 
There was discussion regarding the present bus service and the bus 
and train fares between Eugene and Portland. The Senator pointed out 
that the present traffic on Interstate 5 in the Willamette Valley is 
becoming very heavy. He indicated the best approach would be to 
utilize the rail system rather than adding another lane on the 
Interstate. 
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There was considerable discussion concerning labor work 
rules. Representative Starr referred to the current law ORS 764.110 
that requires a certain crew consist on passenger trains that are 
four cars and more. Trains consisting of three cars there is no law. 
A locomotive aud three cars would have a four-man crew. 


Mr. Bill Price commented on the California Law pertaining to 
trained personnel and rate of pay. 


In reply to Commission Coleman's inquiry, Mr. Parrish 
estimated that Amtrak is carrying approximately 100 passengers each 
way in the wintertime and 200-500 passengers in the summertime. He 
said their projection is 260 per day divided by the four trips 
averaging 65 between Eugene and Portland. Mr. Price stated that 
rail passenger travel is at its lowest between Labor Day and 
Thanksgiving. However, this year it was approximately 30% higher 
than previous years. 


Mr. Paoli said that buses are subsidized. He mentioned 
the Department of Transportation just participated in the Portland 
Terminal Study which is primarily an intercity bus study in the area 
close to the train station but is not really intergrading too well 
with it. This study costs $120,000 which a big share was Federally 
funded. The Department of Transportation participated in the amount 
of $23,000. He commented on the bus service in Polk County between 
Dallas and Salem that is being subsidized by Polk County. 


Mr. Moore handed to the Commission the following resolution 


regarding public transportation in the Willamette Valley for their 
consideration: 


(See next page for resolution. ) 
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Resolution of the 
Oregon Transportation Comm 
Regarding 


Public Transportation in the Willamette Valley 


WHEREAS, the Willamette V illey Rail tudy Committee has proposed 1 
$1,119,000 experimental project involving two daily round trips of 
rail passenger rvice betw en Portland and Eugene/Springfield for 
ecighteen-month period; 


WHEREAS, both during 1973-74 and the more recent past, Oregon experienced 
serious shortages of fuel and rapidly escalating fuel prices; 


WHEREAS, the Willamette Vi , is Orevon's most heavily populated ind 
traveled corridor; 


WHEREAS, the intercity bus industry prov ides the highest level of bus 
services within the Willamette Valley while facing finance ial troubles 
throughout the state; 


WHEREAS, there are about 85,000 person triy made in the Willamette Valley 
daily and about ninety-nine percent ot the trips are made by aut 


WHEREAS, the Oregon Department of Transportation has legal authority 


plan, develop, implement, and finance transportation 


| 
BE IT THEREFORE RESOLVED: 


fhe Transportation Commission supports the Willamette Valley Rail Study 

Committee proposal for the purpose of trying it allernatives in case ot 
future energy constraints, to test he accept lity of rail service, and 
to guin expericnce on an experiment 


BE LP FURTHER RESOLVED: 


That the Transportation Commission gocs on recor l toy mize and support 
the services provided by the bu i ; to urge that very means possible 
be exercised to prevent the loss of Imis ene as a sult of the project; 
to direct that the project be monitored and eval uited to determine the cffect 


on bus services; and that marketing eltort include promotion ot bus travel, 


If monitorit ind evaluation 

in the los 0 passenger fror 

lransportation will attempt te 

Departinent will resent new programs ve Pra 
Lmerygency Bo will be med to solve 

This resolution s l » entered in the minutes and ( ¢ the Commissio 


is Miscellancous solution No, thi ith ( letober, 1979 


The Chairman reconvened the meeting at 10:45 a.m. after a 
10-minute recess. 


Chairman Yturri announced that there are no Highway Funds 
involved in this rail proposal. Funds would come from the General 
Fund. He read aloud a portion of the resolution which Mr. Moore 
had presented to them. 
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He stated the Commission appears to have four alternatives, 
as follows: 


1) Adopt the resolution or reject it. 


2) Amend the resolution in whatever fashion it 
determines proper. 


3) Reject the proposal and the request of the Willamette 
Valley Rail Study Committee. 


4) Submit a request to the Emergency Board without 
recommendation on the part of the Commission. 


Chairman Yturri read the following two possible amendments 
to be added to the resolution which were handed to him: 


1) The Department of Transportation, together with the 
Executive Department, shall develop and adopt 
standards and criteria which must be achieved during 
the demonstration period. 


The Commission. expresses its reservation about the 
high costs involved in the service proposal and 
directs that all efforts be made to reduce costs, 
labor, equipment, efficiency, etc., before a 
contract is returned to the Commission for signature. 


Commissioner Hollern stated that he would vote passing this 
proposal to the Emergency Board without recommendation for the reason 
that it has always been a controversial matter that was started by 
elected officials in the Legislature. He said he felt that the 
elected officials are theoretically more responsive to the people than 
appointed officials are. He mentioned that if the Emergency Board 
does elect to fund it, he would urge them to give serious considera- 
tion to the labor cost-work rule issue and if they do fund it, to 
come back to the Department and ask DOT to adopt specific criteria 
which must be met during a trial period. 


Vice Chairman Walsh said he supports Commissioner Hollern's 
comments. He stated the making of the problem is more of the 
Legislature; the problem being how do we attack on an experimental 
basis the need for public transit in the Willamette Valley. 

Vice Chairman Walsh stated the report submitted today is not backed 
up by numbers; however, the expenditure of $5 million on a demonstra- 
tion public transit project is warranted. He mentioned the modifica- 
tion of work rules have to be addressed, without it there is no 
negotiating power. He said there should be a joint marketing program 
and a very detailed criteria to measure how effective the project 
meets its goals so an evaluation can be made on whether or not to 
continue service beyond the trial period. He continued that even 
though it is an 18-month experiment, there should be a contingency 
plan on it in regard to possible negative impacts on the bus industry. 
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Commissioner Brix stated that he would reluctantly support 
no recommendation because of the numbers in the report and the informa- 
tion submitted today does not justify the project. He said his concern 
is the failure to consider seriously what will be done after the 18- 
month experimental project. 


Commissioner Coleman said he would support a resolution 
with no recommendation. He felt that the Emergency Board and the 
Legislature should make the final decision. 


Chairman Yturri stated that unless the Commission acts 
today even the possibility of this project ends because funds will 
not be available until a year from now, if then. He said it is the 
Commission's last opportunity for at least a year to see whether or 
not it will enter into an experiment on the part of Oregon which, 
from the General Fund, will cost $1,100,000. The Chairman suggested 


the resolution be adopted as presented with the two amendments that 
he read. 


Chairman Yturri called for a vote: 


Adopt the resolution No votes 
with no amendments 


Adopt the resolution Chairman Yturri 
with both amendments voted yes 


Adopt resolution with No votes 
one amendment 


Reject the request of No votes 
the Willamette Valley 
Rail Study Committee 


Submit to the Emergency Commissioners Coleman 
Board without recom- and Brix voted yes 
mendation by the 

Commission 


Chairman Yturri changed his vote from adopting the resolution with 
both amendments to submitting the proposal to the Emergency Board 
without recommendation by the Commission, 


Commissioner Hollern stated that Vice Chairman Walsh had 
made some good points and asked that they be included in the motion. 


Vice Chairman Walsh reiterated the four points he made 


earlier that when the proposal comes back it includes specifics in 
four areas: 


(Continued on next page.) 
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1) Modification of the work rules 
2) A specific joint marketing program for rail and bus 


3) Specific detailed objectives worked out by the 
Department and the Executive Department 


4) A contingency plan if bus ridership declines 


Chairman Yturri stated the action of the Commission is that 
the proposal be submitted to the Emergency Board without recommenda- 
tion from the Commission but with the suggestions made by Vice 
Chairman Walsh. The Commission unanimously concurred. 


PUBLIC COMMENTS 


Mr. Mel Johnson, Police Commissioner and Councilman for the 
City of Burns, appeared before the Commission calling attention to 
the traffic congestion on Highway 20 through their City. He stated 
the critical area is between the Safeway Store and Teague Motors. 
Mr. Johnson asked for a study to see what can be done to improve the 
traffic flow in Burns. He commented on the bike path located on the 
west side of the highway indicating it should be located on the east 
side of the highway due to the location of the swimming pool. He 
asked if a representative of the Highway Division could contact the 
City concerning this safety problem. Mr. Johnson pointed out the 


unsightly condition of the Highway Building in Burns indicating that 
it needs painting and a general clean up of the grounds. 


Mr. John Breese, City of Huntington, thanked the Commission 
for the installation of gas and lodging signs on I-80 North, northerly 
of Huntington. He asked when the Interstate resigning occurs that a 
Route 30 sign be installed so the public will know they can get off 
the Interstate into Huntington from the north and continue on through 
Huntington to Farewell Bend without having to backtrack. 


Mr. Russ Pengelly, City of Burns, mentioned that during the 
winter the Highway Division plows snow off of the highway onto the 
walkway from the high school to Burns. He inquired whose responsi- 
bility it is to remove the snow from the walkway. The Chairman 
informed Mr. Pengelly that Mr. Pat Schwartz, Regional Engineer, would 
contact him concerning this matter. 


Mr. Max Brittingham, City of Nyssa, thanked the Commission 
for coming to Eastern Oregon for their monthly meeting. He ment ioned 
the City and the Nyssa Chamber of Commerce would like the Highway 
Division to install signs on Highway 20 eastbound indicating the 
City of Nyssa. Mr. Brittingham presented colored prints of sign- 
boards showing Riley Junction in the City of Burns, intersection of 
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Highways 20 and 395 east of Burns, Juntura and Harper Junctions and 
stated the name Nyssa is not listed. Chairman Yturri informed 

Mr. Brittingham that a representative from the Department would 
contact the City in the near future regarding the signing. (Letter 
and photos on file in the Commission's files, Salem.) 


Judge E. M. Seuell of Malheur County mentioned Highway 20 
west does not have a rest area until you reach Buchanan. The Judge 
said anything the Division can do to improve Highway 95 from Jordan 
Valley north would be appreciated. Judge Seuell mentioned that there 
have been some complaints about the Cairo Junction Interchange 
especially on a rainy or snowy night. He suggested a study of this 
area, and possibly better lighting, might help improve the safety 
of this interchange. He thanked the Commission for the Brogan Hill 
Project and for coming to Eastern Oregon for their meeting. The 
Judge said the County supports the City of Ontario's request for 
the improvement on S.W. 4th Avenue which is urgent and needed. 
Judge Seuell mentioned one of their objectives is their long-range 
transportation plan for a bypass road from south of Ontario to 
Interstate 80 North on the east of Ontario. He stated their Road 
Advisory Committee and their Transportation Committee for their 
transportation plan are one of the same. (The Committee's letter 
and map of the proposed bypass were presented to the Commission 
and are on file in the Commission's files, Salem.) The Judge said 
this route has several advantages. It follows existing streets; 
it could be made a truck route and take the heavy truck traffic off 
of S.W. 4th Avenue. He commented on the old bridge east of Ontario 
that crosses at the Snake River saying it should be high on any 
priority list. 


Mr. Klaboe mentioned that the bridge crossing the Snake 
River is high on the Department's list. He said the problem is to 
convince the State of Idaho. 


Judge Dale White of Harney County thanked the Commission 
for the projects that have been completed in the past several years. 
He said the Highway Division Resident Engineer has been helpful on the 
County bridge projects, the design and the supervision of some of 
their jobs. The Judge mentioned the section from Buchanan up to the 
new project on Stinkingwater needs some improvement. He commented 
on the need for repair on the Lawen Section of Highway 78. Judge 
White requested the extension of Highway 205 from Roaring Springs 
Ranch south to the Nevada State Line. Chairman Yturri mentioned 
that inflation continues to increase, automobiles are getting more 
miles per gallon and the tax revenues of the Department are decreasing 
instead of increasing. He said the Department's needs are growing 
and it is very difficult to keep the highways in good condition. 


October 24, 1979 


Judge John Moreau of Grant County thanked the Commission 
for coming to the Eastern part of the State for their monthly meeting. 
He stated they are concerned about the John Day Airport and are 
hopeful of getting on a high priority for the 1981 ADAP Program for 
a crosswind strip. He indicated this strip is very much needed by 
the General Aviation Community in the County and the Forest Service. 
The Judge said they have lost the Trailways Bus Service on Highway 26 
within the last six months between Prineville and Vale. He said they 
would like to see a third lane constructed on Long Creek Mountain on 
Highway 395 north. A third lane is also needed on Canyon Creek, 
Starridge area of Highway 395 south. Judge Moreau thanked the 
Commission for the recent highway projects in Grant County. He 
mentioned there is sort of a "No Man's Land" which needs improved 
between Dayville and Mitchell, Highway 26 west in the Rock Creek area. 


Judge Dennis Fuller, Baker County, thanked the Commission 
for the various overlay projects in the County. He stated the 
cooperation of the Highway Division personnel has been very good 
with the County in spraying along the State Highways in the County- 
wide weed control program. He indicated there is a good line of 
communication between the Highway personnel and the County which is 
very much appreciated. Judge Fuller commented on the new Austin- 
Sumpter Valley Highway. 


Mayor Ralph Cornmesser of Ontario welcomed the Commission 
to the City. He said the City is requesting the Commission to include 
on the Six Year Improvement Program the improvement of S.W. 4th Avenue 
(Olds Ferry-Ontario Highway) from Airport Corner to Park Boulevard as 
a tully improved four-lane highway with a center left-turn lane. He 
mentioned the City of Ontario has become a shopping and trading 
center for the entire Eastern Oregon-Western Idaho area serving a 
population of over 60,000 people. Ti.e population in Ontario, he 
said, has increased 40% in the past eight years. He thanked the 
Transportation Commission for the striping on S.W. 4th Avenue which has 
helped reduce accidents and improved the flow of traffic. He 
mentioned the Highway Division has been very cooperative in the 
City's request for surveys, planning and technical assistance. 


Mr. Doug Tietze, Director of Public Works for Ontario, and 
Mr. Jim Jones, Ontario Police Chief, reviewed the traffic and 
accident characteristics on S.W. 4th Avenue showing slides and a 
video tape. Mr. Tietze stated the bypass routes previously referred 
to are identified in the City's Comprehensive Plan. He said the 
traffic study that is presently underway in the City by a consulting 
firm has made some projections on S.W. 4th Avenue in the area of the 
shopping center near Verde Drive. It is estimated that the average 
daily traffic will be 29,000 by 1990 and 38,000 by the year 2000. 
Mr. Jones narrated the video at various locations on S.W. 4th Avenue 
between Park Boulevard and Verde Drive showing the actual traffic 
conditions. He mentioned there are numerous rear-end accidents and 
40% of the accidents are out-of-state vehicles. 
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Mayor Cornmesser Stated the City of Ontario will continue 
to support the initiatives Proposed by the Transportation Commission 
for increasing highway revenue. (Written testimony on file in the 
Commission's files, R 


alsh, Vice Chairman 


- Gordon Coleman, Commissioner 


Mi 


chael P, Hollern, Commissioner 


C. W. Head, Manager 
Commission Services 


October 24, 1979 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


EXHIBIT ‘ 
MINUTES OF i 


l Port land-Idaho State Line Section — 


OOK Sioa Proaynet — -—-—--—-— 


“(Contract No. 9015) 
«A. orag, Wo. Laka RS-84-142)08 


a 


Type of Work Se 


el 


Ten Counties Columbia River & Qld Oregon Trail 


County Fr i ar an Highway Pease bed 


No of Bidders fe Low vom Stillwell Construction Co.» Bellevue, UA 


Low bid $ 116,081 .0U 


ee ee bee 


Engineer's Recommendation: Award to low bidder subject to concurrence’ of 
the FHWA. 


(By phone on 8-28-79 the Chairman was advised by 
the State Highway Engineer that the low bid amount 
could change subject to contractor clarifying amounts 
in his proposal. After clarification, low bid was determined to be $119,051.) 
2 The Dalles-California Hwy. 9 Lower Bridge Poad 


No. ___ Project - 
: (Contract No. 9016) 
8.41 Miles, Paving HES-4-2(7) 


Type of Work —-—-—— ___F.A. Proj. No. — eae 


Deschutes The Nalles-California 
County hostel nel mae Highway ee ees 


Mid-Oregon Crushing Co. & Philip Pahl JY, Redmond 


No. of en ___. Low Bidder 


57,450.50 


Low Bid S—— eee 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


eee. sales’ Yaquina Bay Bridge (Newport) Section 


lacie 


(Contract No. 9017) 
Type of Work __.veck Repair ai ‘me Pal i ntin i ee en Fe Proj. No. BRF-TQE-¢-"\0/ 2 -4( 6) 


Se 5), Pa aay Oregon Coast 


i item 2 dea telie eee ewit Sons' Co.» vancouver, WA 
Low Bid $ 22893660. 00" A 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


Ge ci: ee 
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EXHIBIT — A 
MINUTES OF ae 


eS Te a ~ prado «hath e EBSTY (Farewell Bend) Section 


Grading, Paving & Facilities __F.A. Proj. No, 1-84-8( 34)351 


Type of Work ——— 


Malheur Old Oregon Trail 


County fe ea Highway 


- a “ + 1 : 
No. of Bidders 2 Low Bidder Weaver Construction Co., Union 


ruction LO.» Voi — 


153,479.00 


Low Bid I ct a EE eel 


Engineer's Recommendation: 


(By phone on 8-28-79 to the Chairman, the Enginee 


: 


recommended rejecting the bids. Chairman accepted 


the Engineer's recommendation and bids were reje 


No. Project Busway Rigid Frame (N. Banfield Interchange) 
; ; (Contract No. 9019) 
Grading, Paving & structure A Pe i EL 


Type of Work — 


County __ ful tnomah__—— Highway __East Portlan d Freeway _. 


hee 


Roy E. 


No. of Bidders ———_——— Low Bidder —— 


803,873.00 


Low Bid S 


Engineer's Recommendations Award to low bidder subject to concurrence of 
the FHWA. 


> eer __ Devine Summit -Burns Jct. & Burns-Burns Jct. 
(Contract No. 9020) 
Type of Work 17 02 Niles, Grade & Pave a F.A. Proj. No. _ State  __ tate 


CO 


County Harney Highway 


No. of a ae i ey Bidder __Babler Bros.» Inc i Portl and 


awe ra 6 22897159 0 


Engineer's Recommendations. Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


ea rt See pee 
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cted.) 


John Day-Burns % Central Oregon 


EXHIBIT__A 
MINUTES OF 10-24-79 


een Proyct Dexter Lake South. Bridge & Willamette Hwy. @ Jasper/Lowell] 
(Contract No. 9021) Road 
Type of Work __ Grade, Pave v Structures ~—F.A. Proj. No. _RS-A462(1) | 


FAS Route A462 2 Willamette 


County ee” ee Highway FAS 


No. of Bidders__3 Low Bidder___HOls t Const Cou, Oskridge fre 


Low Bid 51,3 10 1279, 30 ss 


Engineer's Recommendation: 


Award to low bidder susject to concurrence of Lane County 
and the sum of $71,000.00 is deposited by the County. 


re Project___Twin Meadows Rd.-Santiam Jct. Section 
(Contract No. 9022) 


Type of Work 11.46 Miles, Pav i ae F.A. Proj. No. >) ee 


a eneneetene 


County a: ae ————__—___. Highway 


North Santiam i 


J. C. Compton Co., NcMinnville 


No. of Bidders vith Low Bidder =. Bb ak. 


2,096,351.00_ 


Low Bid S 


Engineer's Recommendations Award to low bidder. 


9 Pesieet Ash Creek Bridge Section 
sy Ci 0: eae No. 9023) 
Type of Work_9+ 11 Mile, Structure Widening Proj. No, _RS-A597(1) 


No. 


rindhiaata FAS A557 (Clow Corner Road) 


County a “ — 


aia om OM Columbia Pacific Construction Coss Lake Oswego 


c 
No. of Bidders _ ie 


Low Bid S- ] 29 070 00 — 


Engineer's Recommendations Award to low bidder Subject to concurrence of 
Polk County and the sum of 99,000.00 is deposited 
by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate......5-28-79.. 
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EXHIBIT L. 
MINUTES OF .10-24°?? 


10 Umatilla River (Main St.) Bridge Section 
(Contract No. 9024) 
Type of Work 0.13 Mile, Grade, Pave & Structure F.A. Proj. No. BRM-3530 a. 


I aise cote Prajynct — —— 


eat rr FAU 3530 (City St., Pendleton) 


, a + | . 
is Se miaiacs 6 cas hima Weaver Construction Co., Union 


cow Bid 5 0382858 ..00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Pendleton and the FHWA and the sum 
of $148,000.00 is deposited by the City. 


ll ’ N. Main Ave.-Bull Run Road Section 
No. Project —————"{contract No. W025) ~—~—~—~—:——.TTC 


1.77 Miles, Grade, Pave & Signals ca. Proj. to, 2 Na BBS2tS) 


Type of Work _— 


aii Multnomah Highway FAU 9822 (SE Burnside Road 


No. of Bidders 3 Low Bidder Cascade Construction Company, In Portland 


oo g Se 
Low Bid 51,651,400 .00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 


the FHYA and Multnomah County and the sum of 
$184,400.00 is deposited by the County. 


. 12 Allen Blvd. Interchange Section 

te oe RSs SS cd dc ctl dh eS rw a 
rade, Pave, Structure, Signing, (Contract No. 9026) 
Type of Work —_____ 1] 1 uminat L jon ‘S Signals cnticietela A. BYOLLIEO. _1x-79(¢ X-79 6) «abides 


—- — 
TNR a5 As ‘de A Highway Beaverton-Tigard 


2 c "I 
ses se dal 3 ais! eats Ross Bros. Construction, Inc., Salem 


5,956,223.75 


Low Bid S 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Beaverton and the FHWA. 


On August 28, 1979, |! accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received August 23, 1979, and authorized him to sign the contracts 
when conditions for the awards have been met. 


Dated this /#— day of Five ikea 4 Veer 


tL 
Anthony Ytugxfi¥ Chairman 
Oregon Transportation Commission 
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EXHIBIT A 
MINUTES OF 19-24-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


50041 Kumala Investments $ 1,500.00 
50473 Herbert W. Lombard et al 300 .00 
50579 Schulz, Anton 50.00 
50726 Weimar, J. Z. 100 .00 
66-0.91 Arasmith, Cherie M. 270.00 
50132 Knight, James R. & Margot M. 8,400.00 


—2 


Total $ 10,620.00 


(2) Grant a width of 48 feet to an access being moved for Dennis 
Atkinson et al on the Mohawk Rd.-McKenzie Hwy. Section of the 
Eugene-Springfield Hwy. in Lane County. File 30743, 30744, 
30746, 30742. (Right of Way Section) 


(3) Agreement with City of Grants Pass for the jurisdictional ex- 

change and redesignation of a portion of the Rogue River Loop 
Highway, State Secondary Highway No. 260, from ''G" Street to 
the "E" and "F' Couplet in Josephine County after completion 
of a construction project now being conducted by the City. 


(Local Government Unit) 


Agreement with City of Albany for installation of traffic 
signals on the Santiam Highway at Clay Street in Linn County. 
The State will design, install and maintain the signal equip- 
ment. The City will pay 100 percent of the cost of design 

and installation, and accept all responsibility for electrical 
energy consumed in their operation. (Local Government Unit) 


Agreement with U. S. Bureau of Land Management for maintenance 
of the Coleman Flat Safety Rest Area at Alkali Lake on the 
Lakeview-Burns Highway in Lake County. The BIM has agreed to 
assume all responsibility for maintenance and operation of the 
rest area. The State will contribute $2,500 per year to help 
defray expenses. (Local Government Unit) 


Agreement with City of Hillsboro and $. Howard Davis and Howard 
C. Glesmann, Partners, for the installation of traffic signals 
on the Tualatin Valley Highway at Shute Center in Washington 
County. The State will design, install and maintain the signals; 
the City will be responsible for electrical energy and developer 
will pay all costs of the project. (Local Government Unit) 


APPROVED BY CHAIRMAN APPROVE ws, 42, J of 


ANTHONY YTURRI ; 
pare sper. 1As. 1979 


i 


EXHIBIT —- 
MINUTES OF 10-24-79 


Agreement with Washington County for installation of traffic 
signals on Cedar Hills Boulevard (FAU 9097) at Butner and 
Barnes Roads. The State will design and install the signal 
equipment using Federal Aid Safety Funds. The County will 
provide the required local match, furnish electrical energy 
and perform all maintenance upon completion. (Local Govern=- 
ment Unit) 


h Washington County ation of 
1s on the Tualatin t 219th 
Avenue. T ate will design, i n the 
signal equipm all costs ° 

in excess of $45,000. e County has 

responsibility for electrical energy > 

maximum of $45,000 toward the cost of 

(Local Government Unit) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority, in accordance therewith for 
the Commission, ctions listed on the previous 
page and as listed above (items totaling eight) and report 


this action for your official records. 


3 airman 
Oregon Transportation Commission 


EXHIBIT_ 
MINUTES OF 10-24-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50074 Cole, Harley L. and Cleora M. 

Wood, Dr. Elon L. $ 46,931.25 
50146 Peter L. Hirschburg, et al 3,750.00 
50155 Burns, Keith and Molly 

Kalafate, Frederick S. 1,250.00 
50161 Wright, Patricia A. 1,050.00 
50166 Wood, Dr. Elon L. 6,535.00 
50270 Hayes, James Kermit and Mary Evelyn 2,250.00 
50358 Hogg, Robert S. and Harriett L. 
50520 First Clarkland Properties Corporation 
50551 Boyd Center 

9 Transactions 35,116.25 


Grant the City of Redmond a 44 foot access for a public road at 
Station 67+21 on the Redmond-Bend Section of The Dalles-California 
Highway -in Deschutes County, File 1008 (Right of Way) 


Agreement with Washington County Fire District No. 1 for installation 
of emergency vehicle pre-emption devices on traffic signals on the 
Scholls Highway at Allen Boulevard. The State will install and 
maintain the equipment using Federal Aid Funds. The District will 
install and maintain the equipment which is mounted on its vehicles. 
State and District shall each pay 50 per cent of the required Federal 
Aid matching funds. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. 


Dated this ‘]__ day ee er ee 2, » 1979. 
4 


VA CLAACL 
as PROVE OC Oregon Transportation Commission 


Hae. ‘HIGHWAY ENGINEER — 


DATE: MF / 29. 


EXHIBIT ___4— 
MINUTES 10-24-79 : 
PORT OF CONFIRMATION OF A ION TAKEN UNDER DELEGATED AUTHORITY 


RE 


Wallowa Lake Hwy. @ Grande Ronde 
in ee Shopping Center (LaGrande) 


Projoct 


___ Shopping ten’ ee 


: j (Contract No. 9027) 
Type of Work pe) LAL. ffic Signals eres FA. PO. NO. _HES-7(5) : 


County Union Wallowa Lake 


———— Highway ———<—$<$_——————————————— 


No. of Bidders 3 cies Witter Le Flectric, Inc., Rosebur 


Low Bid g_ 39,809 .U' 805.  . 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of LaGrande and the FHWA and the sum of 
$200.00 is deposited by the City and $5,000.00 
is deposited by the Standard Insurance Co. 


No. Project Plainview Road-Deschutes River Section 


(Contract No. 9028) 
Type of Work Pavin F.A. Proj. No. State 


$I 


County __-eschutes Highway —McKenzie-Bend 


No. of OTe Sewers Low Bidder _R. L. Coats, Bend 


Low Bid $—2Do.222.00 


Engineer's Recommendations: Award to low bidder. 


Four Corners-White City 
ae beabast & Brownsboro-N. Fork Little Butte Creek 
(Contract No. 9029) 
Type of en) 79 Miles, F ene SS Proj. No. State 


er |. Se Highway_crater Lake & Lake of the Woods 
iia ab table S ow Shade Wildish Medford Construction Co., Medford 


LUN 
Low Bid $ 2,161 ,547.00_ 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE 
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EXHIBIT A 
MINUTES OF 10-24-79 


iii , ee ome Doherty Slide-Nevada State Line 


Typu of Work 8.66 Miles, Grade &@ Oi) | F.A. Proj. No, SR-RS-170 3 


County Lake & Harn eg EI Ta 
No. of Bidders ae en, FT PO hectic ipmchesieiaasesshdisiligheibeilitbiininsumnictincag ais pe 


RN RON te 


Engineer's Recommendation: 


PROJECT POSTPONED 


be ae Woodson Place-Main Street (Cottage Grove) 
Contract No. 90 


Type of Work 0.45 Mile, Grade, Pave & Signals F.A. Proj. No. State Bond 


ee a ae Highway _GoShen-Di Y ide 
No. of Bidders 3 Low Bidder_ Wildish Construction Co., Eugene 


Low Bid $12, 036.48 


Engineer's Recommendations: Award to low bidder. 


6 Elm Street-34th Avenue (Albany) 


No, Project 
(Contract No. 9032) 


Type of Work 0.29 Mile, Grade, Pave & Signals ea. proj. No, State/City 


ae!) ay ee Albany-Junction City 


No. of Bidders 3 Low Bidder_Wildish Corvallis Constr. Co., Corvallis 


Low Big $196,328.86 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Albany and the sum of $60,000.00 
is deposited by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate..7-AI-D FZ. 
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EXHIBIT A 
MINUTES OF 10-24-79 


7 Deadmans Pass Safety Rest Area 


: (Contract No. 9033) 
Type of work sewage Disposal System FA. Proj. No. 1-84-6( 64) 228 


Nis: cceckocacciecamet UOC? 


County ee j 1 1 a Highway 01 d Oregon Ty a j | 
sie: ik Wei en ames Le BT F. Hodqson & Sons, North Powder 


Low Bid $339./27.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA and right-of-way clearance. 


fii se Project _£ Newport Ave.-Umatilla/Stanfield Hwy. (Hermiston) 
(Contract No. 9034) 
Type of Work — Gradi ng and Paving F.A. Proj. No. S0S-3002( l ) 


Umatilla 


County ——_ ema bitte Highway City Street 


a eo ven Teo Vail Co., Inc., Pasco W 


ius BGS, 002.75 


——_—— 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Hermiston and the sum of $106,500.00 
is deposited by the City. 


be ae Molalla River (Goods) Bridge Section 


(Contract No. 9035) 


Type of Work 2:39 Mile, Grade, Pave & Struc. ___F.A. Proj. No. RS-A882( 2) 
FAS A8 


82 
County._cackamas Highway (Co. Rd. "Canby/ farquam Highway") 
No. of Bidders 6 Low Bide Columbia Pacific Constr. Co., Lake Oswego 
Low Bid $ 931,266.00 


es eae Award to low bidder subject to the concurrence 


of Clackamas County and $127,000 is deposited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE 2-8 
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EXHIBIT___4 
MINUTES OF 10-24-79 


ee ) Seer Battle Creek-N. Jefferson Intchqe. 
5.61 Miles, Grade, Pave, Barr., (Contract No. 9036) 
Type of Work Structures, Sign. & L)lumination_ Fa. Proj. No. 1-5-4(86)245 


County eee SM eae Highway Paci f i Cc 


ba A A anal 


No. of Bidders ae Low Bidder — Morse Bros : Inc. Lebanon 


Low Bid $11,394,221. .20"5" 


En ’s Re ; P . 
» cshesiladedniacabiachie: acl Award to low bidder subject to concurrence 


of the FHWA. 


On September 25, 1979, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received September 20, 1979, 

and authorized him to sign the contracts when con- 
ditions for the awards have been met. 


Anthony YturyA 
Oregon Transportation Commission 


EXHIBIT ae 
Oregon Transportation CommissiomyiNUTES OF 10-24-79 


SUBJECT : Report of Actions Taken Under Delegated Authority 


TO: 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 


Number Name Consideration 


48286 Mazzullo, Violet C. $ 46,000.00 
50554 Smith, Richard F., et al 
50594 Burns Union High School District No. 2 
50595 McAllister, John W. and Donna Gail 
50623 Crown Zellerbach Corp. 
50728 Brooks Resources Corp. 
6 Transactions 47,100.00 


Agreement with City of Oregon City for revision of traffic signals 
on the Oswego and Cascade South Highways in Clackamas County. 

The City plans to remove the existing traffic signals at 10th 

and Main Streets and utilize the equipment +o install traffic 
signals on 7th Street at Main and Monroe Streets. The work will 
be accomplished by the City at no expense to State. Upon com- 
pletion, the State will maintain the signal equipment and the 

City will pay for electrial energy. (Local Government Unit) 


Agreement with Grant County transferring jurisdiction to the 
County a portion of the Austin Spur of the John Day Highway 
upon acceptance by State of the Austin-Sumpter Road as a State 
Highway. The agreement is subject to execution of a similar 
agreement with Baker County. The agreement also provides that 
Grant County shall participate in the construction costs of a 
storage yard and sand shed, by transfer of FAS-C funds, at a 
site yet to be selected on the Austin-Sumpter Road. (Local 
Government Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


© 


Dated this ~< 


gt! eS 
raf vt Li 


Anthony Yturri irman 


APPROVEU 


— j — > * ° . 
9 a =P ——— Oregon Transportation Commission 


eisccialiaael ——"_ 2 
ATE HIGHWAY ENGINEER 


DATF: .& (= ‘le 


EXHIBIT A 
MINUTES OF 1°°?4-7° 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, lL approved 
all actions listed below and report this action for your official 
records: 


1) On September 4, 1979, approved a supplemental agree- 
ment (Supplemental No. 1 to Phase 1 agreement ) with 
Multnomah County covering the Rocky Butte Jail Reloca- 
tion Project, East Portland Freeway. This compensates 
Multnomah County for 50% of the funds they expended in 
developing the Downtown Detention Center Study. 
(Right of Way Section) 


On September 19, 1979, approved Supplemental Agreement 
No. 3 with Multnomah County covering the Functional 
Replacement of Rocky Butte Public Works Facility for 
the allocation of costs for the architect bills between 
the State and the County. (Right of Way Section) 

(File 46993A) 


/ 
pated thie 26 day of AJ oe Cs 
ae : iy: . 
: ntVAY AAA 
Anthony Yturri airman 


Oregon Transportation Commission 


pate: 7/ ZF, ‘3. 


EXHIBIT — ‘i 
REPORT OF CONFIRMATION SMU TNE PARA UNDER DELEGATED AUTHORITY 


REPORT _OF CONFIRMATION OF AO E—E—e—_———TT——rOrroereommm—_ 


Doherty Slide-Nevada State Line 


(Contract No. 9030) 
Typu of Work 8.66 Miles, Grade & Qi ] y | Taree F.A. Proj. No. SR-RS-170(3) . 


“No. 1 Proyoct 


euunes Lake & Harney Highway Warner 


No. of ee Seen Low Bidders A. Hatch, Bend 


544,568.00 


Low Bid g_1,944,905.UU__ 


Engineer's Recommendation: Award to low bidder. 


On October 1, 1979, I accepted the State Highway 
Engineer's recommendation for award of the project 
on which bids were received September 27, 1979, 

and authorized him to sign the contract when con- 
ditions for the award have been met. 


Dated this 


— 
\ 


day of CE 


Oregon Transportation Commission 


EXHIBIT A 


Oregon Transportation Commission 
MINUTES OF 10-24-79 
SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 


Number Name Consideration 


49837 Grotzke, Edward C. 
Grotzke, B. M. 
49838 Tucker, John E. & Darleen 
50263 Howard, Danny L. & Linda F. 
50578 S. Howard Davis Investment, et al 
4 Transactions $ 


(2) Agreement with City of Warrenton to maintain and operate the 
proposed sewer system which will serve Fort Stevens State 
Park, Clatsop County. The State's share of the total esti- 
mated cost of constructing the one-time lagoon expansion 
will be 10 percent or approximately $14,000. (Parks Division) 


Agreement with Crown Zellerbach Corporation for installation 

of traffic signal equipment on the Lower Columbia River High- 
way at the Company's private logging road in Scappoose in 
Columbia County. The State will design, install and maintain 

the signals, and pay all costs in excess of $31,000 (estimated 
50%). The Company has agreed to contribute $31,000, pay all 
costs of electrical energy consumed and pay 50 percent of the 
actual cost of maintenance performed by State. (Local Government ) 


Agreement with City of Salem transferring jurisdiction and 
maintenance responsibilities to the City the State Street 
Frontage Road of the North Santiam Highway, State Secondary 
Highway No. 162, a distance of approximately 0.35 mile. 
(Local Government ) 


A letter-form agreement with City of Condon for vacation of 
portions of streets which bisect the Condon Maintenance Station 
in Gilliam County. This will provide improved access and cir- 
culation within the compound without interference from local 
traffic. The State will improve portions of City streets to 
carry local traffic around the maintenance station. The work 
will be performed with State forces during the off-season. 
(Local Government ) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
1 approve all actions listed above and report this action for 


A Pp te © V E fyopur official records. 
an ES es Chater _, 191 


TATE HIGAWAY/ENGINEER “ 
wre, £0 LE Vs tae 


-_ 


EXHIBIT____a— 
OREGON TRANSPORTATION COMMISSION qINJUTES OF 10-24-79 
AKEN UNDER DELEGATED AUTHORITY 
quisition (Right of Way ) 


TO? 
SUBJECT: REPORT OF ACTION T 


(1) Options or Other Documents Relating to Property Ac 


Number Name Consideration 
45246 Tillamook County $ -0- 

50163 Bennett, Scott W. II, & Judy Rs 4,000.00 
50205 Beguin, Douglas W. 8,250.00 
3 Transactions 12,250.00 


you authorized me in my 

tain authority on behalf of the 
Pursuant to that authority, 

h for the Commission, I approve 

s action for your official 


By your duly adopted delegation order, 


official capacity to exercise cer 
Oregon Transportation Commission. 


and acting in accordance therewit 


the action listed above and report thi 


records. 


Dated this /@ day of ¢ ata hits)» 1979 


Anthony Yturri, 


Oregon Transportation Commission 


¥ 


LE, VRRP AN mee 


> 40!) ao ae 
MINUTES OF 10-24-79 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated t 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Interstate Coatings, 
Inc., No. 8668 


Houck-McCall Corp., 
No. 8830 


Coast Marine Const., Inc., 
No. 8853 


David A. Mowat Co., 
No. 8608 


Hansen Elect. Co., 
No. 8700 


R. L. Coats, 
No. 8894 


Roseburg Paving, Inc., 
No. 8813 


Baker Redi-Mix, Inc., 
No. 8955 


Continental Crushing & 
Leasing, Inc., No. 8888 


Hamilton Electric, Inc., 
No. 8730 


Traffic Marking Specialists, 
Inc., No. 8944 


Linnco Elect. Co., 
No. 8769 


Section and County 


Lewis & Clark River Bridge, 
Clatsop County 


o me 


Acceptzce 
Date 


September 10, 1979 


Crane Rock Production Project, September 10, 1979 


Harney County 


Catching Slough (Eastside) 
Bridge, Coos County 


Columbia Blvd. Intchge. 
(Col. Blvd. U'Xing), 
Multnomah County 


Cape Arago Hwy. @ 
Harrison Ave. (N. Bend), 
Coos County 


Halfway Paving Project, 
Baker County 


Cedar St.-Oak St. 
(Oakland), Douglas County 


M.P. 40.2 - M.P. 44.0 Paving 
Project, Union County 


Paisley Rock Production 
Project, Lake County 


Pendleton/John Day Hwy. @ 
SW Hailey St. (Pendleton), 
Umatilla County 


Grants Pass Pavement Marking, 
Josephine County 


Ist Ave.-6th Ave. (Albany), 
Linn County 


September 10, 1979 


September 10, 1979 


September 17, 1979 


September 19, 1979 


September 19, 1979 


September 26, 1979 


September 27, 1979 


September 28, 1979 


October 1, 1979 


October 3, 1979 


Contractor and 
Contract No. 


R. L. Coats, 
No. 8640 


Dennis V. Snyder, 
No. 8838 


R. A. Hatch Co., 
No. 8855 


Copeland Paving, Inc. 
No. 8915 


M. C. Lininger & Sons, 
Inc., No. 8916 


EXHIBIT 
MINUTES OF 10-24-79 


Section and County 


Hines-Diamond Ave. (Burns ) 
Project, Harney County 


Clackamas RR O'xing-SE 
110th Ave., Clackamas Co. 


Beltline Rd. & Delta Hwy., 
Lane County 


Rogue River Grading & 
Paving Project, Jackson 
County 


Rogue Valley Hwy. @ 


Charlotte Ann Road, 
Jackson County 


/ 


Acceptance 
Date 


October 3, 1979 


October 5, 1979 


October 11, 1979 


October 11, 1979 


October 11, 1979 


October 10, 9p S Sune 


Ty a eeannaaeni 
H. 75. Coulter, State Highway Engineer 


EXHIBIT_—__3— 
MINUTES OF19-24-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my official 


capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approved all actions 
listed below and report them for your official records: 


1) On August 29, 1979, approved a personal and 
professional services agreement with Explosive 
Service Company to instruct selected Highway 
Division personnel in the safe and proper 
techniques of handling, transporting, placing 
and firing of explosive materials. This will 
be a 40-hour course to be held in Coos Bay; 
September 17 through 21, 1979, at a cost not 
to exceed $2,475. (Mr. L. W. Rulien signed & approved 
this agreement on behalf of the State Highway 
Engineer. ) 


On September 11, 1979, approved a supplemental 
agreement with Howard, Needles, Tammen & 
Bergendoff changing the date of completion 

from July 7, 1979 to September 15, 1979. 
(Original agreement executed on November 1, 
1978.) There is no change in payment and no 
additional cost to the State. (DEIS on the 
Powell Boulevard/Fariss Road Connection and 

the Powell Boulevard/Butler Road Unit, Agreement 
No. 6623.) 


On September 14, 1979, adopted a permanent 
administrative rule establishing 4 single solid 
eight-inch wide white stripe as the uniform 
marking for bicycle lanes. (Temporary rule was 
adopted by Commission on May 15, 1979, and the 
Commission at that time authorized the State 
Highway Engineer to adopt as a permanent rule.) 
See Administrative Rule No. 110A. (Adopted by 
Larry Rulien on behalf of State Highway Engineer) 


EXHIBIT B 
MINUTES OF 10-24-79 


On September 18, 1979, approved a personal 
and professional services agreement with 
Jean H. Names for a Professional Deve Lopment 
for Women Seminar for November 29-30, 1979, 
at a cost not to exceed $750. 


On September 18, 1979, approved a personal 
and professional services agreement with 

Jean H. Names for a Professional Deve Lopment 
for Women Seminar for January 8-9, 1980, at a 
cost not to exceed $750. 


On September 24, 1979, approved a personal and 
professional services agreement with D. Douglas 
Dent to teach approximately 350 Highway Division 
employees safe and proper tree-falling and 
chain-saw operation. Consultant will conduct 

7 one-day classes and the first class will be 
held on or about October 23, 1979. The remaining 
six classes will be completed before December 31, 
1979. Cost not to exceed $2,450. 


-~ 24 
Dated this 47" day of CkvYeber, 1979 


H. S. Coulter, State Highway Engineer 


EXHIBIT 3 
MINUTES OF 29-28°7° 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Work on the Dexter Lake South Bridge and 
Willamette Highway at Jasper/Lowell Road 
Sections in Lane County. Bids received 
August 23, 1979. Contract No. 9021 awarded 
September 25, 1979, to Holst Construction Co., 
Oakridge, at $1,310,279.30 (Alternate ae as 


Work on the Ash Creek Bridge Section of 

Clow Corner Road in Polk County. Bids 
received August 23, 1979. Contract No. 9023 
awarded September 17, 1979, to Columbia 
Pacific Construction Co., Lake Oswego, at 
$129,070. 


Work on the Umatilla River Bridge Section 

of Main Street in Pendleton, Umatilla County. 
Bids received August 23, 1979. Contract No. 
9024 awarded September 13, 1979, to Weaver 
Construction Co., Union, at $638,858. 


Work on the N. Main Avenue-Bull Run Road 
Section of S.E. Burnside Road in Gresham, 
Multnomah County. Bids received August 23, 
1979. Contract No. 9025 awarded September 13, 
1979, to Cascade Construction Co., Inc., 
Portland, at $1,651,400. 


Work on the E. Newport Avenue-Umatilla- 
Stanfield Highway (Hermiston) Section in 
Umatilla County. Bids received September 20, 
1979. Contract No. 9034 awarded September 28, 
1979, to L. W. Vail Co., Inc., Pasco, WA, at 
$185,602.75. 


Work on the Molalla River (Goods) Bridge of 

FAS A882 in Clackamas County. Bids received 

September 20, 1979. Contract No. 9035 awarded 

October 10, 1979, to Columbia Pacific Construction Co., 
Lake Oswego, at $931,266. 


Work on the Battle Creek-N. Jefferson Interchange 
Section of the Pacific Highway in Marion County. 
Bids received September 20, 1979. Contract No. 9036 
awarded September 25, 1979, to Morse Bros., Inc., 
Lebanon, at $11,394,221.50 (Alternate st oo 


Dated this “4972 day of October, 1979. 
LF 5 A 


H. S. Coulter, State Highway Engineer 
van ie 5) at ’ 


EXHIBIT B 
MINUTES OF 10-24-79 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


Period From 6-1-79 Thru 9-30-79 


Amount 
Claims Pending at Beginning of Period 5 81.718.67 


Claims Pending at End of Period § 69,512.08 


Money Collected During Period 


Installment Payments 2,806.81 


¢ 13,331.75 


‘Compromise Payments 


Payments in Full 79,641.41 


TO 95,779.97 


OTAL . 


Claims Abandoned During Period 


Damage Cases (Actions Filed) 


/ al 
Inmante 
i ments 


*Referred to Department of Revenue for collection. 


FXHIBIT C 
MINUTES OF 10-24-79 


October 1979 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 
lowing actions for your official records: 


(1) Right of Way Services Agreement with the Lakeview/Lake Co. 
Airport Commission for appraisal services for the Lakeview 
Airport in Lake Co. Approved September 7, 1979. 

Misc. C&A 7167. Agr. 132 (23-45) 


Signed on September 10, 1979 the Grant of Access to the City 
of Baker for a city street on the Salisbury-Baker Sec. 

of the Baker-Unity Hwy- in Baker County which was approved 
by Mr. Yturri August 14, 1979. File 17586 (23-46) 


Sale of three excess properties on the Marquam Bridge- 

s, E. 84th Ave. Section of the Mt. Hood Freeway in 
Multnomah County. Approved September 11, 1979 (23-23) 

File 46519, 6,175 sq- ft., minimum consideration of $42,000 
File 45918, 4,000 sq. ft-, minimum consideration of $43,000 
File 44736, 5,000 sq. ft., minimum consideration of $47,500 


Right of Way Services Agreement with Marion County for the 
McLeod Lane-O.E.R.R.- Section of Lockhaven Dr. in Marion 
County. Approved September 12, 1979. Misc. C&A 6970, 
Agr. 133 (23-45) 


Sale of 3 acres excess proper 

of the Old Oregon Trail Hwy. 

consideration of $600 to the Fish and Wi 

as a partial offset against the September 1, 1978, exchange 
agreement. Approved September 21, 1979. File S-8 (23-43) 


Right of Way Services Agreement with Lane Transit District 
for their Headquarters Expansion Project in Lane County. 
Approved September 91, 1979. Misc. C&A 7190, Agr- 134 
(23-45) 


Right of Way Services Agreement with Marion County for the 
Abiqua Cr. Bridge Section of the Old Silvertor-“t. Angel 
Hwy. in Marion County- Approved September 25, 1979. 


Misc. C&A 7010, Agr. 135 (23-45) 


EXHIBIT c 
MINUTES OF 10-24-79 


Report of October, 1979 (cont.) 


Sale of 181 sq. ft. excess property on the Columbia River 
Bridge-N.E. Sandy Section of the East Portland Freeway 

in Multnomah County for a minumum value of $240 to 
exchange for right of way needed on file 50545. Approved 
September 26, 1979. File 44224 (23-23) 


Sale of 4,000 sq. ft. excess property on the Marquam Sta 
S, E. 84th Avenue Section of the Mt. Hood Freeway in 
Multnomah County for a minumum consideration of $45,500. 
Approved September 26, 1979. File 44438 (23-23) 


Service Contract with Southern Pacific Transportation Co. 
for grade crossing protection devices at Hall Blvd. in 
Washington County. Approved October 1, 1979. RR 990 
(23-50) 


Sale of 0.66 acre excess property on the Denny Rd.-Pacific 
Hwy. Section of the Beaverton-Tigard Hwy. in Washington 
County for a minimum consideration of $75,000. Approved 
October 1, 1979. Files 32772, 32773 (23-23) 


Permit of Entry with Burlington Northern for the Junction 
City-Airport Road Section of the Pacific Hwy. West in Lane 
County. Approved October 10, 1979. File 48459 and 

RR 992 (23-50). 


\ 
Dated this (J day of | BA a , 397%: 


EXHIBIT 7. 
TO: Oregon Transportation Commission MINUTES OF 10-24-79 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith, for the Commission, I approved the 
following actions and report this for your official records. 


On July 9, 1979, approved an agreement with the Oregon 
State Musuem of Anthropology (Oregon State Board of Higher 
Education) to number and file all archeological sites, 

both prehistoric and historic that merit a permanent site 
file number. This project is under the jurisdiction of the 
State Historic Preservation Office. Term of the agreement 
is from July 9, 1979, through July 1, 1980, with a maximum 
payment by the State of $7,500. 


On August 1, 1979, approved an agreement with Pacific 
Power & Light Company for the installation of electric 
distribution facilities to Elijah Bristow State Park, Lane 
County, under State contract No. 8786. Advance payment 
amounted to $3,987 with the monthly rates to be 
established in accordance with current Schedules. 


On August 6, 1979, approved an agreement with Image 
Northwest Film Production to produce a TV public service 
announcement to encourage use of state parks and 
campgrounds. A payment of $2,500 will be made on 
completion of the project. A maximum of $500 will be paid 
for travel expenses. 


Approved an easement dated August 8, 1979, which was 
provided by the U.S. Coast Guard at the request of the 
Parks Division to accommodate installation of a sewer line 
at Port Orford Heads State Wayside, Curry County. 


On August 14, 1979, approved an agreement with the City of 
Portland to participate in the costs of the location and 
development of the Marquam Hill Trail, Multnomah County, a 
recognized trail within the proposed State Recreation 
Trails System. State's participation is $5,000. 


On August 28, 1979, approved Stephen M. Dorn's application 
to construct a single-family dwelling and barn within the 
Clackamas River Scenic Waterway in Clackamas County. 


On August 28, 1979, approved Mr. and Mrs. Stevenson's and 
Irene Kesterson's application to construct a single-family 
residence within the Rogue River Scenic Waterway in 
Josephine County. 


EXHIBIT 2 
MINUTES OF 10-24-79 


Oregon Transportation Commission 
October 5, 1979 
Page 2 


On August 31, 1979, approved an agreement with the 
Oceanside Water District to provide water to Oceanside 
Beach State Wayside, Tillamook County, for the period of 
July 1, 1979, to July 1, 1982, at established monthly 
rates. 


On September 6, 1979, approved Kenneth Wierma's 
application to construct a single-family residence within 
the Clackamas River Scenic Waterway in Clackamas County. 


On September 10, 1979, approved Tri-City Building, Marvin 
Moles' application to construct a single-family dwelling 
within the Clackamas River Scenic Waterway in Clackamas 
County. 


On September 25, 1979, approved a new lease of Meldrum Bar 
property, Willamette River Greenway, Clackamas County, to 
add the State Land Board parcel, and to establish a 
25-year term so the City can qualify for Heritage 
Conservation and Recreation Service funds to develop a 
boat basin. 


a 
Dated this S$" day of October, 1979 


tate Parks Administrator 


EXHIBIT _____._.2 
MINUTES OF 10-24-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


At the meeting on October 18, 1977, you authorized the State 
Parks Superintendent or his designate to sign grant-in-aid 
project agreements. The State Parks Superintendent on 
November 1, 1977 authorized me to sign these agreements. 
Pursuant to that authority, and acting in accordance therewith, 
I approved the following grant-in-aid projects and and report 
them for your official records. 


January 8, 1979 - City of Sutherlin, Douglas County - 
Central Park Irrigation - $1,000.00. 


May 30, 1979 - City of Eugene, Lane County - Alton 
Baker Park Landscaping - $10,827.50. 


pe 


ted this ? day of October 1979 


a disimene 


\ 


y A. Scott, State Recreation Dir. 


(Due to organizational changes within the Division affecting 
the Recreation Director's position, State Parks Administrator 
David Talbot has signed this report instead of Gary Scott.) 


EXHIBIT = — 
MINUTES OF 22°74°7° 


—_ 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 


Transportation Commission's records: 


On sep 28, 1979; $2,897,933-70 _ Was distributed to 
the counties aS their share of motor vehicle revenues 
(20 percent) for the month of _AUGUST__, 19 79. 

(List of apportionments on file tn Commisston Files, 
Salem.) 


On seEP 28 > 1979 5 $1,757,242. 30 (12 percent of the 


Highway Fund) was distributed to the cities for the 
month of AUGUST > 1979. 


(List of apporttonments on file tn Commission Files, 
Satem. ) 


Dated this 24TH day of SEPTEMBER, 19 79 


’ Skoog > Controller 
Highway. Division 


Attachments 


cc: F. B- Klaboe 
H. S. Coulter 
John Earley - Att. 


EXHIBIT. soe 
MINUTES OF _10-24-79 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANS PORTATI ON 
a EAR EMENT OF TRANSPORTATION 


L-7757 State of Oreqon, by and through its Denartment of Transporta- 
tion, Parks and Recreation Division v. Bernard D. and Mat Jackson 
(Curry County Circuit Court No. C79-8-83): This suit for an Tnjunc- 
tion involves compliance wi an agreement for the develonment of a 
recreation vehicle campground at Agness on the Roque River. The 
agreement, arrived at under the Oregon Scenic Waterways Act, re- 
quired the Jacksons to establish a hedqe-like arowth of screening 
vegetation on their river bank within one year of commencing con- 
Struction of the camoground. The complaint alleaes that defendants 
began constructing the campground by clearing and levelling the land 
on June 26, 1978, but have not yet planted a hedaqe-like growth, and 
therefore seeks an injunction to close the campground until the 
planting has been completed. 


L-7771 State of Oreqon Acting Through its Department of Transpor- 
tation and the Highway Division thereof, on the Relation of LaGrand 
Industrial Supply Co., an Oregon Corporation v. Gene Scott, et al: 
This is a lawsuit between a supplier and a genera contractor on 
Contract No. 8470 which is the painting of a portion of the Astoria 
Bridge. The actual plaintiff is LaGrand Industrial Suoply Co. who is 
seeking to recover for materials and supplies furnished to a sub- 
contractor of the general contractor. The State is not actually 
involved in the lawsuit and the tender by the attorney for Gene Scott 


has been refused. The matter has been referred to the Attorney 
General's office who will continue to monitor the case. 


L-7775 Lois M. Rist and Sal] A. Vanhandel, Personal Representatives 
of the Estate of Bill Rist, Deceased v. Rita Marv Person; Ronald 
Frances Stockdale and the State of Ore on: This lawsuit arises out 
of an accident that occurred on January 2, 1978 on Highway No. 26 


at M.P. 12.4, approximately 15 miles east of Seaside. The alleqations 
of negligence against the State relate to failing to post warning 
signs, failing to monitor the weather, failing to have the roads 
sanded and failing to inspect the road in order to determine that it 
was icy. The plaintiffs have sued for $500,000 and the matter has 
been referred to the Attorney General's office for the defense of the 
State. 


L-7776 Bernard J. Howser and Evelyn J. Howser v. Department of Trans- 
ortation, Highway Division, State of Oregon; F. B. Klaboe, E. E. 
Setnar: i F Boyd, R. L. Schroeder, Harold Brainerd, Joseph R. 
Stupfel, John L. Gunter, H. S. Coulter and Jack L. Sollis: This law- 
Suit arises out of a hearing that was held by the Highway Division 
relating to illegal outdoor advertising signs. As a result of the 
hearing several signs owned by the Howsers were declared to be illegal 
outdoor advertising signs and an order was issued for their removal. 


The plaintiffs in this case appealed to the Court of Appeals and the 
decision of the hearings' officer was upheld by the Court of Appeals. 


EXHIBIT___& — 
MINUTES OF 10-24-79 


Mr. and Mrs. Howser were notified to have the signs removed by the 
Ist of October. On the 25th of September they filed this case in 
the United States District Court for the District of Oregon seek- 
ing damages for loss of business, alleged conspiracy on the part of 
certain individuals and violation of civil rights. The complaint 
seeks $6,000,000 in punitive damages and $1,272,000 for loss of 
profits, $100,000 for mental anguish and distress and $100,000 each 
for loss of reputation. The matter has been referred to the Attor- 
ney General for the defense of the State and all of the individual 
named defendants. 


EXHIBIT-——— 
MINUTES OF 10-24-79 


REPORT OF CONDEMNAT LON CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's 
Highest 
estimony 


H. Keith 


L-7626 

R-49929 

Section: Warren-Scappoose 

Highway : Columbia River 

County: Columbia 

Approved by: Jack L. Sollis Date: September 14, 1979 


EXHIBIT oe ~ 
MINUTES OF 10-24-79 


REPORT OF CONDEMNATION CASES, SETTLED 


State's 
State's Hiqhest Amount of 
Defendant WS. ee, __ Appraisal Settlement 


S. L. Ruh $ 50 $ 1,400 $ 1,750 


L-7384 

R- 48409 

Section: Material Source Access 

County: Harney 

Approved by: Jack L. Sollis Date: October 4, 1979 


Guy Lantz $ 1,050 ¢ 1,500 


L-7440 

R- 49246 

Section: Hines-Burns 

Highway: Central Oregon 

County: Harney 

Approved by: Jack L. Sollis Date: September 17, 1979 


M. Drewitt 


L-7450 

R-49250 

Section: Hines-Burns 

Highway: Central Oregon 

County: Harney 

Approved by: Jack L. Sollis Date: September 17, 1979 


Wm. Wagner $ 1,300 $ 3,000 


L-7451 

R- 49241 

Section: Hines-Burns 

Highway: Central Oregon 

County: Harney 

Approved by: Jack L. Sollis Date: September 17, 1979 


EXHIBIT g 
MINUTES OF — 10-24-79 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant __ Appraisal Settlement 


Ww. Gronso $ 900 $ 1,000 


L-7471 

R-49226 

Section: Hines-Burns 

Highway : Central Oregon 

County: Harney 

Approved by: Jack L. Sollis Date: September 18, 1979 


A. Stokes $ 1,000 ¢ 4,000 


L-7525 

R-75252 

Section: Hines-Burns 

Highway: Central Oregon 

County: Harney 

Approved by: Jack L. Sollis Date: September 17, 1979 


Vaughn E. Huffman $¢ 1,500 $ 1,500 ¢ 1,500 


os 


L-7627 

R-49871 

Section: Long Prairie Road-Wil low Flat Road 

Highway: Mt. Hood 

County: Hood River 

Approved by: Jack L. Sollis Date: October 15, 1979 


Ivan C. Butcher $ 1,450 $18,000 ¢ 1,450 


L-7444 

R-41815 

Section: Grants Pass-New Hope Road 

Highway: Jacksonville 

County: Josephine 

Approved by: Jack L. Sollis Date: September 20, 1979 


EXHIBIT ———_ 
MINUTES OF 10-24-79 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
Hiqhest Amount of 
Defendant ye _ Appraisal Settlement 


Lloyd N. Gass * 


L-7669 

R-50268 

Section: Part of Entry (Klamath Falls) 
Highway: re palles-California 

County: Klamath 

Remarks: Settled by Right of Way Section 


John McClincy $ 2,000 


L-7337 

R- 48548 

Section: s.W. Hamilton Street-S.W. Slavin Road 
Highway: Pacific West 

County: Multnomah 

Remarks: Settled by Right of Way Section 


William L. Hoyt, Jr- $12,450 


L-7586 

R- 49669 

Section: Martin Creek-Divide Section 
Highway : Pacific 

County: Lane 

Remarks: Settled by Right of Way Section 


Martin W. Swyter ¢ 4,375 $ 8,800 $10,000 


L-7533 

R-49404 

Section: Price Road-Goldfish Farm 

Highway: Santiam 

County: Linn 

Approved by: Jack L. Sollis Date: September 24, 1979 


EXHIBIT__.__S& 
MINUTES OF _ 10-24-79 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant ______Offer _—_—sAnpraisal Settlement 


Union. Pacific Land Resources 
Corp. $ 1,525 $ 1,525 $ 1,525 


L-7646 

R-49921 

Section: Brogan Hill-Brogan Section 

Highway: John Day 

County: Malheur 

Approved by: Jack L. Sollis Date: September 14, 1979 


Portland General Electric $ 7,850 $ 7,850 $ 9,000 


L-7610 

R-49758 

Section: Monitor Road Junction 

Highway: Pacific 

County: Marion 

Approved by: Jack L. Sollis Date: September 24, 1979 


Eugene Erickson $ 8,650 $12,100 $14,000 


L-7675 

R-49652 

Section: Pine Street-Academy Street 

Highway: Pacific Highway East 

County: Marion 

Approved by: Jack L. Sollis Date: October 10, 1979 


F. 0. Fletcher Properties $ 4,000 $ 4,175 $ 5,000 


L-7635 

R-49560 

Section: Ross Island Bridge-S.E. 52nd Avenue 

Highway: Mt. Hood 

County: Multnomah 

Approved by: Jack L. Sollis Date: October 11, 1979 


EXHIBIT__¢ 
MINUTES OF 10-24-79 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant __..._Offer _—-__ ‘Appraisal Settlement 


Western Oregon Conference 
Association $46,000 $76,320 $82,500 


L-7662 

R-50253 

Section: N.E. Glisan - D. E. Division 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: October 10, 1979 


EXHIBIT-———— 
MINUTES OF 10-24-79 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Pilaintiff Defendant __._- ____- Cause_ of Action Plaintiff 


Cynthia A. Power State of Oregon Tort - Personal ¢ 5,000 
vy. Terry Lee Hale Injury 


L-7652 

County: Coos 

Disposed of by: State refused to participate in settlement between 
Power and Hale. Hale dismissed State. 


Lance C. Power State of Oregon Tort - Personal ¢ 5,000 
v. Terry Lee Hale Injury 


L-7719 

County: Coos 

Disposed of by: State refused to participate in settlement between 
Power and Hale. Hale dismissed State. 


State of Oregon Ruth F. Hall Declaratory Removal of 
Judament Buildina 
Encroaching 

on Highway 
Right of Way 

L-7696 

County: Klamath 

Disposed of by: Building removed. 


Ruby Nichols State of Oregon Personal Injury $100 ,000 


L-7417 
County: Lane 
Disposed of by: Settled for $5,000 by State's insurance carrier. 


State of Oregon Wayne W. Engle Property Damage $ 316 


L-7727 

County: Lane 

Disposed of by: Amount sued for ($316.00 plus $227.00 costs) paid 
in full. 


EXHIBIT-———— 
MINUTES OF 10-24-79 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNAT LON 


Nemand of 
Pyaintiff Nefendant ss Cause of Action Plaintiff 
State of Oregon Barbara A. 


Property Damage $130.90 
Rockwell 


L-7717 
County: Mul tnoman 
Disposed of by: Settlement of $100,00 to reduce fur 


ther costs and 
dispute over amount of claim. 


November 20, 1979 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building at 10 a.m. Notice of this meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

Fred Miller, Assistant Director for Administration 

H. S. Coulter, State Highway Engiiueer 

Paul Burket, Administrator of Aeronautics Division 

David Talbot, Administrator of Parks and Recreation Division 

David Moomaw, Administrator of Motor Vehicles Division 

Dennis Moore, Administrator of Public Transit Division 

Larry Rulien, Executive Assistant to State Highway Engineer 

FE. S. Hunter, Assistant State Highway Engineer, Technical 
Services Branch 

Robert Royer, Assistant Director for Policy and Program 
Development 

C. W. Head, Manager, Commission Services 


There were others present including representatives of the 
news media. 


The Commission unanimously approved the following items 
on the consent calendar: 


1) Minutes of the meeting of October 23-24, 1979. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. (''Real Property Condemnation Resolution 
No. 2692" on file in the Commission's files, Salem.) 


Adopted as a permanent administrative rule setting the 
fee for winter recreation area parking permits. 
("Administrative Rule No. 120A" on file in the 
Commission's files, Salem. Rule filed with the 
Secretary of State on November 26, 1979, and 

published in their Administrative Rule Bulletin 

on December 15, 1979.) 


Correct the sewage disposal system in the Valley of the 
Rogue State Park and Safety Rest Area in Jackson 
County. Cost of construction is estimated to be 
$425,000. Project to be added to the current Six 

Year Program. 


November 20, 1979 


5) Distribution 
Secondary Fund 


State as follows: 


FISCAL YEAR 1980 FAS 
MOVEMBER} 


as 


COUNTY 


BAKER 

BENTON 

CLACKAMAS 

CLATSOP 

COLUMBIA ____ ge 
coos 

CROOK 

CURRY 

DESCHUTES 
DOUGLAS 

GILLIAM 

GRANT 

HARNEY 

HOOD RIVER 
JACKSON 
JEFFERSON 

JOSEPHINE 

KLAMATH 

LAKE 

—S————— 
LINCOLN 

LINN 

MALHEUR 

MARION 

MORROW __ 

MULTNOMAH 
POLK 
SHERMAN 
TILLAMOOK 

UMATELEA 
UNION 

WALLOWA 

WASCO 

WASHINGTON 

WHEELER _____ 

YAMHILT, _____ 

TOTAL 


$ 


SUMMARY ~ FISCAL YEA 


Total Federal Funds 

(50% of Oregon apportionment 
Plus estimated state Match Funds 
Plus estimated Coun 
TOTAL FUNDS 


NOTE: Above funds 
(25% equally, 60% 
proposed by ation of 
Commission. Federal funds are 
total county road FAS 
approximately 63 each. 


allocat 
on rural pot 
associ 
es 


funds with 
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of the Fisca 
s to the indi 


wjation, 
Oredon ( 


s;timatec 


71,370 
104,965 
286, 394 
97 , 862 
118, 643° 


"161, 409 


79,262 

79,951 
108, ¢85 
250 ,£23_ 


ae 


49, 338 
66,841 


112,864 
66 , 628 


294, 589 ___. 


“09, 206 
215,925 
151, 242 

52,938 


101,373 
49,137 
99,728 

181,954 

“7g , 807 
67,677 
80,479 

192,416 
43, 


ono 


ALIOCATI ON 
979 


FEDERAL FUNDS 


JII4 


{27,024 __ 


Sa 7458, 915 


ty Mat ch Funds 


ed to i ndividual 


state 


less planning 


counties on basis © 
and 15% on rura 
founties and 
1 to represent app 
and County 


1 Year 1980 Federal Aid 
vidual counti 


es of the 


TO COUNTIES 


—— neil 


Including State's and 
counties' Match money 
(Rounded to Thousands) 
$ 81,000 
119 ,000 
325,000 
111,000 
135,000 
183,000 
90,000 
91,000 
124,000 
285,000 ___ 
56 , 000 
76 ,000 
88 , 000 
92,000 
__ 268,000 __ 
85,000 
139,000 
128,000 
76,000 
335,000 
724,000 
245,000 
172,000 
287 ,000 
i a ae 80,000 
nae 
115,000 
56,000 
113,000 
206 ,000 
“99,000 
77,000 
92,000 


ean 


yaa ,000 
$5,007, 000 


1980_COUNTY FAS_ FUNDS 


$4,459, 000 
survey funds) 

304 ,000 

304 , 000 


——— 


$5,067 ,000 


f formula 

1 county road mileage) 
transportation 

ly 88% of 
timated to be 


approv ed by 
roximate 
funds eS 


—~ 


6) Distribution of 1980 Special City Allotment Program 
Funds to the following cities: (Authorized State 
Highway Engineer to sign the necessary agreements 
when prepared.) 


TOTAL EST. SCA CITY STATE 
Ciiy SECTION COsT FUNDS _ SHARE PE COSTS 

Bonanza Main St. (N. to $38,360 $25,000 $13,360 --- 
Union); Mission 
St. (Carroll to 
Market) 

Coburg Stuart Way (Pearl 29,730 25,000 y a $2,000 
to Delaney) 

Cornelius Davis St. (N. 10th 62,335 25,000 $7 5335 -—= 
to N. 19th) 

Dayton Palmer Lane (Dayton- 34,450 25,000 9,450 --- 
Salem Hwy. to City 
Limits) 

Falls City N. Main St. (Boundary 27,690 25,000 2,690 3,000 
to Dayton) 

Fossil E. "D" (Rutledge to 30 ,940 25,000 2,940 3,000 


Taney); Washington 
(4th to 5th); 
Rutledge (Broadway to 
Fossil); W. Broadway 
(Fossil to 500' N.E.) 


Lakeview S. 6th (Deadman Cr.) 59,300 25,000 34, 300 --- 


Summerville lst, 2nd, 3rd (Main 26,510 25,000 1,528 --- 
to Patton); Jefferson 
(1st to Glenn Road) 


Willamina W. Main (Willamina- 32,640 25,000 4,640 3,000 
Sheridan Hwy. to City 
Limits) 

Yachats 7th (Hwy. 101 to 35,150 25,000 7,150 3,000 


Ocean View Dr.)3 
Beach (2nd to Ocean 
View Dr.) 
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Authorized increase in project authorization on the 
following contract: 


a. Contract No. 8709 for grading on the N.E. Marine 
Drive-N.E. Failing Section of the East Portland 
Freeway in Multnomah County, in the amount of 
$267,800. (10.9% increase) 


Adopted a resolution removing from the State Highway 
System the frontage road in the northeast quadrant 

of the Wilsonville Interchange and relinquished a 
small segment of borrow pit property located adjacent 
to the southeasterly frontage road in the City of 
Wilsonville. (Wilsonville Interchange-Hubbard 
Interchange Section, Pacific Highway, Clackamas 
County) ("Abandonment Resolution No. 589" on file 

in the Commission's files, Salem.) 


Adopted a resolution removing from the State Highway 
System the State Street Frontage Road of the North 
Santiam Highway in the City of Salem, Marion County. 
Transferred the frontage road, approximately 0.35 
mile in length, to the City as a City Street. 
("Abandonment Resolution No. 588" on file in the 


Commission's files, Salem.) 


Bridge Replacement Project requests as follows: 


a. Request from City of Eugene to replace the 
structure over Amazon Creek on Acorn Park 
Road. Total Cost $175,000; Federal Funds 
$140,000; City Share $35,000. 


Request from Clackamas County to defer the 
Salmon River (Arrah-Wanna Boulevard) Bridge. 


Agreement with Marjorie Hanley and Associates, Inc. 
for the Aeronautics Division for consultant services 
to accomplish certain elements of the Aviation System 
Plan's Continuous Planning Program. This two-year 
agreement for consultant services totals $45,250. 
Total cost of this planning project over a two-year 
period is $226,567. (Authorized Administrator of 
Aeronautics to sign agreement . ) 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
Director of Transportation Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


The Commission reconfirmed Tuesday, December 18, 1979, for 
their next meeting in Salem, and set Tuesday, January 15, 1980, for 
the following meeting. Mr. Klaboe announced that a retirement banquet 
would be held for Cecil Head, Manager of Commission Services, on 
December 17, 1979. 


The Commission considered the adoption of a permanent 
administrative rule for the criteria for issuance of business 
identification signs. Mr. Coulter said a hearing was held last 
September on a temporary rule that was adopted in July of 1979. 

The Oregon Council of Outdoor Advertising voiced some opposition to 
the spacing between the billboard sign and the business identifica- 
tion sign and also to having the existing outdoor advertising signs 
or a copy as a considering factor for eligibility. He said another 
suggestion was for a larger size identification sign and an increase 
in the height requirement. Mr. Coulter mentioned that staff does 
not recommend larger signs as it might be construed as an outdoor 
advertising sign. Mr. Coulter stated that a letter was received 
from Mr. Lloyd Keefe representing the Oregon Roadside Council 
suggesting that no business identification sign be permitted in any 
type of residential area. Mr. Keefe expressed concern that for 

the full three miles prior to entering a city or urban area in a 
county or resort area that numerous identification signs every 500 
feet would proliferate the area. He was also concerned about the 
type of lighting. 


Mr. Coulter introduced Mr. Jim Torrey, Director of the 
Oregon Council of Outdoor Advertising. Mr. Torrey stated in the 
1979 Legislative Session the Council was in support of the business 
identification sign legislation because there are people in certain 
areas of the State that do need this type of signing. He said he 
does not feel it is necessary to have the business identification 
signs in the same category as an off-premise billboard with regard 
to spacing. Mr. Torrey referred to Section F, Item 4, of the rules 
saying that the spacing should not count against other off-premise 
signs spacing within commercial or industrial zones. He mentioned 
the words “outdoor advertising sign" under Section G, Page 3, should 
be omitted from the rule. In reply to Chairman Yturri's inquiry, 
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Mr. Torrey stated that nothing was ever discussed during the 
Legislative Session relating to spacing. It was the Legislature's 
intent, he said, to give businesses who could not otherwise have 
access to the traveling public a chance to advertise. 


Mr. Sollis said the amendment to the legislation dealing 
with business jdentification signs merely removed a provision to 
read that if the Federal Government says the sign cannot be installed 
anywhere except in commercial or industrial zones, they will not be. 
He mentioned this legislation was originally passed in 1977, and the 
Commission adopted rules effective March 30, 1978. The only change 
in the legislation was the fact that the restriction was taken out 
that would limit the signs to commercial or industrial zones. 


The Commission unanimously adopted the permanent rule with 
the provision that if it causes any undue hardship to outdoor 
advertising the Department will review it again. Mr. Torrey indicated 
he was satisfied with this decision. The rule was filed with the 
Secretary of State on November 26, 1979, and published in the 
Administrative Rule Bulletin on December 15, 1979. ("Administrative 
Rule No. 95D" on file in the Commission's files, Salem.) 


Mr. Coulter reported that the Division is considering an 
administrative rule which will be presented to the Commission at 2 
later date concerning triple trailer movement in the State. He said 
at the present time "triples" are not allowed to operate during 
periods of rainy weather because of spraying and splashing which is 
hazardous to the traveling public. He mentioned the industry and 
the Division have been quite active over the years to determine 
what might be done to help reduce the spraying and splashing. 

Mr. Coulter stated the Commission will be asked to consider some 
limited use of triple trailers in rainy weather on freeways and 
divided highways providing trailers are equipped with adequate spray 
suppression devices. 


Mr. Coulter handed to each Commissioner a "Facts Book" 
for their use at the Six Year Highway Improvement Program meetings. 


Attention was given to a request from William J. Doyle for 
a temporary mobile home and the construction of a single family residence 
within the Rogue River Scenic Waterway in Josephine County. Mr. Talbot 
said the property is located at River Mile 88, approximately 145 miles 
upriver from Robertson's Bridge on the left bank of the Rogue River. 
He said the proposed site of the mobile home and the residence is 
approximately 600 feet back from the river and will be screened by 
vegetation. The mobile home will be removed from the property as 
soon as Mr. Doyle completes construction of the new home. The 
Commission unanimously approved the request as recommended by 
Mr. Talbot. 
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The Commission considered a request from Jon H. Bowerman 
for a temporary mobile storage shed and the use of a baked enamel 
metal roof for a single family dwelling located 4.2 miles upriver 
from Clarno on the right bank of the John Day River Scenic Waterway 
in Wheeler County. Mr. Talbot mentioned that this property was 
formerly known as the "Chaparral Ranch". He mentioned the metal 
covering will be dark brown in color and not highly reflective. 

The mobile trailer shed will be removed when the dwelling is 
completed. Following Mr. Talbot's recommendation, the Commission 
unanimous ly approved Mr. Bowerman's request. 


Mr. Talbot reported that the Department has reached an 
agreement with Mr. Dean Jackson concerning the planting of vegetation 
to screen his recreational vehicle park from the Rogue River at 
Agness in Curry County. He said Mr. Jackson will have until 
March 31, 1980, to complete the plantings. Mr. Talbot stated that 
this matter is still under the jurisdiction of the court. 


Mr. Talbot mentioned that the State Parks and Recreation 
Advisory Committee will be meeting at Silver Falls State Park 
Conference Center on November 29 and 30, 1979. He stated one of 
the items on their agenda is a proposal to review the timber manage~ 
ment policy to allow tree removal to be determined on a park-by-park 
basis. 


Mr. Talbot mentioned that the Hotel-Motel Association is 
not happy with the Department 's Conference Center at the Silver 
Falls State Park. He pointed out that the staff nas met with 
several members of the Association at the park and informed them 
that it is not the intent of the Department to be competitive with 
places the Hotel-Motel Association represents. He said that staff 
will continue meeting with the Association representatives concerning 
this matter. 


The Commission considered Mr. Talbot's request to appear 
before the Emergency Board to secure necessary funding for appraisals 
on two exchange parcels for the Crabtree Valley Project in Linr 
County. Mr. Talbot pointed out that the 1979 Legislative Assembly 
passed a law directing the Department to negotiate for 640 acres of 
land known as Crabtree Valley, presently owned by Willamette Indust ries. 
He said the primary means to secure the property is by exchange of 
State Foresty lands also in Linn County. Mr. Talbot mentioned that 
an Attorney General's opinion confirms that there are no serious 
legal obstacles in the way of the State proceeding with the project. 
He said Legal Counsel and property management staff recommend that 
the Department go through the routine procedures of hiring outside 
people to do the appraisals. He said the appraisal work is estimated 
between $50,000 and $100 ,000. 
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Mr. Talbot introduced Ms. Cameron LaFollette of the 
Crabtree Valley Protection Agency, who was active in the Legislature 
in securing the Passage of the measure. Ms. LaFollette mentioned 
that Crabtree Valley is located approximately 40 miles east of 
Albany in the Cascades. The entire valley is approximately 1,200 
acres which the majority is owned by the Bureau of Land Management . 
Willamette Industries own 640 acres in the middle. She said the 
valley is accessible from Crabtree Creek on the Willamette Industries 
Road and on the Bureau of Land Management access road called the 
Yellowstone Road and is paved within 4'5 miles of the valley. She 
said the Crabtree Valley Association has envisioned it after becoming 
a State park as a primitave park with light camping facilities. 
Ms. LaFollette said the valley contains very old forests which have 
been protected from fires and other natural catastrophes with 
Scattered stands of timber from 700 to 800 years old. She mentioned 
the area has Crabtree Lake, two streams, several waterfalls, two 
small mountains and a meadow. Ms. LaFollette commented on the 
Attorney General's opinion. 


Following Mr. Talbot's favorable recommendation, the 
Commission unanimously approved the request to go before the 
Emergency Board to secure the necessary funds to pay for the appraisal 
costs for the Crabtree Valley Project. 


Mr. Burket reported that the Department of Environmental] 
Quality Commission had adopted a permanent rule which will control 
aircraft noise at and near airports. He said the rule will be 
effective upon filing with the Secretary of State. He indicated 
that the Division and the Department of Environmental Quality are 
in agreement with the rule. 


Mr. Moore introduced Mr. Erik East, Deputy Administrator 
of Public Transit. Mr. East reported on capital grants under the 
Nonurbanized Area Public Transportation Program (UMTA Sec. 18). 

He said their Division has received requests from small city and 
rural public transit operators for capital assistance funds 
amounting to $1,523,100 in total project costs. Mr. East stated 
the Division has available funding for $1,000,000 in capital 
projects during the biennium. He mentioned consideration was given 
to several options. The preference would be to give first priority 
to buses that would be used in full-time service with second 
priority going to back up buses and other capital items. Mr. East 
requested concurrence on these priorities and authority to seek 
additional funds as available to fund the remainder of the requests. 
The actual Projects and amounts for immediate programming are as 
follows: 


(Continued on next page.) 
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CITY NO. OF BUSES ESTIMATED COST TOTAL PROJECT 


Corvallis @ $ 95,000 $ 285,000 
Newport @ 100,000 100 ,000 
Ontario @ 39 ,000 39 ,000 
Rogue Valley T.D. @ 110,000 330 ,000 
Roseburg @ 91,000 


273,000 


TOTAL 11 Buses $1,027 ,000* 


*The source of the $27,000 additional capital 
funds would be from unused allocations for 
operating expeditures. 


(List of Nonurbanized Area Capital Grant Applications on file in the 
Commission's files, Salem.) 


Commissioner Brix inquired if there was a ridership 

) projection and a set of standards that have to be met by the cities. 

There was considerable discussion concerning ridership projection 
and standards. Mr. East stated that staff felt the buses were the 
fiority and a number of cities indicated this to the Division. He 
@id it takes approximately 18 months to 2 years to receive the 
mses after an order is placed. Mr. Moore mentioned that the 

"Division has priorities written which are guidelines, standards 


criteria that were previously established by the Commission. 


d The Commission asked Mr. Moore for a written criteria 
‘the Division uses to decide which jurisdictions are eligible for 
the funds since there are more requests than there are funds 
available. 


The Commission unanimously approved the priorities as 
recommended and gave their approval to seek additional Federal 
Funds. 


Mr. Moore reported that the Emergency Board recently 
approved 15 to 2 the Willamette Valley Rail Study Committee 
proposal to add two more Amtrak trains to the daily schedule. 

He said the Emergency Board had reserved $1 million for the 

project and had asked for some of the same things that the Commission 
asked for, such as revised work rules, goals, energy efficiency 
standards, ridership and loss criteria, etc. Mr. Moore said since 
the Emergency Board's action, the Division has formed a Task Team 

to handle the work. He said through a negotiating process with 

State officials, labor officials, Amtrak, bus companies, etc., 4 
contract would be developed. He pointed out the Division will 

handle the contract and set up a joint train-bus marketing program. 
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It is anticipated that this matter will be presented to the Commission 
in January or February of 1980. Mr. Moore mentioned the additional 
trains could possibly be in operation in the Willamette Valley in 
March or April of 1980. 


The Chairman adjourned the meeting at 11:15 a.m. 


Anthony Yturri, Chairman 


Tom Walsh, Vice Chairman 


TAAANC 
rix, 9 


Michael P. Hollern, Commissioner 


— 
2 a TELS 
C. W. Head, Manager 
Commission Services 
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10% Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right o 


Number Name Consideration 


50283 The Southland Corp. 
50541 Portland Fixture Co. 
50598 Duane Company 
50605 Clackamas County 

4 Transactions 


(2) Agreement with Clackamas County to widen Lawnfield Road through the 
Southern Facific mainline railroad crossing. The State will perform 
preliminary and construction engineering. The project is to be 
funded by use of Title II Safety Federal Aid Funds with the County 
providing all of the local match at no expense to the State. 

(Local Government ) 


Letter-Form Supplemental Agreement with the City of Bend concerning 
maintenance of traffic signals on Bond Street at Greenwood Avenue 
and Oregon Street, and on 3rd Avenue at Revere Street (The Dalles- 
California and Central Oregon Highways), in Deschutes County. This 
supplement was necessary to correct the undesirable condition of 

two party maintenance of traffic signals at these locations. The 
State will now perform maintenance and the City will pay for 
electrical energy. This supplement voids agreements dated April 25, 
1967 (No. 3330), December 17, 1968 (No. 3667), and March 29, 1979 
(No. 6914). (Local Government) 


Agreement with the City of Wilsonville for the State to relinquish 
the Parkway Avenue Frontage Roads easterly of and parallel to Inter- 
state 5 at the Wilsonville Interchange (Pacific Highway), in 
Clackamas County. Also included in the agreement is for the State 

to relinquish a small segment of borrow pit property located adjacent 
to the S.E. Frontage Road. The N.E. Frontage Road and borrow pit 
properties will be relinquished immediately and the S.E. Frontage 
Road will be relinquished January 1, 1984. (Local Government) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approve all 
of the actions listed above and report this action for your 
official records. 


APP 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following agreements and report this action for your official 
records: 


1) On September 7, 1979, approved an agreement 
with Multnomah County covering the design and 
construction of the necessary sewer facilities 
to serve the new Multnomah County Public Works 
Facilities in connection with the Rocky Butte 
Relocation Project. (Right of Way File No. 46993) 


On October 8, 1979, approved an agreement 
with the City of Bend for construction of the 
Century Drive Bikeway on the Galveston Bridge- 
Junior High School Section at an estimated 
cost of $120,000. Cost will be shared at a 
ratio of approximately 80% State and 20% City. 
State cost shall not exceed $96,000. 


A 
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Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 


Number Name Consideration 


48461 Gilchrist Timber Co. $ 

48463 Toomey, Doris 

48464 Toomey, Doris 

48465 Gilchrist, Frank R. Jr. & Susan B. 

48466 Hoff, William C. & Delores C. 

48468 Stumpbaugh, Ellwyn B. & Marjorie 

48469 Bonner, Melvin & Georgia 

49777 George F. Fry, Jr. 

49852 Kinman, Jack H. and Lavelle 7,150.00 

50107 Baltzor, Arthur & Vera 500.00 

50160 Reeves, Jane M. 2,195.00 

50540 Commonwealth Properties, Inc. -0- 

50555 Wells, William G. & Margaret V. 1,600.00 
13 Transactions 12,345<00 


Grant to Douglas County additional width for the access at Sta. 1252+60 
on the Winston-Shady Interchange Section of the Coos Bay-Roseburg 
Highway in Douglas County. File 45077 (Right of Way) 


Modification of access to allow Coos County to use their access 
on the Davis Slough-Bandon Section of the Oregon Coast Hwy. in Coos County 
for Solid Waste Disposal Operation. File 26093 (Right of Way) 


A Letter of Understanding with Multnomah County for the installation 
of thermoplastic pavement markers on various county roads. The 
State will prepare the plans, advertise for bids and perform the 
construction engineering. The project qualifies for 100 per cent 
Federal Funds under Section 205, Title II of the Highway Safety 

Act. The County will pay for any overruns or ineligible items 

with no expense to State. (Local Government) 


Agreement with the Portland Golf Club for installation of pedestrian- 
actuated traffic signals on the Scholls Highway at the Portland 

Golf Club in Washington County. The State will design, install 

and maintain the signals. The Club will pay all costs of the 

project and be responsible for all electrical energy consumed 

with no expense to State. (Local Government) 


Letter-form agreement with the Tualatin Rural Fire Protection 

District for the installation of emergency vehicle pre-emption 

devices on traffic signals on the Pacific Highway West at 

Durham Road in Washington County. The State will furnish, in- 

stall and maintain that part of the equipment which is connected 

to the traffic signal controller. The District will furnish, 
APPR V € Cinstall and maintain that part of the equipment which is mounted 
on its vehicles, and pay 100 percent of the cost of the equipment 
and its installation. (Local Government) APPROVED BY CHAIRMAN 
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Letter-form agreement with the Tualatin Rural Fire Protection 
District for the installation of emergency vehicle pre-emption 
devices on all traffic signals within the North Tigard Inter- 
change-Beef Bend Road Section of the Pacific Highway West in 
Washington County. The State will furnish, install and 
maintain that part of the equipment which is connected to 

the traffic signals using Federal Aid Interstate Transfer 
Funds. The District will furnish, install and maintain that 
part of the equipment mounted on its vehicles and, through 

the City of Tigard, provide all matching funds. (Local Govern- 
ment ) 


Letter-form supplemental agreement with the City of Portland 
for engineering services on the 50th Avenue-92nd Avenue Section 
of the Mt. Hood Highway (Powell Boulevard). The supplement is 
to provide fair and equitable reimbursement for engineering 
services furnished by the City to a maximum amount of 941,000. 
(Local Government) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the previous 
page (8 items totaling) and report this action for your official 
records. 


Dated this t+ day of O falur , 1379 


Oregon Transportation Commission 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted ryder, you authorized me in my 
official capac tain authority on behalf of the 
Oregon Transpor i ‘ccjon. Pursuant to that authority, 
and acting in ac mmission, | approved 
the following action and report it for your official records : 


e. 
the Travel Informa 
one and information Ww 
d from September 24, 
_ The total cost of this prog 
tes ial will pay $1,430 (75%) and the 
25%). 


Dated this 13th day of November 1979. 


/1/ £ £ 
ha y; /\ te fon 


» Bs Klaboe, Director of Transportation 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Traffic signal installation on the Wallowa 
Lake Highway at the Grande Ronde Shopping 
Center in La Grande, Union County. Bids 
received September 20, 1979. Contract No. 
9027 awarded October 22, 1979, to Sims 
Electric, Inc., Roseburg, at $39,805. 


Work on the Elm Street-34th Avenue (Albany) 

Section of the Albany-Junction City Highway 

in Linn County. Bids received September 20, 
1979. Contract No. 9032 awarded October 17, 
1979, to Wildish Corvallis Construction Co., 
Corvallis, at $196,328.86. 


Sewage disposal system in the Deadmans Pass 
Safety Rest Area on the Old Oregon Trail in 
Umatilla County. Bids received September 20, 
1979. Contract No. 9033 awarded October 30, 
1979, to F. Hodgson & Sons, North Powder, at 
$339,727. 


Traffic signal installation on South 6th Street 

at Madison Street and Gettle Street in Klamath Falls, 
Klamath County. Bids received October 18, 1979. 
Contract No. 9039 awarded October 31, 1979, to 

Sims Electric of Medford, Inc., Medford, at 

$52,267. 


Work on the SPRR Crossing at Granger on the 
Lewisburg-Granger County Road in Benton County. 
Bids received October 18, 1979. Contract No. 9040 
awarded October 26, 1979, to Wildish Corvallis 
Construction Co., Corvallis, at $82,185.25. 


Work on the Columbia Slough Structures Section 

of the East Portland Freeway in Multnomah County. 
Bids received October 18, 1979. Contract No. 9046 
awarded October 24, 1979, to Donald M. Drake Co., 
Portland, at $2,765,990. 


Dated this & day of November, 1979 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


Hellsgate Construction Dexter State Park, October 12, 1979 
Co., Inc., No. 8786 Lane County 


E. M. Waldron Sr. Little Deschutes R. October 15, 1979 
Construction, (Montgomery) Br., 
No. 8800 Deschutes County 


Continental Crushing & Ukiah Rock Production, October 17, 1979 
Leasing, Inc., Umatilla County 
No. 8850 


Douglas S. Coats Malheur River (Airport Rd.) October 
Construction, Bridge, Malheur County 
No. 8908 


Donald M. Drake Co., N.E. Maywood Place, October 
No. 8589 Multnomah County 


Tice Electric Co., Pacific Hwy. West @ October 
No. 8873 SW 53rd Ave., 
Multnomah County 


Cascade Construction Co., Vineyard Rd., Naef Rd., October 
No. 8797 & Boardman Ave., 
Clackamas Co. 


Coral Corp. & Coral Linn Co.Bridge End Guard October 
Const. Co., Rail Project, Linn County 
No. 8899 


Cascade Construction Co., Mi lwaukie-Glads tone, October 
No. 8737 Clackamas County 


Hannan Bros. Const., Inc., Second St. U'Xing October 
No. 8843 (Hood River), 
Hood River County 


Contractor and 
Contract No. 
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Section and County 


Hensel Phelps Const. Co.; N. Banfield Interchange 


No. 8577 


(NE 102nd Ave. Str.), 
Multnomah County 


Peter Kiewit Sons' Co., NW Kittridge Ave.-NW 


No. 8648 


R. A. Hatch Co., 
No. 8859 


o6th Ave. (Portland), 
Multnomah County 


Oregon Slough Bridge, 
Multnomah County 


November 6, 1979—+{— < 
H. %. Coulter, St 


Acceptance 
__Date__ 


October 30, 1979 


November 1, 1979 


November 5, 1979 


C 
11-20-79 


TO: Oregon Transportation Commission 


SUBJECT : Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official 
records: 


1) On October 16, 1979, approved a letter agreement 
with the City of Portland covering an agreement 
(Misc. C and A 6805) for the design of certain 
noise mitigation work through the Going Street 
Neighborhood. Letter states City shall prepare 
final plans, specifications and estimates, advertise 
for bids & award all contracts. The estimate for 
preliminary engineering services to be provided by 
State would be reduced approximately $5,000 by 
reason of this revision. (Approved and signed by 
E. S. Hunter on behalf of State Highway Engineer 
in his absence.) 


On October 10, 1979, approved a supplemental 
agreement with the State of Alaska to extend an 
agreement for testing of traffic control equipment 
from October 1, 1979, to September 30, 1980. 


pated Ahis 4.2 —_ day of Z(Gyereer), 1979 


——_.. > ( ¥ i L Fearne 
H. 9. Coulter, State Highway Engineer 


November 1979 

TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 
Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 


(Administrative Order No. 33), I report that I have taken the fol- 
lowing actions for your official records: 


(1) Signed on Oct. 9, 1979, the Grant of Access to the City of 
Redmond for a city street on the Redmond-Bend Section of 
the The Dalles-California Hwy. in Deschutes County which 
was approved by Mr. Yturri Sept. 17; 1979. File 1008 (23-46) 


Sale of a 20 foot drainage easement excess to our needs 
on the Albany-Pacific Hwy - Interch. Section of the 

Santiam Hwy. in Linn County for a minimum consideration of 
$150.00. Approved October 15, 1979- Files 19632, 19631 
(23-43) 


Sale of 5,000 sq- ft. excess property on the Marquam Br= 
84th Ave. Section of the Mt. Hood Freeway for a minimum 
consideration of $39,000. Approved Oct. 15, 1979. 

File 46969 (23-43) 


Letter agreement with Southern Pacific Transportation 
Company modifying Service Contract No. 79-6 at Geary St. 
Crossing in Albany, Linn County. Approved August 23, 1979. 
RR 985 (23-50) 


Sale of 0.68 acre excess property on the McCord Cr.-Bonneville 
Section of the Columbia River Hwy- jin Multnomah County for 

a minimum consideration of $1,000 to Fish & Wildlife. Approved 
October 16, 1979. File 29527 (23-43) 


Service Contract with the Oregon-Washington Railroad & Navi- 
gation Co. for installation of grade crossing protection 
devices on the Wallowa Lake Hwy. jn Wallowa County. Approved 
October 26, 1979. RR 968 (23-50) 


Intertie Agreement with Burlington Northern for advanced 


warning signs on the Oregon Coast Highway in Astoria in 
Clatsop County. Approved October 26, 1979: RR 993 (23-50) 
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Report of November, 1979 (cont.) 


Sale of 11.48 acres excess property on the Burns-Lawen Section 
of the Burns-Crane Hwy. in Harney County for a minimum con- 
sideration of $11,250.00. Approved October 29, 1979. File 
9286, 12403 (23-43). 


Dated this 7 day o 


. BOYD, Right o ay Manager 


November 1979 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order . 23) from the Oregon 
Transportation Commission, subdelegated to the Assistant Right of Way 
Manager in the absence of the Right of Way Manager 5 (Administrative 
Order No. 33), L report that I have taken the following actions for 
your official records: 


(1) Sale of eight excess parcels on the Marquam Br.-S. E. 84th Ave. 
Section of the Mt. Hood Freeway jn Multnomah County to the Housing 
Authority of Portland. Approved Nov. 6, 1979 (23-43) 


File 46058, 10,000 sq- ft., minimum consideration of $37,000.00 
File 46314, 5,000 sq- ft., minimum consideration of $18,500.00 
File 46811, 5,000 sq- ft. 2 of $18,500.00 
File 45813, 5,000 sq- ft. of $18,500.00 


of $18,500.00 
of $18,500.00 
of $18,500.00 


File 46132, 5,000 sq- ft. 
File 46589, 5,000 sq- ft. 
File 46772, 5,000 sq- ft. 


> 
File 45915, 5,000 sq- ft., of $18,500.00 
> 


Sale of 0.75 acre excess property on the Vadis-Gardner Rd. 
Section of the Sunset Hwy. in Washington County for 4 
minimum consideration of $2,800.00. Approved Nov- 6, 1979 
(23-43) 


Dated this 7 day of Vi tnd Hue 1979. 
en SP , 


ht of Way Manager 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY —- MULTNOMAH COUNTY 

R-49682 - Sarah F. Henderson. 0.28 acre for right-of-way 
purposes. Offer $13,000.00. 


DESCHUTES RIVER (SHEARARS) BRIDGE SECTION, SHERARS BRIDGE HIGHWAY- 
WASCO COUNTY 


R-50371 - Deschutes Falls Power Company. 0.22 acre for 
right-of-way purposes. Offer $350.00. 


N. TIGARD INTERCHANGE-S. TIGARD INTERCHANGE SECTION, PACIFIC 
HIGHWAY - WASHINGTON COUNTY 


ane 


R-50353 - Owen Hogrefe, et ux. 795 sq. ft. for 
permanent slope easement for connection to SW 68th Ave. Offer 
$2,250.00. 


REMOTE SECTION, COOS BAY-ROSEBURG HIGHWAY - Coos COUNTY 


R-50170 - Maude Masters. 0.27 acre for right-of-way purposes. 
Offer $550.00. 


R-49890 - Clifford Jennings. Parcel 1 - 20.53 acres; 
Parcel 2 - 0.48 acre; Parcel 3 - 0.13 acre; all for right-of-way 
purposes. Parcel 4 - 0.39 acre permanent easement for drainage 
facility purposes. Parcel 5 - 0.44 acre; Parcel 6 - 0.44 acre; 
Parcel 7 - 0.14 acre; Parcel 8 - 0.33 acre; all for construction 
permit of entry for road approaches. Offer $45,800.00. 


YAQUINA RIVER BRIDGE M.P. 2.4 SECTION, EDDYV ILLE-BLODGETT 
HIGHWAY - LINCOLN COUNTY 


R-50260 - Alice M. Bahrs, et al. 1.7 acres for right-of-way 


purposes. Offer $5,010.00. 
Dated chia 7 day of October, 1979. 


wed 


RE: Report of Offers Tendered - 6 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Author ity 


By your duly adopted delegation order, you authorized the State 
Parks Administrator, or his designate, in an official capacity to 
exercise certain authority on behalf of the Oregon Transportation 
Commission. Pursuant to that authority, and acting in accordance 
therewith, the Parks Administrator or his designate has approved 
the following actions and report them for your official records. 


On September 10, 1979, approved a State Grant-In-Aid 
Agreement with Bend Metro Park and Recreation District, 
Deschutes County, for Skyline Park Irrigation in the 
amount of $11,585.00. 


On October 1, 1979, approved George W. Jackson's 
application to construct a single-family residence 
within the Deschutes River Scenic Waterway, Wasco 
County. 


On October 9, 1979, approved a State Grant-In-Aid 
Agreement with City of LaGrande, Union County, for 
Riverside-Pioneer Restrooms in the amount of $7,910.00. 


Signed an agreement effective October 12, 1979, with 
the U. S. Army Corps of Engineers providing for reha- 
bilitation of Mayer State Park, Wasco County, and 
Koberg Beach State Wayside, Hood River County, as a 
result of an increase in the elevation of the 
Bonneville Dam _ pool. The reconstruction project 
undertaken by the Corps at the park sites is in lieu 
of money payment to the state for damages caused by 
the increased pool elevation along the parks' Columbia 
River frontage. State parks planners worked in detail 
with the Corps in designing the rehabilitation. 


On October 23, 1979, approved an agreement with the 
Humbug Mountain Committee for the use and management 
of the barracks building within Port Orford Heads 
State Wayside, Curry County, for recreational purposes 
for the period October 23, 1979, to December 31, 1981. 
The Heritage Conservation and Recreation Service has 
given approval of this agreement in compliance with 
terms of the quitclaim deed transferring a portion of 
the property from the USA to the State. 


On October 23, 1979, approved Jay P. Bohannon's appli- 
cation to construct a single-family residence within 
the John Day River Scenic Waterway, Wheeler County. 


Oregon Transportation Commission 
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On October 29, 1979, approved Steve Mueller's applica- 
tion to construct three single-family residences 
within the Clackamas River Scenic Waterway, Clackamas 
County. 


On October 30, 1979, approved Carl A. Illig's applica- 
tion to harvest timber and replant Douglas fir (1.6 
acres) within the Clackamas River Scenic Waterway, 
Clackamas County. 


On October 30, 1979, approved an agreement with 
Chemeketa Community College to provide work to a 
student eligible to participate in the college work- 
study program for the period November 1, 1979, through 
June 6, 1980. The student will work as a drafter 
trainee. The State's share of costs will be 25 percent 
or an amount not to exceed $501.00. 


On October 31, 1979, approved a State Grant-In-Aid 
Agreement with City of Lakeview, Lake County, for 
Lakeview City Park Play Equipment in the amount of 
$2,000.00. 


On November 2, 1979, approved a State Grant-In-Aid 
Agreement with Coos County, for Bastendorff Restroom 
Amendment in the amount of $8,441.08. 


On November 6, 1979, approved a renewal agreement with 
Richard and Ann Thomas for operation of the concession 
at Depoe Bay State Park, Lincoln County, for the three 
year period from January 1, 1980, to December 31, 1982. 
The State will receive 8 percent of the gross income, 
payable monthly. 


Dated this “7 day of ES, , 


-/David G. Talbot 
“State Parks Administrator 
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REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant trial at trial demand Verdict 


E. P. Phillips 19,999 $15,360 $25 nnn $16,990 


L-747? 

R-AQE53 

Section: Pine Street-Acadewy Street 

Hignway: Pacific Cast (Portland oad) 

County: arion 

Approved by: Jack L. Sollis Nate: Actober 24, 1979 


Multnomah ‘anor 
Corp, Inc. $ 2,50! 2 $65,999 


L-76090 

R=-49339 

Section: (l.E. Sandy Plvd.-l.E. Glisan 

Highway: East Portland Freeway 

County: ‘Multnomah 

Approved by: Jack L. Sollis Date: %Ictober 25, 1979 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Defendant ‘ Cause of Action Plaintiff Judgment 


Elmer F. Gonier Property Damaqe $ 892.55 $ 992,55 


L-7483 
County: Coos 
Remarks: Judqment in amount sued for. 


John Goossen Property Damaqe $ 296.05 | $ 226.95 


L-7458 
County: Jackson 
Remarks: Judgment in amount sued for. 
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REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff Cause of Action _ Plaintiff Judgment 


Photo-Art Declaratory Voiding of For 
Relief and a contract. Plaintiff 
Injunction 
L-7583 
County: Multnomah 
Remarks: The matter was appealed by the State and the finding of 
the Circuit Court was upheld. 


Poe and Jamison Injunction and (Demands of Judament 
Declaratory Defendant) Modified 

Judgment Reverse holding 

of trial court. 


L-7369 

County: Clackamas 

Remarks: Poe and Jamison have asked the Sreqon Sunreme Court to 
review the court's holding. It is unlikely that the 
Supreme Court will accept review. 


REPORT OF COt 


Defendant 
Geo. Dugqgen 


L-7595 

R-49794 

Section: ‘Jarren Scappoose 
Highway: Columbia River 
County: Columbia 

Approved by: Jack L. Sollis 


Frank Mares 


L-7595 

R-49717 

Section: Warren Scappoose 
Highway: Columbia River 
County: Columbia 

Approved by: Jack L. Sollis 


F. M. Scherzinger 


L-7738 
R-39225 


F 
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IDEMNATLON CASES SETTLED 


State's 
State's Hiqhest Amount of 
Offer ___ Appraisal __ Settlement __ 


$20,999 = $41,191 $22 .9NN 


Nate: November &, 1979 


$14,999 $17,399 


Nate: November 6, 197° 


$19,550 


Section: Little ‘lestucca River-jleskowin 


Highway: Oregon Coast 
County: Tillamook 
Approved by: Jack L. Sollis 


Date: lovember 6, 1979 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant ss __. Cause of Action Plaintiff 
State of Iregon Mary Ann Damaae to hiah- $ .765.63 

Uptergrove way structure. 


L-7482 
County: Douglas 
Disposed of by: Compromise settlement of $599. 


Donald fiartin Donald Erickson Pronerty Namaae $1,759. 
and State and cross- 
claim of 
Frickson 
L-7415 
County: Jackson 
Disposed of by: Settlement of $759. Less than cost of a trial. 


Dale Olson State of Iregon Wrongful Death $199,999 


L-7704 
County: Klamath 
Disposed of by: Settlement of $2,999. Less than cost of a trial. 


State of Jregon Motor Vessel Damages to Costs of 
Marie Bakke Fremont Bridae repairing 
hridqe 

L-7677 

y.S. District Court 

Disposed of by: The ship's insurance company is paying all of the 
cost of repair paid to the contractor and most of 
our staff costs for designing and sunerivsina the 
repair. 
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D AGAINST THE DEPARTMENT OF TRANSPORTATION 


REPORT_OF CASES FILED BY AN 


ED 


L-7777 James _:|. Jackson and Gladys Jackson V- Nepartnent_of Transvor- 
tation, otate of Nreqon: his case arises out of an accident that 
occurred on ‘lay 99, 1978 on Territorial Road near the intersection 
with Ferquson Road in Lane County. The allened nealiaence relates 

to a stop siqn that was desianed to contro] vehicles on Ferquson 
Road before enterina Territorial Road. The alleqations in the com- 
plaint indicate the stop siqn was not jn olace at the time of the 
accident and was the cause of the accident. The amount of the lavi- 
suit is $296 ,993. 68. The matter has heen referred to the Attorney 
General's office for the defense of the State. 


129779 5.0. Spencer 2 Son, Inc.» a Mashinaton cornoration v. State 


—_———- 


iat 1 ashi am 
of oregon, by and through its Transportation Commission, Nenartment 
by and CNV Qe 6 TD Patna saa 


of Transportation, Highway Division: This Tansuit arises out of 
contract tnat Was entered into hetween the ugahway Division and the 
plaintiff for a project on Interstate 5 known as the “Garden Vallev 
Road-Fairqrounds Interchande Section of tne Pacific uaahway". The 
contract entered into between the 'idway Nivision and the contrac- 
tor is Contract ‘io. 9993. The contractor alleaes that the inability 
of the contractor to utilize a disposal area hecause Of legal prob- 
lems was tne responsibility of the State and that the jnability of 
the contractor to utilize the disnosal area constituted a breach of 
the contract. The contracor claims impact damaae in the amount of 
$1,447,155. 82. The matter has been referred to the Attorney Sen- 
eral's office for the defense of the State. 


L-7779 Jesse Kennedy v. State of Oreaon, et al’ This lawsuit arises 
out of an accident that occurred on February 1°, 1978 in which the 
niaintiff was 4 passender in a motor vehicle onerated hy Richard 

Allen French. The vehicle heina operated hy French collided with a 
Highway Division vehicle operated by Clinton 5S. Clark. The niaintiff 
alleges that Clark vas nealigent in failina to maintain a proner 
lookout operating his vehicle in such a manner as to cause visibility 
problems and failure to drive the yehicle as nearly as practicable 
entirely within a single lane of travel. As a result of the collision 
plaintiff is seeking damades for personal injury in the amount of 
$175,990, qeneral damaqes » and an unspecified amount of snecial 
damages. The matter has been referred to the Attorney General's 
office for the defense of the State. 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Actions Taken Under Delegated Authority 


Pursuant. to authority delegated to me, I report the following actions for 
the Transportation Commission's records: 


On oct 26 ss 1979, $.2,780,021-10 was distributed to 


ocT 26 ____ fis. 
the counties as their. share of motor vehicle revenues 
(20.07%) for. the month of SEPTEMBER 19 79. 


On oct 31 , 19795 $ 1,685, 742-74 (12.17% of the 
Highway Fund) was distributed to the cities for the 
month of SEPTEMBER 19 79. 


(Lists of apportionments on file im Commisston Files, 
Satem. ) 


Dated this 18TH day of OCTOBER » 19 79 


o. & A 3 
: VY. E. Skoog,/ ontroller 
Highway ivision 


Attachments 


cc: F. B. Klaboe 
John Earley - Att 


December 18, 1979 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building at 8:30 a.m. with Vice Chairman 
Walsh presiding. Notice of this meeting was made by press release 
to the newspapers of general and local circulation throughout the 
State. Present were: 


Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

Fred Miller, Assistant Director for Administration 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics Division 

David Talbot, Administrator of Parks and Recreation Division 

David Moomaw, Administrator of Motor Vehicles Division 

Dennis Moore, Administrator of Public Transit Division 

Larry Rulien, Executive Assistant to State Highway Engineer 

E. S. Hunter, Assistant State Highway Engineer, Technical 
Services Branch 

Robert Royer, Assistant Director for Policy and Program 
Development 

Robert Bothman, Administrator, Metropolitan Branch 

David H. Moehring, Assistant State Highway Engineer, 
Project Management Branch 

Donald E. Shaffer, Bicycle Route Engineer 

Ed Hardt, Region I Engineer 

Gerald Wimer, Region 2 Construction Engineer 

Alfred Shirley, Region 3 Engineer 

Bob Poole, Region 4 Construction Engineer 

W. E. Schwartz, Region 5 Engineer 

C. W. Head, Manager, Commission Services 

Bob Gormsen, Commission Services 


There were others present including representatives of 
the news media. 


The Commission discussed the following items on the 
consent calendar: 


Commissioner Brix inquired about the extension of a 
consulting agreement on behalf of the Willamette Valley Rail Study 
Committee. Mr. Moore explained that Azimuth Engineering & Survey ing 
will serve in a technical capacity to assist in details in rail and 
passenger operations. He said Mr. Paoli, a former Public Transit 
employee, is the principal person operating Azimuth. The Commission 
unanimously approved the agreement at a cost not to exceed $2,000. 
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Commissioner Hollern inquired about the appointment of 
Donna Brown to the Travel Advisory Committee. Mr. Klaboe said the 
appointment has been cleared by the Governor's Office and approved 
by the Travel Advisory Committee. The Commission approved the 
appointment of Donna Brown as well as the reappointments of 
Robert Hull, William Healy and Don Mason. 


The Commission then unanimously approved the following 
items on the consent calendar: 


1) Minutes of the meeting of November 20, 1979. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation 
Resolution No. 2693" on file in the Commission's 
files, Salem.) 


Authorized increases in project authorizations on 
the following contracts: 


a. Contract No. 8782 for the North Unit, 
Condon-Thirtymile Creek Section of the 
John Day Highway in Gilliam County, in 
the amount of $170,000 (10% increase). 


Contract No. 8857 for a traffic signal 
project on S.E. Bybee Boulevard at S.E. 
23rd Avenue in the City of Portland, in 
the amount of $6,475 (15% increase). 


Agreement with the U.S. Geological Survey for stream 
gauging and flood runoff data for small drainage 
basins of 10 square miles or less throughout the 
State in the amount of $19,920 for fiscal year 1980. 
(Authorized State Highway Engineer to sign letter 
agreement. ) 


Agreement with Multnomah County and the Motor Vehicles 
Division for the collection of a fuels tax. Existing 
agreement expires December 31, 1979. New agreement 
eliminates a specific time for renewal of the 
agreement. Agreement may be terminated by either 
party but does not have to be entered into on 4 
regular basis. 


Designated the following location as a Winter 
Recreation Parking Area (Sno-Park): 


Santiam Highway No. 16 (US20) southerly side of 
highway at M.P. 73.84; primary use for Nordic 
skiing, local name "Little Nash Crater", estimated 
capacity 30 (plus) cars, estimated annual plowing 
cost under $4,000. (Linn County ) 
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Agreement between the Motor Vehicles Division 

and the Health Division whereby the Health Division 
Provides statutorily-required reports and reviews to 
DMV in support of its medical and re-exam program. 
Payment for these services included in Legislatively- 
approved budgets of both agencies at $84,689 for the 
1979-81 biennium. 


Agreement between the Motor Vehicles Division and 

the Mental Health Division whereby the Mental Health 
Division provides statutorily-required evaluation, 
assessment, and recommendations to DMV in regard to 
occupational licensing of persons who have prior 
convictions for driving under the influence of int oxi- 
cants (DUII). Payment for these services included in 
Legislatively-approved budgets of both agencies at 
$740,000 for the 1979-81 biennium. 


Deleted the following designated winter recreation 
areas: 


a. Spout Springs Ski Area Parking Lot and 
Snowmobile Area (Union County) 


b. West Odell Lake Road (Klamath County) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 


behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
Vice Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


The Commission considered a request for the Department to 
appear before the Emergency Board concerning the upward reclassifica- 
tion of 17 positions. Mr. Miller said Governor Straub froze reclassifi- 
cations prior to the last election and it has been over a year since 
reclassifications have been reviewed. The Executive Personnel Depart- 
ment has approved these reclassifications and the Legislative Fiscal 
Office has given their tentative approval. The Commission unanimously 
approved the request as recommended by Mr. Miller. (List of 
reclassifications in letter to Emergency Board dated November 30, 1979, 
on file in the Commission's files, Salem.) 
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Mr. Bothman discussed the Portland Westside Corridor 
Study and used two displays in presenting his report. He explained 
the possible use of UMTA Funds through the Metropolitan Service 
District. The first phase, which has been completed, was the 
development of the alternatives numbering about 16. The second 
phase is the detailed study of the five promising alternatives and 
placing them in priority order. Mr. Bothman discussed the follow- 
ing resolution with the Commission: 


WHEREAS the Metropolitan Service District has 
requested that the Oregon Transportation Commission 
provide comments and recommendations regarding the 
transportation alternative which will be carried forth 
into detailed study to address transportation problems 
in the westside corridor of the Portland metropolitan 
area; and 


WHEREAS the Oregon Transportation Commission supports 
multimodal transportation to most adequately meet the 
needs of the Portland metropolitan region; and 


BE IT RESOLVED, That 


1. The Oregon Transportation Commission does hereby 
recommend to the Metropolitan Service District that the 
Regional (Long-Range) Transportation Plan be amended to 
include a transitway system which connects Portland, 
Beaverton, Hillsboro and Tigard. 


2. The Oregon Transportation Commission does hereby 
recommend that a cooperative regional planning effort, 
led by the Metropolitan Service District in concert with 
the Westside Transitway Steering Group, be continued to 
select the mode and general route of the initial segment 
options requiring preliminary engineering and Environmental 
Impact Statement activities from the following options: 


a. Do Nothing. 


b. Major expansion of Westside bus service without 
transitway construction. 


A busway connecting the Portland Central 
Business District with the west Beaverton 
vicinity via the Sunset Highway and Highway 217. 


Light rail transit connecting the Portland 
Central Business District with the west 
Beaverton vicinity via Macadam Avenue and 
Multnomah Boulevard. 


Light rail transit connecting the Portland 
Central Business District with the west Beaverton 
vicinity via the Sunset Highway and Highway 217. 
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3. That the regional planning effort be a multimodal 
analysis aimed at identifying needed highway and road 
modifications with the transitway options to create a 
balanced transportation system in the Westside Corridor. 


4. That detailed study of the Tigard and/or 
Hillsboro extensions of the transitway options should 
begin as soon as local land use plans and implementation 
strategies are adopted which justify the cost-effectiveness 
of these extensions in a 15-year time frame. 


5. That the Oregon Transportation Commission does 
hereby express its intention to set forth specific 
recommendations on the preferred mode and route for the 
Westside Corridor upon completion of further analysis, 
the review of the costs and impacts of Westside Corridor 
options by the Westside Transitway Steering Group and a 
Westside Transitway Citizens Advisory Group which represents 
the broad interests of the business and residential 
communities in the corridor, and upon hearing comments 
by the public regarding the modes and route options 
hereby being recommended for further study. 


Mr. Bothman stated the costs range from zero to $152 million and 
about $60 million of the Mt. Hood "set aside" is available. He 

said an impact statement must be made before the UMTA grant can be 
obtained. He said the Department is not the lead agency and is 

only one of several units involved. Commissioner Hollern asked if 

it was an open study. Mr. Bothman replied that it was generally 
open. He added that most of the public meetings have been generally 
positive. Some of the comments were that the lines should be extended 
further. Commissioner Brix asked if the program could be expedited. 
Mr. Bothman replied affirmatively but the impact statement still 

must be prepared. Commissioner Hollern wished to go on record in 
support of expediting the process as he felt this was a high priority 
project. The Commission unanimously adopted the above resolution as 
presented. ("Miscellaneous Resolution No. 266" on file in the 
Commission's files, Salem.) 


The Commission set Tuesday, January 15, 1980, and Tuesday, 
February 19, 1980, for their following meetings in Salem. The 
Commission decided to have a meeting in Eugene on Tuesday, May 20, 
1980. 


Mr. Coulter introduced Mr. Don Shaffer who explained that 
the Oregon Department of Transportation was the winner of the 1979 
National Transportation Week 'Roadsharing Run". He said the Georgia 
Department of Transportation had issued a challenge to other states 
to compete in a 6.2 mile run. Oregon's five runners were Cam Gilmour, 
Doug Eakin, John Lilly, Bob Bard and Don Shaffer. Mr. Shaffer pre- 
sented a commemorative plaque to Vice Chairman Walsh. 
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Mr. Coulter explained that the Governor's Office is asking 
the agencies to increase their effort to conserve energy. The 
Highway Division is going to reduce lighting along the State Highway 
System which would result in a savings of more than three million 
kilowatt hours annually. Vice Chairman Walsh inquired if the 
Commission's reduced illumination policy adopted about two and a half 
years ago had any effect on safety. Mr. Coulter said there was no 
measurable effect on the accident rate. The Commission concurred in 
Mr. Coulter's proposal to conserve electrical energy. Vice Chairman 
Walsh mentioned that the I-205/I-5 Interchange seemed to be well 
lighted. Mr. Coulter replied that some of these fixtures have been 
reduced from 5 bulbs to 3 bulbs. 


Mr. Talbot presented a recommendation to adopt a permanent 
administrative rule concerning the revised park area rules and 
regulations. He said the general changes update the existing 
resolutions into a new rule as follows: 


1) All titles have been changed to reflect Park 
Division status. 


2) All adopted amendments to Resolution No. 39 and 
current temporary rules have been included. 


3) Excessive legal language has been reduced. 


4) Fee changes have been restricted to new and special 
services, such as the Silver Falls Conference 
Center. General individual campsite fees are not 
proposed for changes. 


A synopsis of park area rules has been developed. 


6) Special rules applicable to individual park areas 
have been incorporated. 


Mr. Talbot said a hearing was held last September and there was no 

one in attendance and no written comments were received. He mentioned 
the proposed revisions have the approval of the Parks and Recreation 
Advisory Committee. The Commission unanimously adopted the permanent 
rule as recommended by Mr. Talbot. This rule will rescind "State 
Parks Resolution No. 39" and all its amendments. (Copy of "State 
Parks Rule No. 43" on file in the Commission's files, Salem. Rule 
filed with the Secretary of State on January 4, 1980, and will be 
published in their Administrative Rule Bulletin on January 15, 1980.) 


Mr. Talbot requested adoption of a permanent administrative 
rule which will close a 10-mile section (California-Oregon State Line 
North to Samuel Boardman State Park) of the south Curry County ocean 
shore to vehicles year around except by permit. In response to 
Commissioner Hollern's inquiry, Mr. Talbot pointed out that about 
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one-third of the beach is open to vehicles, about one-third of the 
total is closed to vehicles and about one-third open or closed 
depending on the season. The trend is for local people to seek 
more vehicle restriction. There was no adverse testimony presented 
at a hearing held in October 1979. The Commission unanimously 
approved the request as recommended by Mr. Talbot. (Copy of 

"Ocean Shore Rule No. 16A" on file in the Commission's files, Salem. 
This rule will amend "Ocean Shore Resolution No. 16" dated June 2, 
1970. Rule filed with the Secretary of State on January 4, 1980, 
and will be published in the Administrative Rule Bulletin on 
January 15, 1980.) 


Mr. Talbot explained a revised agreement with the Corps 
of Engineers for improvements to Ft. Stevens State Park in Clatsop 
County for the development of the historic area. He said the 
development will include access road, parking, restroom, control 
fencing, and utilities at an estimated cost of $725,000. The State's 
share is $217,000 which was budgeted and approved by the 1979 
Legislature. (This agreement replaces an agreement approved by the 
Commission on January 24, 1978, which was never fully executed.) 
Following Mr. Talbot's recommendation, the Commission unanimously 
approved the agreement. 


Mr. Talbot commented that Parks was underfunded by about 


$500,000 at the beginning of the biennium and the income is dropping. 
He stated that the Legislature and the Parks Advisory Committee are 
being informed. 


Mr. Talbot said Mr. Klaboe had approved his presenting 
several 15-minute segments at future Commission meetings concerning 
the Parks’ programs and will be asking for Commission policy guidance. 


Commissioner Hollern asked Mr. Burket about the progress 
of the Port of Portland Study of additional airports in the Portland 
area and why Aurora was not included. Mr. Burket replied that he 
has not been a party to these activities but Aeronautics will probably 
be a member of the advisory committee when it is formed. Aurora is 
outside of the jurisdiction of the Port of Portland and is presently 
inundated with aircraft. 


The Vice Chairman called on Mr. Bothman to give a summation 
of the situation on the Sunset Highway in Washington County in the 
vicinity of Sunset Hills Memorial Park (Cemetery). He explained 
that an overpass is proposed to fulfill a State legai obligation to 
provide access to Sunset Cemetery (Finley Sunset Hills Memorial Park) 
from the Sunset Highway. This is in conformity with an agreement 
made when the property was acquired. A driveway onto the highway 
has been in use for many years by the cemetery. He said the Finleys' 
have transferred their dowrtown funeral operation completely to 
Sunset Hills. 
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Mrs. Joan Gatewood Miller, a resident of the Camelot Court 
area, appeared and made a statement objecting to the proposed over- 
pass. Mrs. Miller's contention is that the original agreement to 
grant an access is more than 30 years old and that in the course of 
time additional highway facilities in the area has altered the 
original situation. She said the residents in the area felt the 
overpass is not needed; there should be a full scale hearing held; 
there should be a new interpretation by the court of the original 
agreement; and the proposed overpass is too close to the Sylvan 
Interchange. 


She said if the overpass is built, it should be one lane, 
north to south, and restricted to cemetery visitors. 


Mr. Sollis replied that the agreement was binding on the 
Highway Division in spite of any other circumstance. Mr. Bothman 
explained that the structure had been scaled down in size resulting 
in the cost estimate being reduced from $645,000 to about $375,000. 
Mrs. Miller and the Commissioners exchanged viewpoints on several 
items including financing, public hearings and source of funds. 
Vice Chairman Walsh said this project is on the Preliminary Six 
Year Plan, hearings will be held, and then, subject to Commission 
approval, the project will be built. 


Mr. Sollis commented that he has reviewed the judgment 
and he knew of no process to go back after 31 years to the court 
and ask them to review their decision. The only alternative would 
be to go back in and condemn the rights already given Mr. Finley 


under the judgment and pay whatever price the jury decides it is 
worth. 


Mr. Bothman said he felt the guidelines of the original 
court order had been followed. He pointed out that the forecast 
for the number of vehicles is 280 trips a day into the cemetery which 
is a very small number. 


The Commission asked Mrs. Miller to work with Mr. Bothman 
and his staff to arrive at the best solution for meeting the State's 
obligations for access to the memorial park. 


Vice Chairman Walsh indicated this is the last meeting 
Mr. Head would record and prepare the minutes as he is retiring 
December 31, 1979. 


The Commission reconvened the meeting at 10:20 a.m. after 
a 10-minute recess. 


December 18, 1979 


Mr. Coulter made a presentation on the 21 Six Year Highway 
Improvement meetings held throughout the State. He asked the Region 
Engineers or their representative to join him at the conference 
table. 


Mr. Coulter reported good attendance at each region 
meeting and local interest seemed highest for the major items of 
construction. He discussed with the Commission the major projects 
that the local citizens identified in each region. He said that in 
the Preliminary Six Year Program a backlog of traffic signals has 
been included. He suggested trying to accelerate the signalization 
projects and discussed the capability of the industry in providing 
the materials. He suggested that some of the minor improvements be 
accelerated. He also discussed the possibility of local cooperative 
funding and he also advocates consideration of the larger projects 
where local financial participation is favorable. 


It was proposed that a draft list of projects be submitted 
to the Commission and to local units of government for comment 
before the final list is made. Vice Chairman Walsh pointed out the 
inherent problem of whether to put the emphasis on local intercity 
projects or broader scale city to city projects. These were discussed 
in relation to the le or 2¢ gas tax increase. Commissioner Coleman 
suggested a priority list be prepared for each region. Commissioner 
Hollern suggested that a draft Six Year Plan be put together, modify 
it in January and tentative approval in February. He said this would 
reflect the Commission's viewpoint. 


Commissioner Hollern commented on the Klamath Falls South 
Side Bypass and the Bend 3rd Street problem and the degree of local 
financial participation. The concentration of population in the 
upper Willamette Valley was discussed and the bearing that this 
factor has on highway planning. Commissioner Hollern brought up 
the related subject of land use planning and also the desirability 
of local units entering into cooperative agreements with the State 
and thereby sharing the cost. 


Mr. Coulter explained the 75-25 financing which had been 
used in the past. He said sometimes the City would provide the 
curbs and sidewalks, for example. 


Commissioner Hollern feels the Department should assemble 
the highest priority items (without the 2¢ increase) with greater 
emphasis on local involvement. 


Commissioner Coleman feels that the way in which the 
$56,000,000 is to be spent will have a major effect on the passage 
of the 2¢ gas tax increase in November. 


Commissioner Hollern would like to see the draft before 
it is sent to the cities and counties and he would like it prior to 
the January meeting. The Commission felt this would allow time for 
additional comments before final adoption at the March meeting. 
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The Commission agreed that the minor improvements should 
be accelerated in the program, and that emphasis be placed on 
projects with increased local participation as well as those 
benefiting the statewide system. 


Vice Chairman Walsh inquired about the expediting of 
traffic signal installations since their discussion last Spring. 
Mr. Coulter said the time has been shortened on contracts. He said 
they are probably down from 180 to 120 days. The reaction of the 
manufacturers to this is not yet known. Vice Chairman Walsh asked 
for an updated report on this subject and Mr. Hunter agreed to 
produce a report by the next meeting. 


Commissioner Hollern would like a report on the Forest 
Highway Program and their method of project selection. Mr. Coulter 
pointed out the distinction between various forest roads. A report 
will be made for the next month's meeting. 


Mr. Klaboe mentioned that the conference room has a new 
carpet and a new sound system. 


The Vice Chairman adjourned the meeting at 11:25 a.m. 
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REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORLTY 


SA aS es Martin Creek-Anlauf Interchange at 
7.36 Miles, Grade, Pave, Structures (Contract 9037) 


Type of Work Signing, & Illumination —_____—. Bh. ek Ne Lea 


Lane & Douglas Pacific 


County Highway om 


Peter Kiewit Sons' Co., Vancouver, WA 


No. of Bidders ————____——- Low Bidder. siecabieeed 


Low Bid $ 382576 ,809.00 "8" 


Engineer's Recommenaation: 


FURTHER STUDY. (See page 3378) 


S. Oregon Ave. at High School Entrance 
No. 2 Project and Monroe St. at Broadway Ave. (Burns) | 
(Contract 9038) 
Traffic Signal Installation Revis'Ph. proj. no. State 


Type of Work 


County Harne ignumy central Oreqon 


————— 


. A * = 7 ‘al 
No. of Bidders <  __.. Low Bidder Hertz Electric, Inc., Albany 


37,325.00 


Low Bid $4432 -S— 


Engineer's Recommendations: Award to low bi dder. 


ice sroistt . eacetne ts 8 Madison St. & Gettle St. (Klamath Falls) 


(Contract 9039) HES-48( 2) 
Type of Work. wor a Lt ic Signal Installation ____-F.a. Proj. No ff See 


County Klamath  -. sigheniay, LE SERSOTS 


No. of Bidders 5 Low Bidder 


Sims Electric of Medford, . In. 


Low Bid S$ aS 67. on 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA and Klamath County and the sum of 
$7,900.00 is deposited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


WOES EX & Sem 


A 
12-18-79 


SPRR Crossing Section 
‘iis seule of Lewisburg-Granger County Road 


uP (Contract 9040) ed 
Type of Work 19 Mile, Grade and Pave _ : 5 FA. Proj. No. _RRO-000S( 23) 


County SS. | es Pee ae Highway Coun ty Road 


No. of Bidders ren. oe Low Bidder 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA and Benton County and the sum of 
$14,600.00 is deposited by the County. 


No. Pidinct Sager Creek Bridge and Kale Creek Culvert 


(Contract 9041) 


nad - Q Seuctiiy nec SAC 
Type ot Work _.crade, Pave & Structures FA. Proj. No. RITE SSK Z) 


County me i 8” eee ee Highway — _ Nehal em 


No. of Bidders... Lew Bidder ROSS Bros . Construction, Inc... Salem 


ato .&92 
Low Bid S 1° eet .00 


J 


Engineer's Recommendations: Award to low bidder. 


‘a: 3rd St.-6th St. (Central Point) 


(Contract 9042) 


Q.11 Mile, Paving & 


ec 2 r \C 
Typo of Work Rite tie Lats c a oe aa ww FA. Proj. Ne. 


=~ a ae c sa ea 
County Jackson ar _ Highway. CIky. Street 


io, tien. Low Bidder Rogue River Paving Co., Inc., 


93,060.00 "B" 


Low Bid S 


Engineer's Recommendations: Award to low bidder subject to the approval of 
Central Point and an advance deposit of 


) 


$51,300.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate. {27.-a3.=. ZL. 
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- Willamette Jct.-Chemult Section 


EE ee ee ew ET rd PN dS AE EA kl Dee ec sR Top oem car aa at Mannie ae 


; ; (Contract No. 9043) 
9.13 Miles, Paving State 


Typu of Work — a FA. Proj. No, ——— 


KI amath 


County _. Highway ——— 


No. of Bidders ) Low Bidder B a bler Bro ee I ne ‘ Po rt] 1 we. 


‘ 
Low Bid $+ 


Engineer's Recommendation: Award to low bidder. 


6th St.-Territorial Highway Veneta 
No. Project sh J } 


The Palles-California _ 


fi (Contract No. 9044) 


ot Bae Ma a e g D 
0.29 Mile, Grade & Pave F.A. Proj. No. 


Type of Work 


Lane City Street 


County 


___. Highway — 


No. of aor tale Low Bidder _Eu gene_ Sand & Gravel 2 I nc ac Euge ne 


» Caz c nA 
Low Bid obs 704490 he. 


Enginaer’s Recommendations: Award to low bidder subj ect to the approval 


Veneta and an advance deposit of $18,100.0 
deposited by the City. (See page 3379) 


9 Grass Valley-Shaniko Section 


of 
1s 


ON cccintsditionn __ Project = eee. 
(Contract No. 9045) 


a coe) sete 
Typo of Work_29.09 Miles OH (Ris ae __F.A. Proj. No. - 


Cc ah Cc +41) . 
County ____Sherman & Wasco Highway _ aint Sherman 


od \] a ere Ade. 2 
No. of Bidders 9 __ Low Bidder WES TE et ne! 1X J 


1,510,478.5 


Low Bid S$ 


Engineer's Recommendations: Awa ra. TG low b jdder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate. lO 2 A3- rh 
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Columbia Slough Structures 


; (Contract No. 9046) , 
Typu of Work Grading and Structures F.A. Proj. No. £7205-7(68)314 


No l Projoet 


ful tnomah 


Sidney bibhaneis East Portland Freeway . 

No. of Bidders . Low Bidder_Onald NM. Drake Company, Portland 
y Fes 

Low Bid $.22705,990.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA, 


On October 23, 1979, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received October 18, 1979, and authorized him to sign the 
contracts when conditions for the awards have been met. 


— 
Dated this ~ day of Ateémliw , 1979 


Oregon Trans#fortation Commission 


eee 
= 12-18-79 
SUBJECT : Report of Actions Taken Under Delegated Authority 


TO:° Oregon Transportation Commission 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way ) 
Number Name Consideration 


35424 Wheelabrator-Frye Inc. $ 12,500.00 
L-7689 
48694 L. F. McGirr 500.00 
50193 Turney, Selma 0. 47,500.00 
50197 Dickson, Virginia R. 40,000.00 
50360 Winters, Marvin F. & Joann 500.00 
50362 Crown Zellerback Corp. -0- 
50553 Berg, Victor Walter & Grace M. 250.00 
7 Transactions § 101,250.00 


Agreement with City of Newberg for installation of traffic signals 
on the Pacific Highway West at Springbrook Street. The State 

will design, install and maintain the signal using State Con- 
struction Funds. The City will contribute a maximum of $50,000 
toward the project and pay all costs of electrical energy con- 
sumed in operation of the traffic signals. (Local Government 
Unit) 


Agreement with City of Lincoln City for installation of traffic 
signal equipment on the Oregon Coast Highway at North 22nd 
Street. The State will design, install and maintain the traffic 
signals using State Construction Funds. The City has agreed to 
pay all costs of electrical energy consumed in operation of the 
signals. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this SJ day of a » 1979 


Anthony Yturrf#, @Mhairman 
Oregon Transportation Commission 


STATE HIGHWAY ENGINEER 
DATE: L/ x 2 Mea. 


ae 


Vil >} OF 12-18-79 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


1 Martin Creek-Anlauf Interchange 
No. Projyoct 


7.36 Miles, Grade, Pave, Structures (Contract No. 9037) 


Typu of Work Signing & Illumination F.A. Proj. No. T-IR-5-3 (113) 163 


Lane & Douglas Pacific 
County NG Seana el is Highway ———<$<$—$—$—$—_ <_< <_< 


. a ‘ © as . , 
No. of Bidders 3 Low Bidder Peter Kiewit Sons' Co., Vancouver, WA 


Low Bid $ 38,576 ,809.00"B" 


(Previous entry page 3373) 


Engineer's Recommendation: Award to low bidder subject to 
concurrence of FHWA. 


On November 6, 1979, IL accepted the State Highway Engineer's 
recommendation for award of the project on which bids were 
received October 23, 1979, and authorized him to sign the 
contract when condition for the award has'- been met. 


Dated this /@_ day of Asctuts , 1979 


gee ) : 
| Ayrithavd Gott 
Anthony Ytuyrif” Chairman 
Oregon Transportation Commission 


To oe poten: CP 
MINU > OF 12-18-79 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 
Se OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No, BB Projnet “Sth St.-Territorial Wishway(Vvenetay | 


(Contract No, 9044) 
Typu of Nin eh AR MEMOS cade § Bion 6, Pook tn uineele 


County — Lane Highway Ci ty Street 


suge > Sé . Gravel ae > Ne 
No. of Bidders 4 ty Bidder_Tugene Sand & Gravel, Inc s+ Eugene 
Alternate B 
Low Bid $_107,031.85_ 


ry 


Engineer's Recommendation: Award to low bidder Subject to the approval 
of Veneta and the sum of $68,000.00 is deposited by the city. 
(Previous entry on page 3375) 


(This was Previously approved by Chairman Yturri on October 23, 
1979, in the amount of $62,544.50 for Alternate A. Later the 
City of Veneta secured additional match funds and requested 
the State to accept Alternate "B" for this project. 

revised recommendation wa 

November 1, 1979, 


On November 6, 1979, I accepted the State Highway Engineer's 
recommendation as shown above for the award of the project 
in the amount of $107,031.85 for Alternate B, on which bids 
were received October 23, 1979, and authorized him to sign 
the contract when conditions for the award have been met. 


Dated this /“% day dS » 1979 


Anthony if Chairman 
Oregon Transportation Commission 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved 

all actions listed below and report this action for your official 
records: 


1) On November 2, 1979, accepted an option from Smith, 
Michael Vernon and Josephine for the Mystic Creek- 
Munns Creek Section of the Coos Bay-Roseburg Highway 

in Douglas County. Consideration of $64,350. File 
50675. 


On November 5, 1979, approved Supplemental Agreement 
No. 3 with Multnomah County covering the Rocky Butte 
Functional Replacement. This supplemental agreement 

is on the Public Works Facilities. Its primary purpose 
is to define the method of participation between the 
County and the State for the architects activities on 
the Shops. 


On November 5, 1979, approved an agreement with Multnomah 
County covering the Rocky Butte Operation and Maintenance 
Facilities. This agreement is the Phase III agreement 

in which the County gives to the State as her agent the 
responsibility of constructing the project and defines 
both parties during this process. 


On November 5, 1979, approved Phase IIl agreement with 
Multnomah County covering the Rocky Butte Functional 
Replacement of the Downtown Detention Center-Justice 
Center. The County is delegating to the State the 
responsibility of constructing this facility. It 
identifies the differential between functional replace- 
ments and betterments. It generally reinforces previous 
agreements made between the State and County as to con~ 
cessions granted to her under Phase II agreement. 


Dated this 7@ day of Lpccutiss 1979 


TY 
, 


APPROVED 


sj = Anthony Yturry hairman 
meet I + . a. Oregon Transportation Commission 
tik g P 


pate: //—=-7 —L9 


A 


TO: Oregon Transportation) Conmikervoh 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way ) 
Number Name Consideration 


50353 Greene, Lawrence E. & Delores D. $ 2,250.00 
50510 Mitchell, Velma R. 100.00 
50548 Meyers, Mary L. 600.00 

; 3 Transactions 2,950.00 


Agreement with the Public Utility Commissioner to reimburse 
the Highway Division for weighmaster's expenses in connection 
with the operation of the Port of Entry at Klamath Falls. 
(Permit Section) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis - 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this /@ day of prorsuteer, 1979 


tS akelae= 


Rig HIGHWAY "ENGINEER 


pate: // —L9 =<AP. 


ee 


12-18-79 
TAKEN UNDER DELEGATED AUTHORITY 


REPORT OF CONE LRMATLON_ OF ACTLON 


No «a 5 nt OCE 


Long Butte Section 
(Contract No. 9047) 
Type of Work Rock cr : FA. Proj. No. - State 


Deschutes 


County - Highway The t Dalles-California 


Wiis, si Bidders 6 __ Low Bidder Houck-McCall Corporation, 9a Salem 
57,000.00 


Low Bid $ 


Engineer's Recommendation: ward to low bidder. 


2 Seneca Section 


No. ¥ Project _—___- —_ 
(Contract No. 9048) 


Rone eee Es 
_F.A, Proj. No. J caodaede 


Oack Produc 7 
tyneot Work ~ Rock Production _ 


es ox eae a ) mr 4 

County ——— Grant oe : - ighwa ae in_t ay-burns 
Continental Crushing 

No of Bidders— 4 __ Low Bidder -— _and- Leasing Inc _, Bend — 


0 
Low Bid $ 850. 4 00 


Enginaur's Recoramene LIONS: Awar d to Jow bidder. 


3 ¢ 2) y al 
ba ener Basque Sectiol 


(Contract No. 9049) _ 


) , a Wes } Cc ; 5) 
Typa of Work 3 Oc K Produ ct10 n ae ane __F.A, Pro). No, — Sta te — 


Malheur T.0.N. 


County 2 ; ee HIQHWOY ———— ed 
Continental Crus hing 


No. of Bidders S Low Bidder —— _and Leasing Inc.» 


133,800.00 


Bend 


Low Bid $ 


Engineer's Recommendations / ward to low bi dder 


APPROVED BY CHAIRMAN 
ANTHONY YTURREI 


pate..-22:.2. oon 


- 3382 - 


_12-18-79 


> » Sacti 
a Fei Antelope section 


a (Contract No. 9050) ’. 
fied ul Mur pee Production —__ ee EA. Orel, a. ee 


\, fia le F 
County Nasco Highway____SHaniko-Fossil 


‘ ph os Wass 
hdd Didone 10 Low Bidder__!aWn Mar Construction Co., Hood River 


Low Bid 8/354 00 


Engineer's Recommendation: Award to low bidder. 


Fossil Section 


z ; (Contract No. 9051) 
Type of Work ___ Rock Production ss _F.A. Proj. No. <a eeete 


No. Project 


I C Nika F ; 
Chuhity Wheeler nen Shaniko-Fossil 


eit nies ry, , 
No. of Riddiet eee Low Bidder J. Ar lie Bi yant, Inc .» The Dal | es 


97,860.00 
Tg | [5 Ih. een ane re 


Engiiwer's Recommendations Award to low bidder . 


6 Spray Section 
ING, csssioreeas Project i ies = 


Rock Pr st State 
Type of Work KOC es rm oduction- : F.A. Proj. No. — state 


\ a Me } 2 V4 a boxy ~ , 
County__/heeler & Grant Highway_YOhn Day & Kimberly-Long Creek 


No. of Bidders Low Bidder 


Low Bid $ __ 
Engineer's Recommendations 


PROJECT POSTPONED 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


ee aa 
12-18-79 


No — 2 Projner___9& 82nd Dr. @ Oatfield Road (Gladstone) 
SSP Dees : woranre No. 9053) es 
Type of Work __ Traffic Signal Installation _ ¢.a. proj. No, LX-9653(4) 


ae I : bo OES ES SE See 


Clackamas FAU 9665 (City Streets) 
County POnWeY Oo cuibiabealatahonhaidenauaemmman tin. | 


No. of Bidders LE. Kae Low Bidder__ ice Elect ric Co, : Port and 


2¢ 7OR ) 
Low bid $_3 9796.00 _ 


/ 
Engineer's Recommendation: Award to low bidder subject to concurrence 
the City of Gladstone and the FHWA and the 
sum of $2,890.00 is deposited by the City. 


No. cee ae Project 


(Contract No. 9054) f 


Type of Work . Grad i ng_and Pavi ng sit F.A. Proj. No. __. peate 


Sica Klamath The Palles-California 


ae —— Highway — 


No, of Bidders 0 Low Bidder _Elting, Z ne., la ckam as _ 


267,545.00 


Low Bid $ 


Engineer's Recommendations: Award to low bidder. 


‘ 9 Fae Zigzag River-Ski Bowl Frontage Road Section 
Oo. ne fo), ieee = chejbidhnaateas a pee 5 asiipaclitias ~ irseceiipdidianiee Saas 
(Contract No. 9055) ad 
aud - 9A 17 

Type of Work____' avi i ae aa : sateen f A, Proj, No. HE wae eA 


C Clackamas Mt. Hood 
ounty =~ ee | | 


ieiet ties. 2 Low Bidder_ Babler Bros., Inc., Portland 


Low Bid $ l, 997 ’ /69 00 


Engineer's Recommendations: Award to low bidder Subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate. L-2O-. 27. 


A -_—— 
- 12-18-79 


Slough & Coquille-Glen Aiken Creek 
E Contract No. 9056) ‘ 
12-18-79 Bhs Ph, Pet. MO 


Oregon Coast & Coos Bay-Roseburg 


OTHER CASES - State Plaintiff ighway 


itors, Inc., Salem 


Demands Verdict 
of or 
* Action Plaintiff Judgment 


yidder. 


y Damage $ 524.77 $524.77 


Court Costs: $75.80 | | 
reek Bridge Section 
id i Sontré o. 9057) 
. Paid in full. “Contract No. 9 
enna cture FA. Proj. No. F-13(5) San 


Crater Lake 
lighway iiaveniaey sieeve 


construction Co., Inc., Jacksonville 


bidder subject to concurrence of 


n Hill Section 
‘Contract No. 9058) 
F.A. Proj. No. 


State 


dighway a. ohn Day 


latch Co., Bend 


bidder. 


BY CHAIRMAN 
fTURRI 


Beni... 


A 
12-18-79 


N. Tigard Intchge.-SW Beef Bend Road (Tigard) 
; pontract No. 9059) TQF-9- 
Signals 


Prone os 


4 Ay “4 . 9 
Type of Work —_ Grading, Paving A 219) $s FA, Pro. No, 22.2 


ae am: . Iachingt acifi 
County _ultnomah & Washington pighway__Pacific West 


W. R. Grasle Co., Portland 


No.of Buiders — Low Bidder_— 


965,225.00 


Low Bid S_ 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Tigard and the FHWA and the sum 
of $152,600.00 is deposited by the City and 
$16,600.09 is deposited by the Tualatin Fire 
OTstr its. 


u 


ae Maupin-Sherman Highway Jct. Section 
(Contract No. 9060) 


>) . . I nk = | 
0 iling _ Sa: Pick Mee Stat Q 


Project 


Typa of Work 


. , - oe 3 
Courty ——— sot Y arn rs 2 __ Highway ithe Na l les -Cal ] for nia 


No. of Bidde 4 ied Bidder es We. STINSON, ANG... THe Dalia se 


9S entinentnnained 


an 2 
Low Bid 5 820 Bet th ho 


Aisrayd +t hid . 
Engincer's Recommendations Award to low bidder. 


i 15 ‘i Junction City-Airport Road Section 


Paving, Structures, (Contract No. 9061) 
‘ ° ° . cs = ann f 
Type of Work 21 OU C l l ] Wud nat TOT) 2] onal A. Penh. WO sc F 3{ 9) — 


eae 
County mS Highway ___ Pa cl a C 


he: of Ridder... i he Rieder. ildish Construction Co., Fugene 


Low Bid $ 


| 


Cnginedse’s Recommendations Award to low bidder subject to concurrence 
the FUWA, 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate... 2 


AL 
12-18-79 


bi 16 ee Hayesville Interchge.-Battle Creek Section ae 


Grading, Paving, Barriers, 
ae oy G6 oa 
fvnw al work structures & S5iqning FA. Pre). no, 17 5-5(71)250_ 


Marion Pacific 


County .— 2 See 2 _.. Highway anicnmanione 


No. of Bidders —_______—-._ Low Bidder_ 


a EtG Becton 


Engineer's Recommendation: 


PROJECT POSTPONED 


17 ; F Weidler St. (Unit 1) 
— Project - - ‘ : 

Grading, Pav (Contract No. 
: : Sat th TY. 
Type of Work ___L 1 limination « Si ond) Se ee re i 


No. 


AIS Linc ID ss Highway ————— 


4 Cascade Construction Co., 


ite .miusiecers: oo Low fideer: — 


> + 


3,577,502 ,00 
Low Bid $—_—__-_——_—___—__—_ ves 


Enginzor's Recommendations Award to low bidder subject to concurrence of 
the City of Portland and the FHWA and the sum 
 % y 
of $644,800.00 is deposived by the City. 


Airport Way Interchange Section _ Se 
(Contract No. 9063) 
Type of Work ____ Gradin Sa S truc tu f° __. F.A. Proj. No. 1-205-7(72 


PaO ican ee | een 


pA 


Multnomat 


East Portland Freeway 


County Highway — 


_ 
l 
No: ot Bidders... 


Peter Kiewit Sons' Co., Vancouver, WA 


__ Low Bidder — 


“ / ] A ava) wat 
Low piu $22t4 zt 1. 00 Bly Se 
Engineur’s Recommendations: Award to low bidder subject to concurrence of 


the FHA. 


tis 


On November 20, 1979, I accepted the State Highway Engineer's recom- 
mendations for award of the projects on which bids were received 
November 15, 1979, and authorized him to sign the contracts when 
conditions for the awards have been met. 


Dated this@lge day of Se Aanteiihtee! » ave 


“gh 
a ee 
Anthony yearru¢ airman, Transportation Commission 
7 


. $387 - 


TO: 


A 


Oregon Transportation Commission -12-18-79 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisitions (Right of Way) 


Number Name . Consideration 


50131 
50136 
50260 
50559 
50576 
50674 


Emmons, Richard G. & Evelyn lI. $ 2,200.00 
First Evangelical Free Church 88,600.00 
Bahrs, Alice M. 9,200.00 
Hoag, Kenneth & Genevieve 20,000.00 
Willow Creek Ranches, et al 500.00 
City of Grants Pass -0- 

6 Transactions § 120,500.00 


Agreement with Multnomah County to enable them to utilize a 
bridge engineer from the Highway Division and preparing for 
litigation on a contractor's claim relating to bridge paint- 
ing on the Broadway Bridge. Multnomah County wishes to utilize 
expertise of the Highway Division bridge painting engineer in 
preparing the case. The County will be reimbursing the State 
for all costs incurred in assisting them. (Chief Counsel) 


Termination agreement with Industrial Inspection Inc., terminat- 
ing a contract for ultrasonic inspection in the amount of $1,200 
because the contractor no longer has a competent level II in- 
spector to conduct the work. (Chief Counsel) 


Letter agreement to cancel a formal agreement with the Junction 
City Water Control District dated June 30, 1975, to deepen a 
Channel F on the Junction City-Airport Road Section of the 
Pacific Highway West in Lane County. The project was not let 
in 1975 as planned. In the interim, the District accomplished 
the deepening of the channel. (Utility Unit) 


Agreement with the East Central Oregon Association of Counties 
for a CETA contract for funding to continue an existing con- 
struction program through September 30, 1979. (Personnel 
Operations Section) 


Agreement with the District 6 Manpower Program, Inc., for a 
CETA contract providing for funding to continue an existing 
construction program until 12-31-79. (Personnel Operations 
Section) 


APPROVED BY CHAIRMAN bPROVEL 


ANTHONY YTURRI = 
Tic 


; ee 
pate. Mcahlee- 2.7. 5 cr sted ATE AWAY ENGINEER 
- 3388 - pate: Z/, to/ 29. . 


or 3 
_ 12-18-79 


Agreement with City of Tillamook for installation of traffic 
signal equipment on the Oregon Coast Highway at Fourth Street. 
The State will design, install and maintain the traffic signals 
using State Construction Funds. The City has agreed to con- 
tribute $5,000 toward the cost of the installation and to pay 
all costs of electrical energy for operation of the signals. 


(Local Government Unit) 


A letter-form agreement with the City of Tillamook for instal- 
lation of emergency vehicle pre-emption devices on traffic 
signals to be installed on the Oregon Coast Highway at Fourth 
Street. The State will install and maintain the equipment. 
The State and City will each pay 50 percent of the cost of the 
pre-emption devices and their installation. (Local Government 
Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and on the previous page (items total- 
ing eight) and report this action for your official records, 


Dated thisxg day of hetwwki , 1979 


Oregon Transportation Commission 


A 
12-18-79 
SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 


Number Name Consideration 


49619 Colton, John Jr. & Hope $ 125.00 
50207 Wiebusch, John C. & Mary C. 15,000.00 
300-83 .99 Ramsay Signs, Inc. 610.00 
300-83 .99 City of Heppner 50.00 

4 Transactions 15,785.00 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans-~ 
portation Commission. Pursuant to that authority, and acting in accord- 
ance therewith for the Commission, I approve all actions listed above 
and report this action for your official records. 


Y 
Dated this Ib day of Javea’ , 1979 


roa y) oo. 


Anthony Yturry 
Oregon Transportation Commission 


A PROVED 


TO: Oregon Transportation Commission 


SUBJECT : Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis-~- 
sion, I approved all actions listed below and report this 
action for your official records: 


1) On November 14, 1979, approved an agreement 
terminating Contract No. 8470 with F. G. Scott 
dba Waconda West Construction Company for the 


maintenance painting of the Astoria Bridge in 
Clatsop County. The agreement provides that 

the existing painting contract will be terminated 
upon the completion of work detailed in the agree- 
ment. The contractor is required to present any 
claim within 90 days of the date of termination 
of the contract. 


On November 20, 1979, approved an agreement between 
the State Police, the Forestry Department and the 
Highway Division providiig for construction of a 
building to house communications equipment on 

Round Pass Mountain in ake County. 


Anthony Y 
Oregon Transportation Commission 


Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority, and acting in accordance therewith for 

the Commission, I approved the action listed below and report 
this action for your official records: 


On November 5, 1979, approved an agreement 

with the City of Portland concerning the 
construction of the Downtown Detention Center 

in which the City has delegated to the State 

as their agent the responsibility of construct- 
ing their portion of the Justice Center. 

(Rocky Butte Functional Replacement, File 46993). 


Dated this J day of Dete mie “ , 1979 


Anthony Yt Chairman 
Oregon Transportation Commission 


A 


12-18- 
TO: Oregon Transportation be Pelion 


SUBJECT : Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way ) 
Number Name Consideration 


50153 Johnson, Carl H. & Fredericke N. $ 600.00 
50484 Broughton and Harrell Corporation 1,150.00 
50486 Broughton and Harrell Corporation 1,000.00 
50487 Broughton and Harrell Corporation 900 .00 
140-2.49 Grabel, Earl N. 510.00 
140-2 .49 Forest Hills Golf Course 455.00 
140-2.78 U. S. National Bank of Oregon 50.00 
140-2 .78 Forest Hills Golf Course 110.00 

8 Transactions 4,775.00 


Agreement with U. S. Department of Commerce National Oceanic 
and Atmospheric Administration, National Weather Service 
Western Region for the installation and maintenance of a 
weather radio network in Highway Division facilities through- 
out the State. This allows the Federal Government to have a 
more complete weather network throughout the State of Oregon 
and this Highway Division is reimbursed for all loss incurred 
in installing and maintaining the equipment. (Legal Section) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis-=- 
sion, I approve all actions listed above and report this 


action for your official records. 


pated this __ day of Detembe -, 1979 


Anthony Yturri, 
Oregon Transpo ation Commission 


| ae 
12-18-79 


Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approved the action listed below and 
report this action for your official records: 


On November 8, 1979, approved an agreement 
with Union County for sno-park enforcement 
at Anthony Lakes Ski area for the 1979-80 
ski season. 


Dated this /§ day of Hoy. » 1979 


pen HF 


Tom Walsh, Vicé Chairman 
Oregon Transportation Commission 


APPROVED 
: tat he La 
Sthié HIGHWAY ENGINEER 


DATE: Hh — IB 2222. 


C 
12-18-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 


Contract No. Section and County Date 


Hamilton Electric, Inc. Beaverton/Hillsdale Hwy., November 13, 1979 
No. 8836 @ 91st Avenue 
Washington County 


Hertz Electric, Inc., Division St. @ Greenwood November 13, 1979 
No. 8895 Ave. (Bend) 
Deschutes County 


Ross Bros. Const., Inc., Skipanon River Bridge November 14, 1979 
No. 8651 Clatsop County 


Roy L. Houck Const. Co. Jewell Jct.-Summit (M.P. November 15, 1979 
No. 8864 22.90 & 25.32) 
Clatsop County 


Tice Electric Co. Clackamas Hwy. @ Evelyn November 19, 1979 
No. 8852 St. & Clackamas/Boring 

Hwy . 

Clackamas County 


Hertz Electric, Inc. Santiam Hwy. @ Dewey November 19, 1979 
No. 8900 St. (Lebanon) 
Linn County 


Roseburg Paving, Inc. N.E. Diamond Lake Blvd.- November 20, 1979 
No. 8717 S.E. Washington Ave. 
(Roseburg), Douglas Co. 


Babler Bros., Inc., Sandy E.C.L.-E. Brightwood December 4, 1979 
No. 8979 Loop, Clackamas County 


J. C. Compton Co., Hudson Slough-BLM Reload, December 5, 1979 
No. 8994 Douglas County 


December 6, 1979 
rs. Coulter, State Highway Engineer 


C 
12-18-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Traffic signal installation on S.E. 82nd Drive 
at Oatfield Road in Gladstone, Clackamas County. 
Bids received November 15, 1979. Contract No. 
9053 awarded December 3, 1979, to Tice Electric five UAE 
Portland, at $39,796. 


Work on the Little Butte Creek Bridge Section of 
the Crater Lake Highway in Jackson County. Bids 
received November 15, 1979. Contract No. 9057 
awarded November 20, 1979, to Wisar Construction 
Co., Inc., Jacksonville, at $461,981. 


Work on the Airport Way Interchange Section of the 
East Portland Freeway in Multnomah County. Bids 
received November 15, 1979. Contract No. 9063 
awarded November 20, 1979, to Peter Kiewit Sons' Ga. 
Vancouver, WA, at $5,174,414. 


Work on the 6th Street-Territorial Highway (Veneta) 
Section of Hunter Avenue in Lane County. Bids 

received October 18, 1979. Contract No. 9044 

awarded November 8, 1979, to Eugene Sand § Gravel, Inc., 
Eugene, at $107,031.85. 


Work on the 3rd Street-6th Street Section of East 
Pine Street in Central Point, Jackson County. Bids 
received October 18, 1979. Contract No. 9042 
awarded November 9, 1979, to Rogue River Paving 
Company, Inc., Medford, at $93,060. 


Work on the Mertin Creek-Anlauf Interchange Section 
of the Pacific Highway in Lane and Douglas Counties. 
Bids received October 18, 1979. Contract No. 9037 
awarded November 9, 1979, to Peter Kiewit Sons' Co., 
Vancouver, WA, at $38,576,809. 


Paving on the Zigzag River-Ski Bowl Frontage Road 
Section of the Mt. Hood Highway in Clackamas County. 
Bids received November 15, 1979. Contract No. 9055 
awarded November 20, 1979, to Babler Bros., Inc., 
Portland, at $1,557,769. 


12-10-79 


C 
12-18-79 


Work on the Junction City-Airport Road Section 
of the Pacific Highway West in Lane County. 
Bids received November 15, 1979. Contract No. 
9061 awarded November 20, 1979, to Wildish 
Construction Co., Eugene, at $5,249,952.05. 


Work on the N.E. Columbia Boulevard-N.E. Weidler 
Street (Unit 1) Section of the Pacific Highway 
East in Multnomah County. Bids received 

November 15, 1979. Contract No. 9062 awarded 
December 7, 1979, to Cascade Construction Company, 
Inc., Portland, at $3,577,502. 


Work on the N. Tigard Incerchange-S.W. Beef Bend 
Road Section in Tigard on the Pacific Highway West 
in Multnomah and Washington Counties. Bids 
received November 15, 1979. Contract No. 9059 
awarded December 7, 1979, to W. R. Grasle GO.5 
Portland, at $965,225. 


Dated this /©_ day of December, 1979. 


} 
j 


H. S. Coulter, State Highway Engineer 


C ~ 
12-18-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
all actions listed below and report this action for your official 
records: 


1) On November 14, 1979, approved an agreement 
with City of Bend covering the State's share 
in cost of improvement to Highway 372, Franklin 
Avenue, between Hill Street and Harriman Street 
in the amount of $3,000. 


On November 28, 1979, approved an agreement with 
Chemeketa Community College for a crash injury 
management course on December 17-21, 1979, for 
$961.25. (Approved by Larry Rulien on behalf 

of State Highway Engineer) 


On November 28, 1979, approved a personal and 
professional services agreement with Professional 
Development Seminars (Jean H. Names) for a 
Managerial Development Workshop for Women on 
January 22-23, 1980, at a cost of $750. (Approved 
by Larry Rulien on behalf of State Highway Engineer) 


Dated this 


JGe* S. Coulter, State Highway Engineer 


12-7-79 


YAQUINA BAY BRIDGE WIDTH RESTRICTION 


Pursuant to authority invested in me under the provisions 
of Temporary Rule No. 32E, effective September 20, 1979, I, 
H. S. Coulter, State Highway Engineer, impose the following 
restriction on the Yaquina Bay Bridge No. 1820T, Mile Point 141.68, 
on Oregon Coast Highway No. 9, US 101. 


Vehicles and/or loads with width in excess of 10 feet 
allowed to cross subject bridge only between 10:00 a.m. on Saturday 
and 9:00 p.m. on Sunday. In all other respects normal permit 
regulations are applicable. Maximum distance of travel after 
crossing subject structure on above days and hours limited to north 
city limits and south city limits of Newport. Appropriate signing 
to be displayed at each end of bridge. 


This order becomes effective November 13, 1979. 


saa ( y )77- 
Dated: November 9, _ 1979 WY LF @ ° di De ~ Rae 
H. S. Coulter 
State Highway Engineer 


C 


42-18-79 


VEHICLE WIDTH RESTRICTION 
YAQUINA BAY BRIDGE 
OREGON COAST HIGHWAY - M.P. 141.68 


Under the authority granted to me in Temporary Permit 
Rule No. 32E, I, H. S. Coulter, State Highway Engineer, hereby 
rescind an order I issued on November 9, 1979, pertaining to 
overwidth vehicles or loads crossing the subject bridge. In 
lieu of said order and the restrictions it contained, the 
following shall apply- 


Vehicles and/or loads having a width in excess of 10 
feet shall be allowed to cross the subject bridge only on 
Saturdays and Sundays. More specifically, the time of crossing 
shall be limited to daylight hours between 10 a.m. Saturday and 
9 p.m. Sunday. The maximum distance of travel which may be 
utilized in crossing the bridge shall extend from M.P. 136.95, 
which location is the north city limits of Newport, to 
M.P. 143-1, which location is 1.1 miles southerly of the south 
end of the bridge. 


Appropriate signing will be displayed at each end of 
the bridge. 


In all other respects, standard overwidth permit 
regulations shall apply. 


pated: November 19, 1979 Be 8 Sg ED By 2 «ER 
Hu, 8S. Coulter 
State Highway Engineer 


W. Head 

O. Fredrickson 

Cc. Johnson 

W. Elroy 

P. Hamilton 
John Earley 


D 
12-18-79 


December 1979 


TO% 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 
lowing actions for your official records: 


(1) 


Sale of 0.03 acre excess property on the Chehalem Cr. 
(Newberg) Section of the Pacific Hwy. West in Yamhill 
County for a minimum consideration of $1,750.00. 
Approved November 9, 1979. File 40229 (23-43) 


Agreement with the Oregon Short Line Railroad Co. for 
removal of the structure and reconstruction of the Snake 
River Road over Burnt River near Huntington. Approved 
November 13, 1979. RR 995 (23-50) 


Release of Slope Easement excess to our needs on the 
N. Bend-Marshfield Section of the Oregon Coast Hwy. 

in Coos County. Approved November 14, 1979. Key File 
8056-A (23-43) 


Exchange of Boundary Line Agreement and Deed with Long- 
View Fibre Co. for the Iron Mountain Quarry on the Oregon 
Coast Hwy. in Lincoln County. Approved November 14, 1979. 
File 4372A (23-43) 


Signed on Oct. 31, 1979, the Modification of Access Rights 
for Coos County on the Davis Slough-Bandon Section of 

the Oregon Coast Hwy. in Coos County which was approved 

by Mr. Yturri October 24, 1979. File 26093 (23-46) 


Right of Way Services Agreement with the City of Portland 
for acquiring property on the Bancroft Street-Sellwood 
Br. Section of the Oswego Hwy. (Macadam Avenue) in Mult- 
nomah County. Approved September 17, 1979. Misc. C&A 
6735, Agr. 136 (23-45) 


Right of Way Services Agreement with Multnomah County for 
acquiring property on the N.E. 148th Ave. project in 
Multnomah County. Approved September 17, 1979. Misc. 
C&A 7208, Agr. 137 (23-45) 
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Report of December, 1979 (cont.) 


Sale of 0.59 acre excess property on the Berger Ranch- 
Barnes Rd. Section of the Sunset Hwy. in Washington 
County for a minimum consideration of $6,500.00. 
Approved November 9, 1979. File 5199 (23-43) 


Sale of 27.5 acres excess property on the Oxman-Bubbs 
Ranch Section of the Old Oregon Trail Hwy. in Baker 
County for a minimum consideration of $800.00. Approved 
November 20, 1979. File 36099 (23-43) 


Sale of 6,310 sq. ft. excess property on the Marquam Br.- 
S.E. 84th Avenue Section of the Mt. Hood Hwy. in Multnomah 
County for a minimum consideration of $42,500.00. Approved 
November 20, 1979. File 46969 (23-43) 


Sale of 43,482 sq. ft. excess property on the S.E. Hinkley- 
Lake Rd. Section of the East Portland Freeway in Clackamas 
County for a minimum consideration of $60,000.00. Approved 
November 20, 1979. Files 42826, 43685 (23-43) 


Service Contract with the Oregon-Washington Railroad & 
Navigation Co. for installation of grade crossing protection 
devices at Cairo Jct. on the Olds Ferry-Ontario Hwy. in 
Malheur Co. Approved November 21, 1979. RR 947 (23-50) 


Signed on November 26, the Grant of Access for Randall J. 
Matthiesen on the Rex Hill-Newberg Section of the Pacific 
Highway West in Yamhill County. Approved by Mr. Yturri 


July 27, 1979. File 34027 (23-46) 


Sale of 17.54 acres excess property plus 1.08 acre access 
easement on the North Powder Section of the LaGrande-Baker 
Hwy. in Baker County for a minimum consideration of $4,500.00 
to the Dept. of Fish & Wildlife (part of the property has 

a Public Use clause). Approved November 27, 1979. Files 
5008, i5733 (23-43) 


Sale of 2.0 acres excess property on the Winchester-Shady 
Pt. Section of the Pacific Hwy. in Douglas County for a 
mimimum consideration of $147,000.00 at Auction (previously 
approved Feb. 10, 1978 for direct sale). Approved 

November 27, 1979. File 17182 (23-43) 


Sale of 2,982 sq. ft. excess property on the Harbor Dr.- 
Barbur Blvd. Section of the Pacific Hwy. in Multnomah 
County for a mimimum consideration of $800.00. Approved 
November 27, 1979. Files 26413, 26414. (23-43) 
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Report of December, 1979 (cont. ) 


(17) Right of Way Services Agreement with Douglas County for 
acquiring property on the Upper Cow Creek Road in 
Douglas County. Approved December 3, 1979. Misc. C&A 
7229 Agr. 139 (23-45) 


Dated this <7 day of pe 1979. 
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December 1979 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Assistant Right of Way 
Manager in the absence of the Right of Way Manager, (Administrative 
Order No. 33), I report that I have taken the following actions for 
your official records: 


(1) 


Right of Way Services Agreement with Deschutes County for 
acquiring property on the Hayes Avenue-Cleveland Avenue 
Section of First Street in Deschutes County. Approved 
November 20, 1979. Misc. C&A 7230, Agr. 138 (23-45) 


Dated this 5 day of poe , 1979. 


Rod Henry, Assistant R7Yght of Way Manager 


TO: 


SUBJECT : 


Oregon Transportation Commission 


Report of Action Taken Under Delegated Authority 


By your duly adopted dele, 


Park 


exercise certain authority on b 

Commission. Pursuant to that authori 
therewith, the Parke Administrator or 
the following actions and report them 


On November 13, 1979, approved a state grant-—in-aid 
agreement with Coos County for the Bastendorff Sewage 
Disposal project in the amount of $2,586.50. 


On November 15, 1979 approved an agreement with the 
Roads End Sanitary District and the City of Lincoln 
City for providing sewage disposal services to Roads 
End State Wayside, Lincoln County. State to make an 
advance payment of $5,180 to the District for its 
proportional share of construction cost of pro ject; 
$2,187 to the City for City's granting permit to 


hook up to District's system; and $30 monthly service 
charge to City. Agreement extende to September 1989, 
or prior termination by either party on 140 days 
written notice. 


State Parks Administrator 
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STATE PARK ORDER 


Pursuant to authority delegated to me from the Oregon Trans- 
portation Commission in Resolution No. 39, Section IV, para- 
graph "D", I, David G. Talbot, hereby order for campgrounds 

open during December 1979, the following special individual 

campsite fees: 


Trailer Campsite $ 3.00 per night 
Improved Campsite 2.00 per night 
Tent Campsite 2.00 per night 
Primitive Campsite 1.00 per night 


These special rates, starting December 1, 1979, will be effec- 
tive for 60 days. 


All other fees and use charges at these locations will remain 
the same. : 


eg 


xX 


| teA nh 
A i Ps / 4 sf 7 ( AN 
“/ David G. Talbot 


ite Be 


‘State Parks Administrator 


m 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7780 Linda Lucero V+ Joseph Moulton, et al: This case arises 
out of an accident that occurred on Highway 62 in Jackson County 
at its intersection with Bullock and Hilton Roads. The plaintiff 


is seeking $515,650.75 in damages. 


The State is alleged to be negligent in failing to provide traffic 
striping in the area, to warn operators of motor vehicles of the 
hazard existing at the intersection, in failing to provide for sep- 
aration of traffic at the intersection and failing to direct the 
defendant’ Rogue River Paving Company to provide some reasonable and 
suitable means of separating traffic at the intersection. The Rogue 
River Company was under contract to State at the time of the acci- 
dent and was repaving the highway. The matter has been referred to 
the Attorney General's office for the defense of the State. 


L-7781 Robert Kenneth Davis V- Joseph Moulton, et al: This is a 
companion case to L-7780 and arises out of the same circumstances 
as the above case. This case has also been referred to the Attorney 
General's office for the defense of the State. The plaintiff is 


seeking $532,253.28. 
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REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
peAiOt tT Cause of Action _ Plaintiff _ Judqment 


Annette Morris Personal Injury Reversal Judgment for 
of judg- Defendant 
ment for affirmed 
Defendant 


L-7484 

County: Marion 

Remarks: This case was appealed to the Court of Appeals and affirmed 
by them on February 2, 2979. 


Bernard J. and Appeal of Ad- Reversal Order Affirmed 
Evelyn J. Howser ministrative of Order 

Hearing Final 

Order 


L-7581 

County: Marion 

Remarks: Mr. and Mrs. Howser appealed an order requiring removal of 
certain illegal outdoor advertising signs. The order was 
affirmed by the Court of Appeals. 


Richard Compton Injunction $11,000 Dismissal affirmed 
Damages 


L-7213 
County: Multnomah 
Remarks: The State's insurance carrier defended this case. 


Richard Compton Injunction $11,000 Case dismissed by 
Damages Federal Judge 


L-7092 

U.S. District Court 

Defendant recovered Court Costs 

Remarks: Petitioner Compton acted as his own attorney, appealed to the 
Ninth Circuit Court of Appeals and to the United States Supreme 
Court. The trial court judgment was affirmed. 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Defendant eee! oF Action Plaintiff Judgment 


John Jerry Jenness Property Damage $ 524.77 $524.77 
and Donald D. Lucas 


L-7720 


Attorney Fees: $275 Court Costs: $75.80 
County: Hood River 


REMARKS: Judgment in amount sued for. Paid in full. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 


Defendant. _ffer Appraisal Settlement 


—_—_ 


Willard Friesen $ 5,100 $ 5,725 $ 7,000 


L-7664 

R-49 327 

Section: Battle Creek-Talbot Road 

Highway: Pacific 

County: Marion 

Approved by: Jack L. Sollis Date: November 30, 1979 


Ed Stortz $ 7,625 $10,000 $12,500 


L-7676 

R-49654 

Section: Pine Street-Academy Street 

Highway: Pacific (Portland Road) 

County: Marion 

Approved by: Jack L. Sollis Date: November 9, 1979 


Norman Thoreson $114,650 $201,000 $265,000 


L-7473 

R-4669 3 

Section: Columbia River-Pacific Highway 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: November 27, 1979 


Donald W. Jones $65,755 


L-7594 

R-49946 

Section: Sandy River Scenic Waterway 
County: Clackamas 

* Settled by Right of Way Section. 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 


ne ee ee. 


America Economy State of Oregon Tort Claims $3,675 
Insurance Co. 


L-7702 and 

L-7703 

County: Benton 

Disposed of by: Plaintiff dismissed State from suit upon settlement 
with other defendants. State declined to contribute 
to settlement since no apparent liability. 


Mary Jo McWhorter Jack McCormick Tort Claim $20,500 
and State 


L-7701 

County: Douglas 

Disposed of by: State employe appeared to be entirely liable (rear 
ended plaintiff's stopped car). Would have been 
settled by liability claims but before they could 
settle, plaintiff filed suit. Special damages docu- 
mented - $500. 


Mary Ann Leonard Darrel James Personal Injury $9,793.36 
Wienecke 

Third Parties: 

E.L. Cummings, Inc. State of Oregon 


L-7706 

County: Lane 

Disposed of by: Tried in Circuit Court. Jury verdict returned against 
the Department of Transportation in the amount of 
$8,877.02. 


Department of Thomas A. Gravon Guardrail and $ 440.11 
Transportation Post Damage 


L-7486 

County: Lincoln 

Disposed of by: Dismissed without prejudice and without costs due to 
inability to locate defendant. 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Remand of 
Cause of Action Plaintiff 


Plaintiff Defendant =| al 
Department of Sheila Dukes Damage to con- $ 7,408.09 
Transportation trol panel for 

traffic lights. 


L-7301 

County: Clackamas 

Disposed of by: Confession of Judgment filed for the purpose of 
compromising and settling this action in the amount 
of $500. Satisfaction of Judgment filed November 29, 


Department of Larry B. Calahan Damage to highway $2,678.39 
Transportation property; pole, 

luminaires and 

foundation. 


L-7501 

County: Multnomah 

Disposed of by: Compromise settlement of $1,000. Defendant out of 
State. Date of accident was May 26, 1976, on S. E. 


Woodstock, just west of 9lst Avenue, Portland, Oregon. 
Dismissed with prejudice. 


_& 
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WO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following actions for 
the Transportation Commission's records: 


On November 30, 1979, $2,778,770.00 was distributed to 
the counties as their share of motor vehicle revenues 
(20.07%) for the month of Oct , 1979, 


On 1979, $1,684,984.10 (12.17% of the 
Highway Fund) was distributed to the cities for the 
month of - Qct » 19 -79.. 


(Lists of apporttonments on ftle tn Commtsston Files, 
Salem. ) 


Dated this 5th day of December, 197 


Attachments 


cc: F. B. Klaboe 
John Earley - Att. 


January 15, 1980 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building, at 10 a.m. Notice of this meeting 
was made by press release to the newspapers of general and local 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

H. S. Coulter, State Highway Engineer 

David Talbot, Administrator of Parks and Recreation Division 

George Hochstetler, Assistant Administrator of Education, 
Aeronautics Division 

David Moomaw, Administrator of Motor Vehicles Division 

Dennis Moore, Administrator of Public Transit Division 

Larry Rulien, Executive Assistant to the State Highway 
Engineer 

E. S. Hunter, Assistant State Highway Engineer, Technical 
Services Branch 

Glen Green, Federal Highway Administration 

Robert Bothman, Administrator, Metropolitan Branch 

Robert W. Gormsen, Manager, Commission Services 


There were others present including representatives of 


the news media. 


The Commission unanimously approved the following items 
on the consent calendar: 


1) Minutes of the meeting of December 18, 1979. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("'Real Property Condemnation 
Resolution No. 2694" on file in the Commission's 
files, Salem.) 


Agreement with City of Grants Pass for sewage treat- 
ment for the Manzanita Safety Rest Area on I-5 in 
Josephine County. Estimated cost is a one-time 
connection fee of $17,589 and a monthly charge of 
approximately $130. State will construct connection 
line and be responsible for maintenance. 
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Supplemental agreement with Touche Ross and Company 

to continue minority business enterprise supportive 
services. The supplement will increase the original 
contract amount of $75,000 by $88,200 for a total of 
$163,200. The agreement will be extended to May 15, 
1981, and will require that there be minority business 
enterprise participation of at least $50,000. The 
additional funds are 100% reimbursable and the method 
of expenditure has been approved by the Federal Highway 
Administration. (Vice Chairman Walsh and Commissioner 
Hollern asked for copies of the procedures manual that 
the consultant had developed. Mr. Klaboe indicated 
copies would be mailed to them.) 


Tabulation showing the distribution of Fiscal Year 1980 
Federal Aid Urban Funds to the urbanized and small 
urban areas of the State as follows: 


FISCAL YEAR 1980 URBAN SYSTEM ALLOCATION 
DECEMBER 1979 


Oregon's Fiscal Year 1980 urban System Apportionment $6,772,785 


Less 1-1 1/2% HPR Funds 101,591 
Less 1/2% PR Punds 33,864 (135,455) 
TOTAL $6,637,330 


Less Allocation cf Funds Attributable to Portland 
Urbanized Area (Over 200,000 Population) * (3,858,448) 


Funds Available to Balance of State $2,778,882 


Federal Percent of Fund 
__ Urban Area Population Total Allocation 


Eugene 239,255 25.4107 $ 706,133 
Salem 93,041 16.9777 471,790 
25 Small Urban Areas 315,722 _ 57.6116 1,600,959 


TOTAL 548,018 100.0000 $2,778,882 


*Attributable Funds $3,858,448 
Less Funds Transfered to Federal Aid Primary 3,386,392 
Balance of Portland Urbanized Area Allocation $ 472,056 
City of Portland's Fair and Equitable Allocation of 

Portland Urbanized Area Allocation: 


1975 City of Portland Population 
1975 Portland Urbanized Area Popul 


« 


9,8 
7 


379,826 
ation 832,761 


46% x $472,056 = $217,146 


NOTE: City of Portland's Allocation is based on 1975 population estimates 
obtained from the Center for Population Research and Census, 


January 15, 1980 


FISCAL YEAR 1980 URBAN SYSTEM ALLOCATION 
SMALL URBAN AREAS 
DECEMBER 1979 


Urban Area Population Percent of Total Federal Funds 
pnt nnd oA -Oputation ee OAL pice Sand MR LS 


Albany 27,125 6.7939 $ 108,768 
Ashland 15,506 3.8837 62,176 
Astoria 10,800 2.7050 43,306 
Baker 10,200 2.5548 40,901 
Bend 17,282 4.3285 69,298 
Coos Bay 25,600 6.4119 102,652 
Corvallis 40,500 10.1439 162,400 
Cottage Grove 7,402 1.8539 29,680 
Dallas 9,000 2.2542 36,089 
Forest Grove 11,308 2.8323 45,344 
Grants Pass 15,000 3.7570 60,148 
Klamath Falls 36,778 9.2116 147,474 
LaGrande 11,800 2.9555 47,316 
Lebanon 9,605 2.4057 38,514 
McMinnville 14,395 3.6055 225923 
Medford 39,650 9.9310 158,991 
Monmouth 6,700 1.6781 26, 866 
Newberg 10,015 2.5084 40,158 
Newport 7,654 LL. St7i 30,692 
Ontario 8,961 2.2444 35,932 
Pendleton 15,060 3.7720 60 , 388 
Roseburg 18,496 4.6326 74,166 
St. Helens 8,100 2.0288 32,480 
The Dalles 11,447 2.8671 45,901 
Woodburn 10,872 2e42a) 43,596 


399,256 100. 0000 $1,600,959 


Adopted resolution amending original route Survey on 
the Oak Hill-Interstate 105 Section of the Florence- 
Eugene Highway (formerly Mapleton-Eugene Highway) in 

nd authorized the disposal of any right 

sed for that portion of the route between 

Highway and the Pacific Highway West. 
("Survey Resolution No. 320C" on file in the Commission's 
files, Salen. ) 
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Authorized increases in project authorizations on 
the following contracts: 


a. Contract No. 8781 for the Cow Creek Safety 
Rest Area, Pacific Highway, Douglas County, 
in the amount of $79,325 (16.9% increase). 
(This amount includes a $39,425 plus interest 
claim settlement.) 


Contract No. 8756 for the Remote Section, 
Coos Bay-Roseburg Highway, Coos County, in 
the amount of $355,000 (11.5% increase). 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


The Commission recorfirmed Tuesday, February 19, 1980, for 
their next meeting in Salem, and set Tuesday, March 25, 1980, for 
the following meeting. The May meeting had been previously set at 
the December meeting for May 20 and will be in Eugene. 


Mr. Sollis reported that the Attorney General had issued 
his new Model Rules of Procedure under the Administrative Procedures 
Act, effective December 3, 1979, which reflects the changes made by 
the last Legislature. He said it was necessary for the Commission 
to adopt the Attorney General's Model Rules as a temporary rule 
and then a public hearing will be scheduled. After this hearing, 
the Commission can adopt the rules as a permanent rule. The 
Commission unanimously adopted the temporary rule, which is on 
file in the Commission's files as "Administrative Rule No. 126". 

The rule was filed with the Secretary of State on January 16, 1980, 
and published in the Administrative Rule Bulletin on February 1, 1980. 


Mr. Coulter said Commissioner Hollern had requested a 
report at the last meeting on the Forest Highway Program. He 
explained that the Forest Highway Fund is a portion of the Federal 
Highway Trust Fund for use on certain Forest roads and trails, and 
amounts to about 4 million dollars per year in Oregon. These funds 
must be spent on that part of the Federal Aid Highway System which 
has been established as Forest Highways. He said the needs of the 
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system are reviewed annually and projects selected at the annual 
meeting of the Federal Highway Administration, U.S. Forest Service 
and the Highway Division. He introduced James Hall, Director of 
the Office of Federal Highway Projects, Federal Highway Administra- 
tion, Vancouver, and David Trask, Director of Engineering for this 
region of the National Forest Service. 


Mr. Hall handed the Commission copies of a document 
titled "Report on Forest Highway Program - To Oregon Transportation 
Commission, January 15, 1980". (Copy of report on file in the 
Commission's files, Salem.) The program history was discussed, 
including the transition from t’1e Department of Agriculture to the 
Secretary of Transportation. The Federal Laws which relate to the 
program were explained and are included in his report. He outlined 
the objectives of the program, the operations of the road system 
and displayed a map showing the Forest Highway System. He said the 
main purpose of the program is to serve forest-related activities 
such as hauling of timber, wood products, and access for recreational 
purposes. He commented that Oregon receives about 14% of the total 
Forest Highway Funds. He discussed the design standards for Forest 
Highways and said they generally conform to AASHTO standards and the 
current practices of the Oregon Highway Division. 


Mr. Hall explained that the reason FHWA designs and 
contracts Forest Highway projects is to provide on-the-job training 
for their engineers on which new construction methods and technology 
can be tested. They need trained personnel because they provide 


engineering services to other Federal agencies such as the Park 
Service and Bureau of Land Management, who have no engineering staff. 
He commented that the biggest problem with the program is that there 
are not enough funds available to finance all the needed projects. 
The report contains the 1980-86 construction program for Oregon and 
a description of the process for selection of projects. 


Commissioner Coleman asked if he felt the program had 
served its purpose. Mr. Hall replied that the Forest Service could 
best answer that question. 


Mr. David Trask, of the U.S. Forest Service, outlined the 
course for the future and stated the Forest Service plans to take a 
new look at Forest Highways and by 1981 have a detailed program. 
He explained the 1978 Act removed the requirement that Forest 
Highways must be on the Federal-Aid System and that all three 
agencies have agreed that a complete review of the Forest Highway 
System is necessary because of this change in law. 


The Forest Service at the direction of Congress is 
developing a new plan for utilization of forest resources which 
will provide the basis for selection of a new Forest Highway 
System. A preliminary proposal will be available for review at 
the annual tri-agency meeting in August 1980. 
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Commissioner Hollern expressed concern about the priorities 
of project selection; specifically, the Mt. Hood Interchange westerly 
of Government Camp. He said the priority selection of projects 
should consider the overall transportation needs of the State in 
addition to meeting the needs and objectives of the program. 

Mr. Trask replied that the Mt. Hood project does serve National 
Forest recreational traffic to Mt. Hood Meadows as well as other 
forest-related activities. 


Mr. Coulter stated that after improvement of the Mt. Hood 
Loop Highway considerable pressure for improvement of the inter- 
section came from a variety of sources and resulted in construction 
of the interchange. 


Commissioner Hollern remarked that the FHWA oversees the 
expenditure of Federal Funds being contracted and if they use this 
as a special training for highway engineers, the Forest Service 
would have less net dollars to use for actual construction due to 
the cost of the training process. Mr. Hall said the amount of 
money spent on training would not be significant. 


Mr. Rulien gave a status report on the traffic signal 
installation program to reduce the time needed to install traffic 
Signals. He told of efforts last spring to cut the time interval 
between the time the signal contract is awarded and material is 
delivered to the job. The interval had been 240 - 220 and 200 days. 
The hoped for target time for next July 1, 1980, is 120 days. 


A delegation from the City of Corvallis appeared before 
the Commission concerning the Corvallis Bypass (Pacific Highway 
West, Benton and Linn Counties). The following delegation was 
introduced by Gary Pokorny, City Manager: Representative Tony Van Vliet, 
Senator Clifford Trow, Mayor Alan Berg, Vern Ratzlaff, Robert C. Wilson, 
Eleanor Griffiths, Bob Engles, Maud Smith and Benton County Commissioner 
Larry Calahan. 


Mr. Engles discussed the project in detail as to the cost 
and mentioned the City's bonding proposal. He said this bypass 
would be an energy savings as it would keep the people in Corvallis 
for shopping. The bypass would also keep the increased tonnage 
coming in from Newport out of the downtown area. 


Representative Van Vliet said their request is to include 
the Modified Eastern Corridor portion of the Corvallis Bypass in 
the new Six Year Highway Improvement Plan with an early commitment 
date. He felt the project ranks high when considered against other 
State requests and he outlined the reasons. 


Senator Trow said he fully supports Representative Van Vliet's 
comments. 
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Mr. Klaboe asked about the cost. Mr. Pokorny replied that 
this plan would be about $6 million. Chairman Yturri asked if there 
was a local contribution. The response was that the community was 
considering putting up the entire 12% State's share if the project 
could be funded as @ Federal Aid Project. 


Vice Chairman Walsh voiced strong personal support for 
the bypass plan. 


Chairman Yturri asked what the community contribution 
would mean. Mr. Klaboe answered that the main problem was with 
the Federal Funds and that if this project is moved to the first 
four years, something else would have to be removed. This is 
because there is 4 finite amount of Federal money each year. 


Commissioner Coleman commented that several communities 
geem to be ready to bond themselves and use the bond proceeds to 
contribute to highway projects. 


Chairman Yturri complimented the delegation on the 
quality of their presentation. (See pages 3421 through 3424 for 
further discussion of the Corvallis Bypass.) 


A representative from the City of Medford, Mr. Lewis Powell, 
Public Works Director, read the following letter from Mayor Al Densmore: 


conic oF tee MAYOR CITY OF MEDFORD 


MEDFORD, OREGON 9750) 


January 14, 1980 


Honorable Anthony Yturri, Chairman 
Transportation Con vission 
Transportation Building 

Salem, Oregon 97310 


Mr. Chairman: 


I wish to thank the Commiss1on and Department for what I believe 
will be a positive step forward for Oregon and the city of Medford 
in Traffic Signal Computerization. 


Members of the City staff and I are pleased with our recent discus- 
sions with members of your staff to resolve the funding of the 
Medford Computerized Signal Project. 1 believe we have reached an 
agreement whereby the computer system can be funded equitably. In 
addition, it is Ny understanding that the project can be started 
this year. 


Hopefully, with your concurrence, the Medford Computerized Signal- 
ization Project can be constructed and we can do our part to help 
improve air quality in the Rogue Valley and to conserve additional 
gasoline. 


Thank you for your assistance in this most important project for 
Oregon and Medford. 


Sincerely, 


Spo Den omg 
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Mr. Coulter explained the events leading up to the present, 
pointing out that the project will be of benefit to the State system. 
He recommends that it be included in the Six Year Program with half 
the cost coming from the State and half from the funds available to 
Medford which could involve some Federal Aid Urban Funds. 


Mr. Coulter continued and began comments on the Six Year 
Highway Program. He said the Interstate Discretionary Funds at the 
national level were released recently and are already gone, so 
Oregon cannot get any of these funds to accelerate the Interstate 
Program in Oregon. 


Mr. Coulter handed out a document titled Summation of 
Interstate Apportionments and Project Costs. (Copy on file in the 
Commission's files, Salem.) He proceeded to explain the summation. 
This shows a monthly listing through September 1980 as well as 
listings for October 1980 to September 1981, and another for 
October 1981 to September 1982. He said the projects listed in 
the document are those necessary to carry on the Interstate Program 
and to use the available money to the best advantage. The first 
two years are mainly I-205 projects. Included in these costs is 
the Multnomah County Justice Center in Portland. He said all are 
subject to Commission concurrence. He said I-205 is the top priority 
and I-82 is also considered an essential link in the Interstate 
System. 


Mr. Klaboe pointed vut the present Interstate Law ends in 
1986 and at that time the Oregon Interstate System will be about 
10 years away from completion. This is also true of many other 
states. While the Interstate apportionment is about $3 billion per 
year, the rising cost of construction has decreased its purchasing 
ability. Congress must decide a course of action when the Interstate 
Act ends. 


Vice Chairman Walsh inquired about the fund balances 
shown. Mr. Coulter responded that the balances are keyed to the 
construction schedule. The balances must be sufficient to pay for 
the jobs as they are scheduled and these figures reflect that 
relationship. The rest of the Six Year Program deals with items 
not related to I-205. 


Mr. Coulter then passed out a document titled Projects 
Recommended by State Highway Engineer for Addition to the Six Year 
Highway Improvement Program and proceeded to discuss it. He said 
these projects were high priorities of the local citizens at the 
hearings. (Copy of document on file in the Commission's files, 
Salem.) Mr. Coulter asked the Commission for their views on these 
items. Some of the projects included here are for preliminary 
engineering or right-of-way acquisition only. For example, further 
design work on the Corvallis Bypass is included. He said the bypass 
itself would be constructed mostly in Linn County and the State has 
had no comment from Linn County about building on their flood plain. 
Concurrence from Linn County would be required. 
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Chairman Yturri asked if there was money for these 
additional projects. Mr. Coulter responded that there would be 
money for the first list and some money for the Special Projects 
List but only to do preliminary engineering and right-of-way 
purchases, 


Vice Chairman Walsh asked why the Division Street Project 
in Bend was on both the Recommended List and the Special Projects 
List. Mr. Coulter replied that the job is not yet clearly defined, 
although the traffic problem exists there. 


Vice Chairman Walsh said he was very interested in including 
three projects: Division Street in Bend, Corvallis Bypass and the 
Medford Signal Program. Chairman Yturri asked to what extent. 

Vice Chairman Walsh replied that Medford was taken care of and Bend 
he would defer to Commissioner Hollern as some cost sharing is 
involved. There should be something included to get the Corvallis 
Bypass going. Chairman Yturri asked if he had any thoughts about 

the other projects which would have to be removed if these are 
included. Vice Chairman Walsh said he understood that something will 
haye to come off the existing list. Vice Chairman Walsh commented 

on the livability of Cor*-llis in relation to the bypass. 


Commissioners Hollern and Coleman felt that funds should 
be earmarked in some way. 


Chairman Yturri asked Mr. Coulter if the Corvallis Bypass 
is included in the fourth or later yeaz, would that mean that some- 
thing on the Recommended List would be deleted? Mr. Coulter replied 
yes and that he also had some question about the viability of the 
$6 million price tag project being an adequate answer to the 
problem. Chairman Yturri said Linn County would have to concur 
before the Commission can act on the project. The Commission was 
Supportive of the staff continuing to look at the Corvallis Bypass 
to provide for the livability and development in the Corvallis 
area. 


Mr. Coulter moved to the subject of Klamath Falls and said 
that this community has contributed perhaps half the cost of the 
project. Mr. Coulter is more supportive of those communities who 
are making a financial commitment. 


Mr. Coulter asked if he could discuss each project on 
the Special Projects List with the Commission. (Copy of Special 
Projects List on file in the Commission's files, Salem.) 


Commissioner Hollern noted that in Region 4, Highway 97 
south of Redmond has been removed from both lists and he felt this 


was a rather high priority project. 


The Commission adjourned at 12 noon and reconvened at 
1 o'clock. 
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Chairman Yturri asked Mr. Talbot for his report. He 
presented the following items: 


1) Agreement with Irma Hanft for release of a typescript, 
photographs and notes of a comprehensive history of 
Fort Stevens in Clatsop County at a cost of $400. 


Appointments to the Oregon Parks Foundation Board of 
Directors as follows: Glenn Jackson, William Brewster, 
and Donald Jeffery. 


The Commission unanimously approved the above two items. 


Mr. Moore presented and the Commission unanimous ly approved 
the following items: 


1) Authorized Public Transit Division to program an 
additional $84,000 to purchase nine buses for the 
City of Corvallis, Rogue Valley Transportation 
District and the City of Roseburg, and authorized 
Administrator to enter into an agreement with the 
Lane Transit District. (See November 1979 minutes. ) 


Authorized Public Transit Division to enter into 
consulting agreement not to exceed $25,500 with 
Touche Ross and Company to conduct pre-grant award 
reviews to analyze the books and management 
procedures of organizations receiving money from 

the Small City and Rural Transit (Non-Urbanized Area) 
Grant Program. 


Vice Chairman Walsh commented that the Department should be able to 
get the job done better and cheaper by using in-house personnel. 
Commissioner Coleman agreed with Vice Chairman Walsh. 


Mr. Coulter then continued with his presentation of the 
Six Year Highway Plan. He reviewed each project on the Special 
Projects List. He pointed out that an arrangement with Josephine 
County is providing preliminary engineering at county expense for 
the Third Bridge. He said continued negotiation and cooperation 
with the county is desirable. 


Mr. Coulter asked the Commission for an expression on the 
McLoughlin Boulevard Project in Portland. He felt this is one of 
the greatest needs in the Portland area. 


Mr. Klaboe said that with the 1-505 Withdrawal Funds, the 
State agreed to do three major projects: 191st Street in Gresham; 
the balance of the Cedar Hillis Interchange in Washington County; 
and Highway 212. There has been a certain amount of work done on 
the Oregon City Bypass and this has not yet had Commission approval. 
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The County Commissioners have declared this to be their Number 1 
priority. Commissioner Coleman asked if this is the best route on 
the McLoughlin Boulevard. Mr. Klaboe replied that it would be more 
than a highway project because it would include a mass transit 
element, probably exclusive HOV lanes. 


Chairman Yturri asked if there was enough money to support 
both the Oregon City Bypass and the McLoughlin job in the Six Year 
Program. Mr. Coulter replied that he is not sure but the possibility 
is there. Mr. Bothman commented that the City and County were very 
interested in the McLoughlin Project and both had passed a formal 
Council resolution supporting it. Mr. Coulter recommended that the 
McLoughlin Project be left in the program because it is more than 
five years away. 


The Chairman asked how this could be earmarked in our 
records. Mr. Coulter said that this could probably be done. 


Mr. Coulter completed his review of the rest of the 
projects shown on the Special Projects List. 


The Chairman pointed out that all the projects on the 
Special Projects List are placed in a special category and that 
while preliminary engineering and right-of-way purchases are a 
part of them, they are all contingent projects coming at the end 
of the period. He said the projects are contingent upon the 
availability of funds, except the Medford Signal System. 


Commissioner Hollern was concerned that the Division Street 
Project in Bend was listed on both lists and felt it should only 
appear on one list when distributed. 


Commissioner Hollern felt that the Redmond Project should 
be a higher priority than the Division Street job in Bend. The 
Commission asked Mr. Coulter to explore the possibilities for these 
projects. 


The meeting was adjourned at 1:50 p.m. 
stig 


Michael P. Hollern, Commissioner 
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Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved all actions listed below and report this action for 
your official records: 


1) On December 4, 1979, approved an agreement 
with the Port of Portland to do some dredging 
work in connection with the North Basin Avenue/ 
North Going Street (Anchor Street) Section in 
Multnomah County. This negotiated contract is 
not to exceed $285,000 for dredging 125,000 cu. 
yds. of material. 


On December 11, 1979, approved a supplement to 
a consultant construction agreement with the 
firm of Sverdrup and Parcel and Associates, 
Inc., in connection with the I-205 Bridge. 
This supplement modifies the original con- 
struction agreement of June 21, 1977, to con- 
solidate Sections 1A and 1B of that agreement. 
The agreement does not change the total cost. 


Dated this £7 day of Keawmtices 1979 


L- there 
Anthony Ytur, 
Oregon TranSportation Commission 


APPROVED 
STATE. = WAY ENGINEER 


pate: 7Z 13/24. 
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TO: Oregon Transportation Commission 1-15-80 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 


Number Name Consideration 


46239 Ted S. & Dorothy E. Bloomer $ 1,000.00 
50549 Raiford, Oliver and Alice J. 19,400.00 
50562 Voris, R. W. and Mary Elizabeth 420.00 
50730 Katie Hinton and Alene Peterman 450.00 

4 Transactions 21,270.00 


Grant of Access to Davis Homes Ltd. for an approach at Sta. 505+30 
on the Baker-Salisbury Jct. Section of the Baker-Unity Hwy. in 
Baker County for a consideration of $1,250.00. File 17575. (Right 
of Way) 


Termination agreement with Odyssey Productions. This terminates 
the agreement for the filming of the 1-205 Bridge which was 
necessitated by legal action in which the contract was held to 
be illegal. The State is paying Odyssey Production $6,741.59 

as damages for termination of the contract. The contractor will 
complete film number 1 and be paid in accordance with the terms 
in the original contract and then all obligations between the 
parties will cease. (Legal Section) 


Agreement with Pittsburgh Testing Laboratories to conduct ultra- 
sonic testing on material to be used in a Union Pacific Railroad 
overcrossing which is being constructed in connection with 

T-205 in Multnomah County. (Contract No. 8893) The amount 

of the contract is $1,200. (Legal Section) 


Agreement with Cooper Spur Ski Area wherein they will perform, 
or cause to have performed by Hood River County, snow removal 
on the Cooper Spur access Road. (Maintenance) 


Agreement with the Health Division for the installation of radio 
facilities owned by the Health Division in Highway Division 
facilities throughout the State. The agreement provides that 
the Health Division shall pay Highway 4 yearly fee of $125 per 
facility. It also provides that the Highway Division Engineer 
and the Health Division Administrator may add additional 
facilities under the same terms and conditions as contained in 
the agreement. (Radio Unit) 


APPROVED 
; ee ‘ 
saa & ego ee C & ut aE 
STATE HIGHWAY ENGINEER” 
DATE je 3/25 
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(7) Agreement with the City of Medford (owner), State Police, 

U. S. Forest Service and the Highway Division for the con- 

tinued maintenance of radio facilities on Roxie Ann Butte 
near the City of Medford. This agreement will authorize 
the United States Forest Service, the State Police and the 
Highway Division to continue to maintain radio facilities on 
the top of Roxie Ann Butte for an indefinite period. (Radio 
Unit) (Agreement was never signed by Forest Service. See 
new agreement and new approval of June 4, 1980.) 


Agreement with Manpower, Inc., for the furnishing of a variety 
of services to the Department for temporary periods on an 

"as needed" basis. The agreement covers the balance of the 
biennium with a maximum total of $15,000 for that period. 
(Personnel) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis - 
sion, I approve all actionslisted above and on the preceding 
page (items totaling eight) and report this action for your 
official records. 


Dated this é i day of Mietenher— , 1979 


Anthony Yturr7; , 
Oregon Trans ortation Commis sion 
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TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 

(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50514 Burnett, J. Gordon and Opal E. $ 3,000.00 
1 Transaction $ 3,000.00 


Grant of Access to Jackson Co. Federal Savings & Loan Association for 
an approach at 27+32 on the Grants Pass-New Hope Road Section of the 
Jacksonville Hwy. in Josephine County. File 40494 (Right of Way). 


Agreement with the City of Springfield for installation of traffic 
signal equipment on the McKenzie Highway at 42nd Street. The 
State will design, install and maintain the traffic signals. The 
City has agreed to pay all costs of the installation and will be 
responsible for the electrical energy necessary for their 
operation. (Local Government ) 


Agreement with the City of Salem and Donald L. Seaman (dba McDonalds) 
for modification of the existing traffic signals on Pacific Highway 
East (Commercial Street) at Browning Avenue. The project is 

eligible for Federal Aid participation under Title II of the 

Highway Safety Act. The State will design and install the 

necessary equipment, the City will perform maintenance and pay 

for electrical energy and McDonald's will provide the local 

matching funds. (Local Government ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. 


Dated this lb day of Vite rntir , 19 o 9 
APPROV ED 


exe. L222 f-2FP--- 


STATE Ya [22 Oregon Trans ortation Commission 


A 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way ) 


Number Name Consideration 
49523 Waldron, Dennis M. & Barbara E. $ 13,500.00 
1 Transaction $ 13,500.00 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon 
Transportation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve the action listed 
above and report this action for your official records. 


Dated this 26 day of Lie téwwtce_, 19 7 7 


Anthony Yturri 
Oregon Transportation Commission 


A PROVED 
——(, ithe 


TATE Hi >Cd bac EE a 
pate: / 27 La? [2 . 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


Period From 101-79 Thru 12-31<79 


Amount 
Claims Pending at Beginning of Period . 289 -Sie.,08 


Claims Pending at End of Period $ 67,358.32 


em ornare ore eram ee eT Es Ts 
Money Collected During Period 


nstallment Payments gs 1,897.42 


Compromise Payments $8,111.09 


— 


Payments in Full § 96,127.30 


Ue es aia s Ges alei ety yy nau Se 


_————~-~. 


a eteoinicianetnrntncnienthciilaneaninseeaninmeecanpan sie. 


Claims Abandoned During Period 


Damage Cases (Actions Filed) g 36,195.34 


Sn 


Uncollected Judgments $ sabia 


-_—_——_—. 


*Referred to Department of Revenue for collection, 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and 
Contract No. 


Acceptance 
Section and County Date 


Odell Lake Rock Production December 11, 1979 


Klamath County 


Hap Taylor, Inc., 
No. 8927 


W. R. Grasle Co., 
No. 8746 


SW Barbur Blvd. @ SW Miles; 
W. Burnside St. @ NW 23rd; 
SW Ist Ave. @ SW Arthur 
Multnomah County 


December 11, 1979 


NE Sandy Blvd. U'xing, 
Multnomah County 


Mocon Corp., December 11, 1979 


No. 8620 
Hamilton Electric, 


Elm Ave.-E. Highland Ave. December 13, 1979 


No. 8680 


Hertz Electric, Inc. 
No. 8825 


(Hermiston), Umatilla Co. 


Martinazzi Ave. & Boones 


Ferry Rd. @ SW Nyberg Rd. 


December 14, 1979 


(Tualatin), Washington Co. 


NE Glisan St.-SE Division 
St. (Sound Barriers & 
Bikeway), Multnomah Co. 


Columbia Excavating, 
Inc., No. 8573 


December 14, 1979 


C. G. Gredvig, Inc., 
No. 8948 


Willamina Ave.-26th Ave. 
(Forest Grove), 
Washington County 


December 14, 1979 


Poe Asphalt Paving, Inc. 
No. 8961 


Wades Point-Joseph 
Wallowa County 


December 18, 1979 


Gervais Construction Co. 
No. 8744 


Church St.-Mill St. 
(Silverton) 
Marion County 


December 19, 1979 


Sims Electric, Inc. 
No. 8913 


W. Stewart Parkway @ W. 
Harvard Ave. (Roseburg) 
Douglas County 


December 19, 1979 


Contractor and 
Contract No. 
attract No. 


Douglas S. Coats 
Construction, 
No. 8847 
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Acceptance 
Section and Count Date 
ett and County woe = 


Willow Creek (Morgan December 27, 1979 
Street) Bridge, 


Morrow County 


January 2, 1986 ; —e Ser 


- Coulter, State Highway Engineer 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under authority delegated 
to me to award contracts, I awarded the following contracts: 


1) Traffic signal installation on the S. E,. 
Powell Boulevard at S. E. 122nd Avenue 
Section of Mt. Hood Highway in Multnomah 
County. Bids received December 20, 1979. 
Contract No. 9068 awarded December 27, 1979, 
to Hamilton Electric, Inc., Eugene, at 
$40,854.50. 


Grading and paving on Teakwood Avenue-Myrtle 

Avenue (Coos Bay) Section of the Oregon 

Coast Highway in Coos County. Bids received 

December 20, 1979. Contract No. 9074 awarded 
December 27, 1979, to Johnson Rock Products, 

Inc., North Bend, at $135,877.50. 


Dated this SS day of Jor » 1980 


. Coulter, State Highway Enginecr 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
all actions listed below and report this action for your official 
records: 


1) On December 6, 1979, approved a personal and 
professional services agreement with 
Dr. Roy Silvey to conduct a stress management 
course on January 14, 15, 16, 17, and 18, 1980, 
at a cost of $2,125. (Approved and signed by 
Larry Rulien on behalf of State Highway Engineer. ) 


On November 29, 1979, established the following 
speed zones on the Rogue River Highway No. 60, in 
the vicinity of Grants Pass, in Josephine and 
Jackson Counties: 


MPH from 
MPH from 
MPH from 
MPH from 
MPH from 
MPH from 
MPH from 
MPH from 


.32 to M.P. 0.47 
.20W to M.P. 0.47 
to M.P. 1.99 
to M.P. 8.38 
to M.P. 8.65 
to M.P. 8.75 
to M.P. 8.95 
to M.P. 9.20 


mrmuowiwse oa 


Rescinds Speed Zone Order No. 726 dated May 6, 1976. 
(Speed Zone Order No. 817 approved and signed by 
Larry Rulien on behalf of State Highway Engineer. ) 


On December 3, 1979, established the following 
speed zones on the Netarts Highway No. 131, between 
Oceanside and Netarts, in Tillamook County: 


25 MPH from M.P. 0.00 to M.P. 0.24 
35 MPH from M.P. 0.24 to M.P. 2.16 
30 MPH from M.P. 2.16 to M.P. 3.03 


Rescinds Speed Zone Order No. 708 dated October 17, 
1975. (Speed Zone Order No. 818) 
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On December 6, 1979, established a 30 MPH speed 

zone on the Monmouth-Independence Highway No. 43 

from the E.C.L. of Monmouth (M.P. 0.71) to the 

W.C.L. of Independence (M.P. 0.79) and from the 

city limits of Independence M.P. 0.87 to M.P. 0.92; 
in Polk County. This rescinds Speed Limit Resolution 
No. 62-b dated March 10, 1960. (Speed Zone Order No. 
819 approved and signed by Larry Rulien on behalf of 
State Highway Engineer.) 


On November 30, 1979, approved a temporary highway 
closure on the Santiam Highway to through traffic 

at a point 15 miles west of Sisters (M.P. 85). 

Through traffic would be stopped on weekdays from 

9:30 a.m. to 3:30 p.m. while rock removal work is 

in progress. This closure in effect from December 4, 
1979, until further notice. (Approved by L. W. Rulien 
for State Highway Engineer) 


Py A 
Dated this © — day of Sau 


en ne ) ee of 
H. 8. Coulter, State Highway Engineer 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 


COLUMBIA RIVER BRIDGE-N.E. SANDY BOULEVARD UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY -— MULTNOMAH COUNTY 

R-45733 - Edward Philip Bourg et al. Parcel 1 - 0.56 acre; 
Parcel 2 - 0.5 acre; all for right-of-way purposes. Offer 
$51,500.00. 


R-50216 - Roland H. Loomis et al. Parcel 1 - 0.33 acre; 
Parcel 2 - 0.11 acre; all for right-of-way purposes. Offer 
$170,000.00. 


N.E. ALAMEDA AVENUE-N.E. GARDEN VALLEY BOULEVARD SECTION, OAKLAND - 
SHADY HIGHWAY - DOUGLAS COUNTY 


R-50494 - Harmon H. Willingham et al. 55 square feet for 
right-of-way purposes. Offer $875.00. 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 

R-48345 - Richard M. Cohen et al. Parcel 1 - 3,093 square 
feet for right-of-way purposes. Parcel 2 - 1,000 square feet for 
permanent slope easement. Offer $24,000.00. 


R-48346 - Montgomery Ward Development Corporation et al. 
Parcel 1 - 52,600 square feet for right-of-way purposes. Parcel 2- 
11,880 square feet for permanent easement. Offer $320,000.00. 


R-49937 - Richard M. Cohen et al. Parcel 1 - 43,557 square 
feet for right-of-way purposes. Parcel 2 - 800 square feet; 
Parcel 3 - 910 square feet; Parcel 4 - 285 square feet; Parcel 5- 
925 square feet; Parcel 6 - 1,070 square feet; Parcel 7 - 3,050 
square feet; Parcel 8 - 960 square feet; all for permanent slope 
easement. Offer $256,800.00. 


Dated this Ah tay of December, 1979. 


. Boyd, Right Way Engineer 


RE: Report cf Offers Tendered - 6 
- 3436 - 


January 1980 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 
lowing actions for your official records: 


(1) Sale of 0.06 acre excess property on Lake Rd.-Clackamas R. Section 
of the East Portland Freeway in Clackamas County for a minimum 
consideration of $1,750.00. Approved December 4, 1979. File 

28675 (23-43) 


Service Contract with Union Pacific Railroad for grade crossing 
protection devices at Coe Avenue in Stanfield in Umatilla County. 
Approved December 7, 1979. RR 994 (23-50) 


Access Agreement with the Oregon-Washington Railroad & Navigation 
Co. for access to serve the railroad from the highway on the 
Hilgard-LaGrande Section of the Old Oregon Trail Hwy. in Union 
County. Approved December 7, 1979. RR 996 (23-50) 


Right of Way Services Agreement with Marion County for purchase of 
right of way on the North River Road project in Marion County. 
Approved December 19, 1979. Misc. C&A 6565. Agr- 141 (23-45) 


Sale of 0.29 acre excess property on the Sunset Hwy .-Denny 

Rd. Section of the Beaverton-Tigard Hwy. in Washington County 

for a minimum consideration of $11,500.00. Approved December 19, 
1979. File 37845 (23-43) 


Sale of 3,190 sq- ft. excess property on the Winston-Shady 
Point Sec. of the Coos Bay-Roseburg Hwy. in Douglas County for 
a minimum consideration of $575.00. Approved December 19, 1979. 
Files 45089, 45090 (23-43) 


Sale of 0.11 acre excess property on the Stout Cr.-Mehama Section 
of the North Santiam Hwy. in Marion County. Approved December 19, 
1979. File 16609 (23-43) 


Sale of 3,350 sq- ft. excess property on the Pacific Hwy. East~ 
Fast Cascade Hwy. Section of the Clackamas Hwy. in Clackamas 
County for a minimum consideration of $1,000.00. Approved 
December 20, 1979. File 38425 (23-43). 
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Report of January, 1980 (cont.) 


Sale of 20,317 sq. ft. excess property on the N. Tigard Int.- 
Hubbard Int. Section of the Pacific Hwy. in Clackamas Co. 

for a minimum consideration of $69,000. Approved December 20, 
1979. File 46015 (23-43) 


Sale of 2.1 acres excess property on the Ferry St.-Mohawk Br. 
Section of the Eugene-Springfield Hwy. in Lane County for a 
minimum consideration of $179,250 to Rainbow Water District. 
Approved December 21, 1979. Files 23552, 23553 (23-43) 


Dated this a! day of 


ae Bow, Right of Way Manager 


January 1980 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Assistant Right of Way 
Manager in the absence of the Right of Way Manager, (Administrative 
Order No. 33), I report that I have taken the following actions for 
your official records: 


(1) Right of Way Services Agreement with the City of Florence for 
reviewing appraisals on the Florence Airport in Lane County. 
Approved December 3, 1979. Misc. C&A 7234. Agr. 140 (23-45) 


wee + ’ 
Dated this 7 /__ day of d/ De Son i2—— 


— 


< 


Sap 


Rod Henry, — of Way Manager 
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1-15-80 
TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Author ity 


By you delegati hor ized the State 
Parks Admini or his desi fficial capacity to 
exercise certai i ortation 
Commission. Pursuant to ity, and acting 1 

therewith, the Parks Administrator or his designate has approved 
the following actions and report them for your official records. 


ved an agreement with the 
Depar es/MacLaren School for the 
purpose 0 participate in a 
nursery trai State Parks 
nursery tasks 4 


On December 10, 1979, approved a State Grant-in-Aid 
with Lane County for Richardson Park, in the amount of 
$10,000. 


On December 10, 1979, approved a State Grant-in-Aid 
with City of Car|ton, Yamhi 11 County, for Wennerberg 
City Park, an the amount of $1,500. 


On December 14, 1979, approved a State Grant-in-Aid 
with Portland, Multnomah County for Portland Park 
Rehabilitation, in the amount of $47,185. 


On December 18, 1979, approved a State Grant-in-Aid 
with Corvallis, Benton County, for Walnut and 1.¥e 
Hill Park Access and Parking, an the amount of $13,905. 


E 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-/787 Sunset Coatings Co., Inc., a Washington corporation v. Oregon 
State Department of Transportation, et al: This suit arises out of the 


alleged breach of Contract No. 8871 which was a contract for the paint- 
ing of the Harrisburg Bridge. The amount of the contract was $124,756. 
The plaintiff alleges that the State breached the contract by interfer- 
ing with the contractor's performance of the contract and several other 
items of misconduct. The plaintiff is also alleging three causes of ac- 
tion in tort for negligence on the part of the State in supervising the 
contract. The contractor notified the State in August that it would not 
perform any further work on the contract and in fact had not performed 
any work on the contract for over a month at the time of such notifica- 
tion. The State later terminated the contract with the plaintiff for 
non-performance on behalf of the plaintiff. Another contract is being 
awarded by the State for the completion of painting the Harrisburg 
Bridge and a counterclaim for any additional costs will be filed against 
the contractor. The contractor is asking for recovery under five differ- 
ent causes of action. The first cause of action asking for $113,128.13; 
the second cause of action asking for $107,015.89; the third cause of 
action asking for the same amount as the first; the fourth cause of ac- 
tion asking for $100,000 and the fifth cause of action asking for the 
same amount as the first cause of action. The matter has been referred 
to the Attorney General for the defense of the State. 


L-7788 Roy E. Ladd, Inc. v. State of Oregon: This lawsuit arises out of 


Contract No. 8456 and was filed in Marion County. The contractor was 

Roy E. Ladd, Inc. and he is claiming additional compensation in the amount 
of $95,517.29 because of additional lengths of steel H-Pile which had to 
be used for footings at each bent on bridges constructed by plaintiff as 

a part of the contract. The matter has been referred to the Attorney 
General for the defense of the State. 


L-7790 City of Tualatin, Oregon, a Municipal Corporation v. Graeper, et 


al: This is an eminent domain case which was filed in Washington County 

by the City of Tualatin and involves a taking from the parcel of land on 

which a building is leased by the Motor Vehicle Division. The matter has 
been referred to the Attorney General's office for handling. 


L-7803 Rhonda L. Jennings v. Oregon Transportation Commission: This case 
arises out of an accident that occurred February 16, 1979 while plaintiff 
was a passenger in her automobile while traveling easterly on Highway 22 
in the vicinity of milepost 74.7 in Marion County. The plaintiff alleges 
the State was negligent in failing to give adequate warning of ice and 
snow on the highway and failing to plow or grade the highway when the 
State should have known that the highway had become unsafe for public 
travel. The plaintiff is seeking $120,330.99 in damages. The matter 
been referred to the Attorney General's office for the defense of the 
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T0: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Actions Taken Under Delegated Authority 


Pursuant. to authority delegated to me, I report the following actions for 
the Transportation Commission's records: 


On Dec. 28 » 1979, $ 2,999,097.34 was distributed to 
the counties as. their share of motor vehicle revenues 
(20.07%) for. the month of November, 19 79. 


On Dec. 31] » 1979, $1,818,585.68 (12.17% of the 
Highway Fund) was distributed to the cities for the 
month of November, 19 79. 


(Lists of apportionments on file in Commission Files, 
Salem. ) 


Dated this 3lst day of December, 19 79 


Controller 
Highway Division 


-njc 
Attachments 


cc: F. B. Klaboe 
John Earley - Att. 


January 28, 1980 
Salem, Oregon 


The Oregon Transportation Commission held a special 
telephone meeting at 9 a.m. originating in Room 135, Transportation 
Building, Salem. Notice of the meeting was made by press release 
to the newspapers of general and local circulation throughout the 
State. The following persons were on the telephone at the locations 
given: 


Anthony Yturri, Chairman, Ontario 

Tom Walsh, Vice Chairman, Portland 

B. Gordon Coleman, Member, Eugene 

Michael P. Hollern, Member, Bend 

H. S. Coulter, State Highway Engineer, Salem 

J. B. Boyd, Right of Way Manager, Salem 

R. W. Ellison, Project Manager for Justice Center, Salem 
Fran Neavoll, Commission Services, Salem 

Robert W. Gormsen, Manager, Commission Services, Salem 


The telephone in the Metropolitan Office of the Department 
of Transportation in Portland was also included to accommodate the 
press. 


Mr. Coulter announced the meeting was being recorded in 
accordance with Department of Transportation Administrative Order 
Mo. 32. 


Mr. Coulter stated the purpose of the meeting is to get 
Commission financial approval of two agreements in connection with 
the Portland Justice Center due to construction of I-205. (The 
Center includes the Rocky Butte Jail replacement, City of Portland 
police facilities, and Multnomah County Court facilities.) 


Mr. Boyd described the agreements. The first is the 
architectural design agreement with Zimmer, Gunsul and Frasca of 
Portland at a maximum cost of $2,540,000. This is jointly shared 
by the City of Portland and Multnomah County. The share borne by 
State and Federal Funds is 62%. The architect was selected by a 
citizens committee formed by Multnomah County. While the State of 
Oregon was not the prime selector, Mr. Boyd was present all through 
the selection process and it met the State's requirements for a 
consultant. 


The second agreement is for construction management and 
is with Northwest Turner, Inc. The purpose is to provide expert 
assistance in the management of a complicated price construction 
control process. This will include cost estimating, project 
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scheduling, value engineering, etc., during the design phases. The 
company will perform contract administration, construction inspection, 
etc., during the construction phase. The fee is $1,450,000. The 
consultant selection process was set up and monitored by the 
Department of Transportation and Vice Chairman Walsh was a4 participant. 


Mr. Boyd has compared both of the agreements with similar 
contracts and both of them are at lower than normal cost. Mr. Boyd 
asked the Commission to approve the agreements. 


Chairman Yturri asked if the City and County had formally 
approved the agreements. Mr. soyd replied that they had their 
concurrence in substance and the tentative approval of the Federal 
Highway Administration. 


Chairman Yturri related that due to the large sums of 
money involved that it would be well to get the approval of the 
entire Commission rather than under delegated authority and that 
is the reason for this meeting by telephone. 


After concurrence of the Commissioners, Chairman Yturri 
stated that the agreements were approved. 


The meeting concluded at 9:14 a.m. 


airman 


a 
Anthony Yturypy/, 


Wale 


lice Chairman 


YAH AN 


Robert W. Gormgen, Manager 
j . 
Commission, Seyvices 
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February 19, 1980 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building, at 10 a.m. Notice of the meeting 
was made by press release to the newspapers of general and local 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

Robert Royer, Assistant Director for Policy and Program 
Development 

Larry Rulien, Executive Assistant to the State Highway 
Engineer 

David Talbot, Administrator of Parks and Recreation Division 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

David Moomaw, Administrator of Motor Vehicles Division 

Robert Bothman, Administrator, Metropolitan Branch 

E. S. Hunter, Assistant State Highway Engineer, Technical 
Services Branch 

David Moehring, Assistant State Highway Engineer, Project 
Management Branch 

E. J. Valach, Federal Highway Administration 

Robert W. Gormsen, Manager, Commission Services 


There were others present including representatives of the 
news media. 
The Commission unanimously approved the following items 


on the consent calendar: 


1) Minutes of the meetings of January 15 and 28, 1980. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation Resolution 
No. 2695" on file in the Commission's files, Salem.) 


Authorized payment of $10,313 as membership dues in 
the American Association of State Highway and 
Transportation Officials (AASHTO) for the year 1980. 
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Replacing the structure over the Hudson Slough on 
Smith River Road in Douglas County. Federal Funds 
estimated at $762,400 with Local Government Funds 
providing approximately $190 ,600. 


Adopted surveys on the following two bridge projects: 


a. Hood River Bridge Section, Mt. Hood Highway, 
Hood River County. This portion of the Mt. 
Hood Highway has been relocated to eliminate 
sharp curvature at approaches of existing 
structure. ("Highway Corridor & Design 
Resolution No. 431" on file in the Commission's 
files, Salen. ) 


Nehalem River Bridge Section, Oregon Coast 
Highway , Tillamook County. Improved alignment 
and local road access provided in relocation of 
this portion of the Oregon Coast Highway. 
("Highway Corridor & Design Resolution No. 432" 
on file in the Commission's files, Salem.) 


Adopted resolution abandoning from the State Highway 
System 0.05 mile of old alignment in the Hendricks 
Bridge Section of the McKenzie Highway in Lane County. 
("Abandonment Resolution No. 463A" on file in the 
Commission's files, Salem.) 


Cooperative agreement with the Corps of Engineers to 
do the Dixon Creek Revetment Extension located along 
the Albany-Corvallis Highway near the northerly city 
limits of Corvallis in Benton County and authorized 
the programming of State Funds of $8,500 to acquire 
the necessary right of way- 


Established a revised truck route in Lebanon , Linn 
County, and authorized the State Highway Engineer to 
sign necessary documents. This involves rerouting 
of truck traffic on the Corvallis-Lebanon Highway - 
(Map of truck route on file in the Commission's files, 
Salem.) 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by [he following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
Vice Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 
Aeronautics Division Administrator Exhibit 


mamrmMoawYS 


The Commission reconfirmed Tuesday, March 25, 1980, for 
their next meeting in Salem, and set Wednesday, April 16, 1980, for 
the following meeting. The May meeting had been previously set at 
the December meeting. It will be in Eugene on May 20, at the 
Rodeway Inn. 


Mr. Royer explained a request to appear before the 
Emergency Board to apply for and expend an $805,000 Federal Grant 
under the Local Rail Service Assistance Act of 1978 and an increase 
in the same amount in the Central Services Federal Fund expenditure 
limitation. No State Funds will be expended. Funds will be used 
for track rehabilitation of three one-mile segments of the City of 
Prineville Railway Project and upgrading 1.2 miles of the Union 
Railroad of Oregon Project for the 1980 Federal fiscal year. 

Mr. Royer explained that public hearings had been held and the 
response had been favorable. Commissioner Hollern stated that he 
understood the funds could not be used in Prineville if any profit 
from the Railway was used to support the City budget. Mr. Royer 
responded that the City could legally charge for services rendered 
(such as fire, police protection, etc.). The Railroad could pay 
the City that amount of money. It is not retroactive. The 
Commission unanimously approved the staff's request to appear 
before the Emergency Board. 


Mr. Klaboe announced that Mr. Coulter is ill and in the 
hospital. 


Mr. Rulien briefly reviewed the history of the Six Year 
Highway Improvement Program. In August, a preliminary program was 
assembled. He said some assumptions on revenue, including the 
passage of SJR 7 (Measure 1) were made. It also included an 8's% 
increase on job costs. Decisions were then made including some 
money for overlays to be selected later. This amounted to about 
$47 million. He continued that another $56 million would be held 
in reserve and on the basis of the Statewide hearings, it would be 
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apportioned. Twenty-one public meetings were held. The substance 
of these meetings was discussed with the Commission at its January 
meeting. He said as a result, a revised plan was prepared producing 
the product now before the Commission today. (Mr. Rulien passed out 
a revised draft of the Six Year Plan.) He said the revised draft of 
the final program was sent to the cities and counties for their 
comments. 


In addition, Mr. Rulien explained that che Legislature 
had given the Department some funds to use on the roads for overlays. 
He said most of these funds have been committed; however, three jobs 
have not yet been approved and he felt it was to the State's 
advantage to approve these jobs at this time so the contractors can 
make arrangements to work this summer. The three jobs are listed in 
the Program as follows: 


Region 4 -— #412 

Fremont Jct.-Hackett Drive Section 
The Dalles-California Highway 
Klamath County 


Region 5 - #526 

Bully Creek Road-Ritter Jct. Section 
Pendleton-John Day Highway 

Grant County 


Region 5 — #527 

Ritter Jct.-Long Creek Section 
Pendleton-John Day Highway 
Grant County 


The Commission approved these three projects for contracting. 


Mr. Rulien mentioned that in addition to the delegations 
scheduled today, a number of letters have been received in regard 
to the Six Year Program. He summarized the letters as follows: 


1) The Mayor of Eugene was appreciative of the 
State's decision for adding to the Special 
Projects List the preliminary engineering and 
right of way on the 6th and 7th Street Extension. 


The Eugene Chamber of Commerce suggested that 
the Ferry Street Bridge be placed on the State's 
system and that it be improved. 


Senator Fred Heard supported three-laning 
north of Bend on Highway 97. Sam Johnson 
wrote on the same item. 
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The City of Albany requested preliminary engineering 
on 99E from Queen Avenue South to Highway 34. 


A Beaverton Chamber of Commerce letter thanked 
the State for what is in the program and 
requested that two signals in their area be 
done in 1980 instead of 1981. 


A letter from St. Helens asked consideration 
of four-laning on into the City from the Warren 
Section. 


Mr. Rulien mentioned the following errors have been 
discovered in the program and will be corrected in the final printing: 


1) A $100,000 bridge painting job should have been 
added for the old Oregon City-West Linn Bridge. 


2) Concerning the Oregon City Bypass (Park Place- 
Clackamas Community College), the date of 
matching funds should be 1982 rather than 
1984 as shown. 


The traffic signal system project in Medford, 
the date in the program should read 1980. 


Mr. Rulien said Oregon's Interstate apportionment, which 
a few years ago had been $98 million, is now in the $40 million 
range and part of the reason for this is the withdrawal of several 
large projects: the Mt. Hood Freeway, 1-505 and I-305. 


Mr. Rulien said he is not asking for Commission action 
on the program today but after the delegations discuss their 
thoughts later this morning and subsequent to the Commission's 
directives, a more refined Six Year Plan will be prepared and 


presented at the March meeting. (See pages 3453 through 3462 for 
delegations.) 


Mr. Rulien asked permission to go to the Emergency Board 
to establish four new unbudgeted positions for a State Bridge 
Painting Crew that will be based in Astoria. He said the Highway 
Division has had considerable difficulty in securing contractors 
who can do quality bridge painting work. It is felt that this 
would result in a cost savings to the taxpayer. The Commission 
unanimously approved the appearance before the Emergency Board. 
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Mr. Rulien also introduced two not-on-agenda items. The 
-Met for a Westside Corridor Study 


including aerial photographs and mapping and transitway reconnais- 
sance engineering. Total cost of the agreement is $190,000; State's 
share is about $1,350. The Commission unanimously approved the 


agreement. 


first is an agreement with Tri 


The second item was the presentation of an award to a 
member of the staff. Mr. Rulien said the Federal Highway Administra- 
tion has commended Gareld Inloes, EEO and Labor Compliance Manager 
of the Construction Section, for his work with aiding minority 
business enterprises in highway construction projects, especially 
with a North Portland Project (N.E. Columbia Boulevard-N.E. Weidler 
Street Section of the Pacific Highway East in northeast Portland). 
His guidance in the preparation and publication of a manual to 
serve as a guide for minority contractors was also lauded. Mr. 
was present and received a plaque from Chairman Yturri. In accepting 
the plaque, Mr. Inloes said it would not have been possible without 


the help and support of his supervisors. 


Inloes 


Mr. Talbot asked for the appointment of advisors to assist 
in the distribution of Federal Aid which is known as the Special 
Projects Fund Advisory Committee. The Commission unanimously 
reappointed Dennis Fuller as an Alternate Member, appointed Keith 


d as a Member, reappointed Gary Combs as a Member and Jack Sim 


Rea 
(The new terms would extend [fo December 31, 


as an Alternate Member. 
1983.) 


that in most appearances before the 


Mr. Talbot explained 
is presented or a particular 


Commission, a particular problem 
decision is sought. In order to broaden the Commission's knowledge 


of a broad segment of Park activities, small presentations will be 
made on a regular basis. The presentation today is the State Parks 
River Program. He introduced Mr. Wally Hibbard, the River Program 
Manager, and John Lilly, who works on both the Scenic Waterway 
Program and the Willamette River Greenway Program. Mr. Talbot 
handed the Commissioners a document titled "Willamette River 
Recreation Guide". (A very detailed report was mailed to the 
Commission on February ll, 1980, a copy of which is on file in the 
Commission's files, Salem.) Mr. Talbot summarized the program 
explaining that it is land use regulation on about 1,000 miles along 
the banks of six rivers. The purchasing (which is considered a last 
resort) has been minimal. The Commission's guidance is sought in 
striking the balance between aggressive or restrained purchasing. 


Chairman Yturri asked if he felt a policy change is 
indicated. Mr. Talbot answered "no". Commissioner Brix stated 
that he felt Mr. Talbot was doing a good job with a minimum amount 


of criticism and it is impossible 


to avoid all criticism. 
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Mr. Talbot discussed the regulation of people who use the 
rivers. He said Parks has taken the position of using the lesser 
form of regulation. On the Rogue River, for example, about 120 
persons a day is about all that river can reasonably handle. The 
Deschutes River's use is increasing very rapidly and many people 
are coming to the Parks Administrator and saying that more 
regulation should be considered. 


Concerning the Greenway Program, Commissioner Coleman said 
he was interested in seeing low level development on properties 
that the State acquires along the rivers. Mr. Talbot replied that 
they had received complaints concerning this same issue and have 
put together an active program in the last three years to accomplish 
this objective of development along the rivers. He referred to the 
Willamette River Recreation Guide and said they are now receiving 
favorable comments. 


Concerning the possible addition of rivers to the Scenic 
Waterway System, Mr. Talbot explained that a study is being 
completed on the North Umpqua River and he hopes to complete studies 
on the different rivers and will present the studies and plans for 
comment at public meetings. After these meetings, Parks would seek 
Commission approval, concurrence by Water Resources and then send to 
the Governor for his designation. The designation would not become 
final until the next session of the Legislature. This management 
approach to river planning is considered superior to responding to 
initiative petitions to add rivers to the system which are submitted 
by the public. Vice Chairman Walsh asked if there were any endangered 
rivers at this time. Mr. Lilly said he dic not think so at this time. 


Mr. Talbot said concerning the Willamette River Greenway 
Projects, there is a program to purchase land along that river as 
opportunities occur. However, these funds are very limited. 


Upon Mr. Burket's recommendation, the Commission unanimous ly 
approved the following item: 


1) Financial aid to municipalities grants to the 
following municipalities and in the amounts not 
to exceed those listed for airport development 
aid program improvement and planning projects. 
Amounts shown constitute a portion of the local 
sponsor's share for Federally-funded projects as 
indicated. This action constitutes a waiver of 
approved FAM program procedures with regard to 
the annual application cycle. 


Florence $7,407 
Land acquisition and clearing 


Albany $2,963 
Site selection for new airport 
to replace existing airport 
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The Commission unanimously approved Mr. Moore's request 
as follows: 


1) Authorized staff on behalf of the Willamette 
Valley Rail Study Committee to request the 
Emergency Board to release $54,240 for the 
Committee's and the Rail Project Coordinator's 
expenses and to continue the Committee Assistant 
position for the period April 1, 1980, to June 30, 
1981. 


Mr. Moore recalled that at the November 20, 1979, meeting 
the Commission had asked the Public Transit Division to develop 
criteria and standards for administering the discretionary portions 
of the non-urbanized area public transportation program. (Detailed 
written reports were mailed to the Commission on January 18 and 
February 12, 1980; copies on file in the Commission's files, Salem.) 
He gave an oral presentation by use of a flip chart and described 
the three categories of funding by capital grant, developmental 
grants and planning grants. He asked for the Commission's approval 
of the interim criteria for selection of projects and standards for 
system performance, which would serve probably through the end of 
the current biennium. He said long-term criteria and standards 
would be developed during a Statewide transit planning effort which 
is expected to get underway shortly. The Commission unanimously 
approved the criteria and standards on an interim basis. (Copy of 


ten-page document entitled "Interim Criteria and Standards for 
Administration of the Non-Urbanized Area Program" dated February 1980, 
on file in the Commission's files, Salem.) 


Mr. Moore briefed the Commission on the status of the Light 
Rail Construction Fund. He said the Emergency Board had requested 
Public Transit to give them a report concerning this fund and he is 
asking permission from the Commission today to make this report. 
He said the request is to deliver the same report to the Emergency 
Board which is being presented to the Commission today. He continued 
that the Legislature's apportionment of the Light Rail Construction 
Fund of about $16 million has accumulated about $875,000 in interest 
to date. He said the investment of the fund is under the control of 
the State Treasurer and the Oregon Investment Council. 


Chairman Yturri asked if there was any other source where 
the Emergency Board could obtain the same information and asked if 
the State Treasurer's Office could deliver the same information. 
Mr. Moore replied that was correct except that he would be respond- 
ing to a legislative request. Mr. Klaboe added that it is normal 
procedure to respond to Emergency Board requests and to supply 
information. Mr. Moore said Mr. Dick Feeney from Tri-Met is 
present today to answer any questions. After discussion, the 
Commission unanimously directed Mr. Moore to appear and give the 
Emergency Board the information on the earned interest. 
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Chairman Yturri commented that 13 different delegations 
were on the agenda to appear today and all the delegations will 
discuss some portion of the Six Year Highway Improvement Program. 
He explained that the Commission's policy is to allow 15 minutes 
for each delegation and he asked for special cooperation today 
because of the large number of delegations. 


CITY _OF PORTLAND 


Present were: Vern Ryles, Edward George, Steve 
Potterrer, Mayor McCready, and Rob Teeters’, all 
of Portland. 


Mayor Connie McCready of Portland stated that the proposed 
Six Year Highway Improvement Program would do serious damage to 
Portland's long-range effort to integrate transportation and 
economic development. She pointed out that the City's program 
reflects current Federal transportation policies which encourages 
central city jobs, energy conservation, and discourages urban 
sprawl and air pollution. She explained the fund transfers (Mt. Hood 
and 1-505) to alternative projects. The proposed Six Year Plan 
delays a number of these projects. A recent City Council Resolution 
supported the Preliminary Plan but asked that the Plan be revised to 
advance the construction dates or revise the funding arrangements 
for certain high priority projects. The City resolution calls for 


the following revisions in the Six Year Plan: 


1) 1-405 Extension Project ~ construction should begin 
in 1982 rather than 1985. 


2) Jantzen Beach-S Lough Bridge Project and the I-5 
North Improvements ~ should be programmed for 1981 
and 1983, respectively. 


East Marquam Ramps ~ should be programmed for 1983 
rather than 1985. 


Greeley - I-5 Connection ~— should be programmed in 
1981 whether financed by Federal Aid Interstate or 
Interstate Withdrawal Funds. The City will provide 
the local match for the project. 


North - Northeast Portland Industrial Bypass- city 
has requested that the State pay the local match. 


Powell Boulevard from Foster to 1-205. City requests 
that the State pay all local match on this State highway- 


McLoughlin Corridor Project. City requests that the 
State provide the local match. 
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The Mayor said the three top priorities of the City are: 


1) Greeley - I-5 Connection 
2) 1-405 Extension 
3) East Marquam Ramps 


Mayor McCready asked that the Commission give special consideration 
to these three projects and return the projects to their original 
schedules. If discretionary funds become available, she urged that 
consideration be given to all of the projects and the City will 
support the State's efforts in seeking additional Federal Funds. 


Mr. Klaboe gave the Commission a letter from the Port of 
Portland supporting the Greeley ~- T-5 Ramps. (Letter dated February 14, 
1980, signed by Lloyd Anderson, on file in the Commission's files, 
Salem. ) 


Vice Chairman Walsh stated that the Marquam Ramps were 
being divided into two parts in the Six Year Plan; the right-of-way 
acquisition would be in 1983 and the construction in 1985. Mayor 
McCready replied that the City wanted the construction moved to 1983. 
Chairman Yturri asked the price. Vice Chairman Walsh replied $46 
million. Mr. Klaboe said the eastside area commercial groups realize 
the State's funding problems. He continued that since the Interstate 
Funds are insufficient to fund the ramps, current plans are to 
develop the East Marquam Interchange Project as rapidly as possible 
with the hopes that the Federal laws will change or discretionary 
funds will become available. Mayor McCready said she was willing to 
assist in any lobbying efforts. 


EAST-WEST HIGHWAY COMMITTEE 


Present were: Manley B. Starr, Leona Lewis, Mary E. 
Perry, and Mayor Joe Stunnon, Myrtle Point 5 Representative 
Doc Stevenson, L. D. Dalrymple, James S. Reeves, Rex R. 
Gaslin, and John Higgins , Coquille; and Bill Bradbury, 
Langlois. 


The East-West Highway Committee of North Bend appeared 
concerning the construction of the Coquille Bypass. Larry Dalrymple, 
City Manager of Coquille, handed a letter to the Commission request ing 
that the State proceed with the engineering on the Bypass. (Letter 
on file in the Commission's files, Salem.) Mr. Dalrymple stated 
that the worst problem on Highway 42 is the Coquille Reroute. He 
said the chip trucks are increasing on the highway. He commented 
the Bypass plan which is favored is 1.4 miles long. 


James Reeves of the Coquille Chamber of Commerce explained 
the chip truck and log truck traffic effect on pedestrian traffic. 


February 19, 1980 


Manley Starr, City Councilman from Myrtle Point, presented 
a petition supporting the Coquille Reroute Project. (Petition 
signed by 136 persons on file in the Commission's files, Saltom.) 


Bill Bradbury voiced opposition Co Che offer vf « $10,000 
survey for an alternate truck route in the Coquille area when the 
Bypass appeared to be the only real solution. He felt this offer 
was a delaying tactic. 


Chairman Yturri pointed out that the Commission is not 
deliberately delaying the project; however, the Commissioners' best 
judgment is being used to fairly divide the available funds. The 
Chairman also explained that if SJR 7 is not passed by the people, 
the Six Year Program as proposed here will have to be curtailed 
even more. The Chairman assured him that their project would 
receive serious, genuine consideration. 


Commissioner Coleman stated that the Coquille portion of 
Highway 42 is a serious bottleneck. 


Representative Doc Stevenson said the citizens of the area 
are appreciative of what the State has done in the past and the 
Coquille portion is the only real serious problem left. He 
mentioned the economic problems on the South Coast. He said there 
is a bridge that needs to be rebuilt and the reroute of the highway 
is a vital link in planning for that bridge. 


(A letter dated February 18, 1980, from HGE, Inc., Engineers 
and Planners, with an attached Traffic Safety and Roadway Management 
Plan of the City of Coquille was presented to the Commission support- 
ing this project. Copies on file in the Commission's files, Salem. ) 


NORTH CLACKAMAS CHAMBER OF COMMERCE 


Present were: Irwin Adams, Kenneth S. Whorton, 
Steven M. Hall, Michael Kelly and Loyd E. Arnold, 
all of Milwaukie. 


Mr. Irwin Adams of the North Clackamas Chamber of Commerce 
acted as spokesman and urged six-laning of the McLoughlin Boulevard 
(ORE 99E) in Multnomah and Clackamas Counties from Reedway to the 
Clackamas Highway (Highway 224). He said all the governmental 
jurisdictions are desirous of alleviating this burdensome situation 
on McLoughlin Boulevard. He gave a brief history of the project, 
including the traffic count of vehicles on the highway. 


Chairman Yturri thanked Mr. Adams for a fine presentation. 
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CITY OF HILLSBORO 


Present were: Larry. Chambreau, Tom Hughes, and 
David Lawrence, all of Hillsboro. 


Mr. Tom Hughes, City Councilman for Hillsboro, appeared 
and said they had presented seven projects at the public hearing in 
Beaverton. He continued that the Hillsboro street system is not 
functional and they have a plan to improve it. He said their number 
one priority is on Oregon Highway 8 (Tualatin Valley Highway) which 
runs from Portland to the coast and through the center of their City. 


He said the section they are concerned about is between S.E. 21st Avenue 


and S.E. Oak Street. He mentioned there are a great many driveways 
on this section and they create a dangerous situation when coupled 
with the large traffic volume. He also mentioned the funding for 
the Cornell Road Project. 


Mr. Larry Chambreau, City Councilman, explained Hillsboro's 
traffic plan which was prepared with the help of a consultant. He 
said the projected population is 55,000 by year 2000. 


Mr. David Lawrence, Planning Director, pointed out that 
the principal problem is the east-west movement of heavy traffic. 
He said they support the general planning effort in the whole Portland 
Metropolitan Area as it is difficult to coordinate their planning 
efforts with other jurisdictions. 


(Letter dated February 15, 1980, was presented to the 
Commission from E. S. Mills, City Manager of Hillsboro, supporting 
this project. Copy on file in the Commission's files, Salem.) 

Chairman Yturri thanked the delegation for their presenta~ 
tion. 


The meeting recessed at 11:55 a.m. for lunch. 


The meeting reconvened at 1:05 p.m. and the Chairman 
called the Springfield delegation. 
CITY OF SPRINGFIELD 


Present were: Kevin Roberts, Alvin Reed, Mayor Vern 
Meyer, and C. Robert Smith, all of Springfield. 


Mayor of Springfield, Vern Meyer, pointed out that the Six 
Year Highway Program did not include any projects in his City and 


two projects have been currently deleted as follows: 


(Continued on next page.) 
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1) Sealing of the McKenzie Highway from the 
Glenwood District to 20th Street. 


—_~ 


2) Railroad crossing improvement on South 
42nd Street. 


He said five more projects were described at the public hearing as 
urgently needed and highly justified. These five projects and the , 
two projects which have been deleted from the Plan were outlined on 
a map for the Commission. He commented the City has 16 miles of 

State highway within its boundries und they are in need of improve- 

ment and repair. The Mayor said a4 connector road at the 2nd and 

3rd Street Interchange on the Eugene-Springfield Highway is the one 

specific project most vitally needed and requested that it be added 

to the Six Year Highway Program. 


Mr. Kevin Roberts, Traffic Administrator, discussed the 
Ind and 3rd Street Connector Project in further detail, including 
the gasoline savings aspect. 


Chairman Yturri asked if these details were presented at 
the public hearing. Mr. Roberts replied that they were. 


Commissioner Coleman asked if the project required right- 
of-way purchase. Mr. Roberts said it would be necessary to purchase 
, an abandoned railroad right of way. Mr. Klaboe commented that he 
was not aware that the railroad had been abandoned as the acquisition 
of the railroad land had always been a problem in the past. 


Alvin Reed of the Chamber's Transportation Committee voiced 
support for the same project. 


The Chairman said their request will receive serious 
consideration. 


BEAVERTON AREA CHAMBER OF COMMERCE 
Present were: Robert Weil, Beaverton. 


Mr. Robert Weil of the Beaverton Area Chamber of Commerce 
presented two letters to the Commission from the Chamber of Commerce 
and the City of Beaverton and referred to Items 160 and 161 in the 
Six Year Highway Program as follows: (Copies of letters on file in 
the Commission's files, Salem. ) 


1) Signal on the Tualatin Valley Highway at 110th 
Street programmed for 1981. 


2) Signal on the Tualatin Valley Highway at 107th 
Street programmed for 1981. 
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He said a syncronized program involving 8 to 10 signals is underway 
and the installation of these proposed signals will relieve congestion 
ind create compatibility in the syncronization. He asks that both 
signal projects be given consideration earlier than shown on the 
Program. 


Commissioner Brix asked if the project was designed and 
ready to go. The answer was yes. In response to the Vice Chairman's 
inquiry why the projects were moved back on the program, Mr. Rulien 
said it was lack of funds. 


CITY OF CORVALLIS 


Present were: P. Elinor Griffiths, Maud W. Smith, 
Mike Randolph, Gary Pokorny, Harold Benson, Larry 
Calahan, and Bob Ingalls, all of Corvallis; and 

W. J. Freeman, Milwaukie. 


The City of Corvallis' spokesman was Robert Ingalls. His 
plea was for the Corvallis Bypass and the main problem is with the 
timing. He said this project was listed in the Six Year Program 
for further developmental work but with no timetable. He would 
like the project moved up in the Program with a date, preferably 
within the next two years. He said if this is impossible, the 
City of Corvallis would pay for the planning and engineering study 
and the details could be worked out in any way that is satisfactory 
to the Commission. Mr. Ingalls mentioned that the City might even 
be able to purchase the right of way. 


Chairman Yturri asked the position of Linn County. 
Mr. Ingalls said the Linn County Commissioners seemed favorable. 
Chairman Yturri asked if Linn County had made a formal commitment. 
Mr. Ingalls replied that they had not. Chairman Yturri asked for 
Mr. Klaboe's comment. 


Mr. Klaboe replied that the State would have to have the 
consent of Linn County and work with the County and the City concern 
ing the preliminary engineering. Mr. Klaboe commented that there is 
precedent for a city giving money toward a project. As he understands 
the City's proposal, they are not giving the State the money, just 
kind of lending the money. Mr. Ingalls said that was correct. 

Mr. Klaboe said the City of Grants Pass is giving the State the 
money for preliminary engineering for a third bridge in that City. 
Chairman Yturri made it clear that before the Department could 
proceed, the position of Linn County would have to be known. In 
response to Chairman Yturri's inquiry, Mr. Ingalls felt that the 
Department should approach Linn County. 
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REPRESENTATIVE WAYNE FAWBUSH AND 
HOODLAND CHAMBER OF COMMERCE 


Present were: Representative Wayne Fawbush, 
Hood River; Maryanne Hill, Government Camp 5 
Nancy Spencer, Zig Zag; Anne Crockatt and 
Lowell D. Njust, Welches. 


Representative Wayne Fawbush spoke in favor of the 
Wildwood-Wemme Section of Highway 26 (Mt. Hood Highway) in Clackamas 
County. He outlined the extreme danger of the present situation and 
hoped that the Commission will rapidly go ahead with the widening 
of the highway where the four-laning ends. He said the increase in 
winter sports, the interest in firewood gathering and the general 
growth of the area are all combining to make the problem a severe 
one. He asked that the construction date be moved up. If the 
date cannot be moved up, he asked that improvements be made to the 
highway to make it safer until it is four laned. He ment ioned 
specifically the following sections of highway which need improve- 
ment: 


1) Intersection of Welches Road with Highway 26. 


2) Salmon Road east of Welches about a half mile 
where there is a school and a community center. 


3) An intersection in Wemme. 


Maryanne Hill reiterated the growth in traffic since 1977 
and commented that the State acquired the right of way many years 
ago. She asked that the project be placed back on a priority list 
where this project can be completed. (She submitted a petition 
sponsored by the Hoodland Chamber of Commerce and signed by 75 
persons. The petition urged that immediate steps be taken to increase 
the lanes, create turn-outs or any other safety device to improve the 
safety of Highway 26. Original petition on file in the Commission's 
files, Salem.) 


Lowell Njust was present and brought up to date the traffic 
accident statistics on this section of highway which he had given at 
the public hearings last Fall. He also urged that the project be 
moved up on the program as far as possible. 


The Chairman thanked the group for their presentation. 
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DESCHUTES COUNTY 


Present were: H. Sydney McGill, Jr- and 
Representative Tom Throop, Bend. 


Mr. spoke in favor of widening the 
Highway 97 North Pro -California Highway) in Bend 
between G I Joe's an i He also asked 
that the project be inc i i Improvement 
Program. Mr. McGill and othe ong the highway in 
this area- He said the ten property owners {lling to cooperate 
fully to help the project and they favor three laning of this short 
stretch of highway - Based on 2 $300 ,000 cost, he said the property 
owners will pay $150,000. 


He read a letter he ha mmission dated 
February 8, 1980, 4 letter from ebruary 133 
1980, a letter from the Deschutes County 
dated February 15, 1980. He submitted a 
dated February 12, 1980. (Copies on 
Salem.) Mr- Klaboe asked if they 
n of access 
access. Mr. i i hat was correct an 
construct the secon 


Commissione poke in favor of five laning and 
asked about right of way if this wW done. Mr. McGill explained 


that the owners would trade their right of way for a piece of 
adjacent land now owned by the Highway Division. The owners would 
then split that piece between themselves: This will assure that the 
eventual five Laning can be done. Commissioner Hollerm favored the 
plan provided it can be done at the same time- 


Vice Chairman Walsh asked about the middle portion. 
Mr. McGill replied that was 4 County Project and will be done this 
Spring by the County- 


Representative Tom Throop pointed out that highway hazards 
are increasing due to the rapid growth of the community - He again 
outlined the offer by the Landowners. 


Mr. Klaboe asked when they wished to start. Mr- McGill 
replied that two years' time is possible. 


Representative Throop gaid the problem js holding the ten 
Landowners together and not have any of them develop private accesses 
or their own turn lanes. 
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PORT OF PORTLAND 


Present were: Ken Johnsen, Portland. 


Ken Johnsen of the Port of Portland handed to the Commission 
a letter dated February 14, 1980, concerning the Greeley - I-5 Ramps. 
The letter reaffirmed the Port's support for this project and asked 
that a high priority be assigned the project. He said the increased 
access to Swan Island is a positive benefit to the entire community 
and the key restraint to the development of Swan Island is the lack 
of better access. (Letter on file in the Commission's files, Salem.) 


The Chairman thanked Mr. Johnsen for appearing. 


MULTNOMAH COUNTY 
Present were: Bob Altman, Portland. 


Dennis Buchanan, Multnomah County Commissioner, was 
represented by his assistant, Bob Altman. He read a letter from 
Mr. Buchanan favoring the development of McLoughlin Boulevard (ORE 99E) 
in Multnomah and Clackamas Counties which carries about 60,000 vehicle 
trips per day and about 95,000 person trips per day. The letter said 
Multnomah County has thoroughly explored the situation and concludes 
that two mixed traffic lanes be added from Reedway to the Clackamas 
Expressway and adding a reversible lane for buses and carpools between 
the Ross Island Bridge and the Clackamas Expressway. The letter 
urged the Commission to commit $3.6 million to match the Federal 
Funds already set aside as at the present time, only preliminary 
engineering and EIS Funds are included in the Commission Plan. 
(Letter on file in the Commission's files, Salem.) 


Commissioner Brix asked if this project is in the Six Year 
Program. Mr. Klaboe said only the preliminary engineering. 


Vice Chairman Walsh commented that the entire Six Year 
Plan is predicated on the passage of Ballot Measure No. l. 


CLARK COUNTY COMMISSION 
STATE OF WASHINGTON 


Present were: Connie Kearney and Dick Howsley. 


Clark County Commissioner Connie Kearney spoke in favor 
of the Slough Bridge construction (Hayden Island area) or Delta Park- 
Jantzen Beach Interchange on 1-5. She said they are concerned over 
the proposal to delay the scheduled improvement. She described the 
intolerable traffic congestion created at peak hours. She said the 
project would reduce the accident rate and the savings in gasoline 


- 3461 - February 19, 1980 


would be significant. While she appreciates the ‘funding problems, 
she feels this essential project must be addressed and the current 
schedule maintained. She said a resolution to that effect has 

he Commission. Chairman Yturri observed that from her 
comments it appeared that the State of Washington was not having 
problems with respect to financing. Mrs- Kearney replied that they 
have been able to maintain their schedule. Mr. Klaboe said it almost 
comes down in this case as to whether we do the 1-205 Project or the 
I-5 Project. He said the State's priority has been the 1-205 Freeway. 


CITY OF ALBANY 
Present were: Ray Jean and R. G. "Bob"! Jones, Albany. 


Ray Jean, City Councilman from Albany, read a letter noting 
that no provisions for improvement of 99E from Queen Avenue South to 
Highway 34 are included in the Six Year Plan. This project is of 
great interest to the Albany area. He requested that the preliminary 
engineering and right-of-way study be placed on the Six Year Plan and 


that a hearing be scheduled. 


Bob Jones of the Albany Area Chamber of Commerce also 
appeared and voiced support of this project. 


The Chairman thanked the gent lemen for their comments. 


The public comments were completed and the meeting was 
adjourned at 2:35 p.m. 


Anthony Yturri, 


atl 


Tom Walsh, Vice Chairman 


a cae 


Peter J. Brix, Commissioner 


As Up 


Dw \d 


Robert W. Go 
Commission Se g 
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REPORT OF CONFIRMATION OF ACTION. TAKEN UNDER DELEGATED AUTHORITY 


REPORT OF CONK(N*————— 


Propet Drews Reservoir Rock Production 
(Contract No. 9064) 


Type of Work _F.A. Proj. No. 


Lake Klamath Falls-Lakeview 


County ¥ ? S ; Hhiahway 


at 


Bs at audded oe ew Bites Tawn Mar Construction. Co. Hood River 


82,4885 .00 


sid > 


Enqineer’s Recommendation Award to low bidder. 


Parsnip Creek Rock Production aS nos 
: (Contract No. 9065) 
fvee of Work Rock Production Sean oe he State 


__.. Project 


County Lake Highway warner _ 


y 


Gutad eaideek Se how Hides Tawn Mar Construction Co., Hood Piver 


67,001.00 


Low Bid S— 


Engineer's Recommendations Awa rd to ] OW bid der ‘ 


Antone Junction Rock Production 


0 : iy (Contract No. 9066) 
of Work Rock Production Sa. Rte State 


__\heeler s ___ Highway Ochoco 5 


e:, Soe so Wiheier EM Or Construction Co., Hood River 


60,670.00 


Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate. LA-Aal-=-.7..f...--- 
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Rock Production State 


A 
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"ee. La eisai cc MARS ES River (Ilarrisburg) Bridge 


‘ype of Work _Haintenance Painting _____F.A. Proj 


oo ae bane Lion oe Highs Albany-Junction City 
No. of Bidders -———— Low Bidder 
Low Bid S.____— 


Engineer's Recomm endation: 


PROJECT POSTPONED 


____ Project wae | - @ SE 122nd Ave. 
(Contract No. 9068) 
Sul aati. eee Signal Installation F.A. Proj. No. HES-24(18) 


————— 


County ..__- Multnomah Sey ee ee _ Highway —— i. Hood 


vo. ot Bidders 3. tow Bidder Hamilton Electric. Inc., Eugene _ 


40,854.50 


Low Bid S- 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FIWA. 


No. Fest ew chol| S_ HW y. 9 SW 12] st AVE. ( Tig ard) _ 
(Contract No. 9069) 


Traffic Signal In stallation _ 


Type of Work ——— 


County esac — Highway Scho| 1 Re 


No. of Bidders___2____ Low Bidder _ W. R. Grasle Co., Portland 


Low Bid S 36 ’ 996 ° 00 


Engineer's Recommendations: Award to low bidder subject to concurrences of 
Portland Fixture Co. and L. B. Nelson Construction 
and advance deposits of $49,400.00 and 15,600.00 
are deposited by Portland Fixture Co. and L: B. 
Nelson Construction, respectively. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate /actAl- 7 
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Pacific Hwy. West @ Springbrook St. (Newberg) 
(Contract No. 9070) 


hey ot Work aa Pees Signal Installation ___F.a, Proj. No. _ state 


eet NOT 


ee Yamhill Pacific West 


Highway — 


—— ene 


sa. ot Bidders 3 ‘aa Wideien Hamilton Electric, Inc., Eugene _ 


Low Bid 341 974 ‘ le 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Newberg and the sum of $50,000.00 
is deposited by the City. 


8 
16 
No. __.. Project 


Type of Work Structure 


ne Ae. PRED 
County Baker Highway — FAS B510 


No. of oS pa Sa Low Bidder __Poug la Ss a: 


224,865.00 


Low Bid $—==———— encod 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Baker County and the FHWA and the sum of 
$17,460.00 is deposited by the County. 


SE 132nd Ave.-SE 142nd Ave. 
.% SS One rac E No. 9072) ep ag 


No. Project - 


Se aks Pe ens ts 
Type of Work 0.22 Mile, Grading and Paving ___F.A. Proj. No. 


‘1x-9718(4) 


County Clackamas _FAU_9718 Sunnyside Road 


Ride Highway 


No. of Bidders 7 Low Bidder 


176,889.00 


Low Bid S 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
J 
Clackamas County and the FHWA and the suin of 
$12,150.00 is deposited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pateladra.c-7. 
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10 etem Florida Ave.-Vermont Ave. (North Bend) 


No. ————_—_—— SS re EEA -_—— camnnnneniie 
0,55 Mile, Grading, Paving, (Contract No. 9073) 
Type of Work Signing & Signals. = ee rd A. Pray. No. M-1 gt- 2691(3) 
PAU 2691 (tl. Bound 
County ee Highway Oregon Coas U 


FR 


aan 


Nn > Pa » Al a 
Ea vie nen ES ae 


512,903.50 


Low Bid S 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of North Bend ang ihe FHWA and the sum 
of $23,250.00 is deposited by the City. 


— a 4\y x Ay vs ) Nn 
No. tt Proiect ___ Teakwood Ave.-Myrtile Ave. (Coos Bay) 


: (Contract No. 9074). 
Type of Work “9 39 Mile, Grading and Paving. —eA.nol.m-Nesestt — 


t 


ee — 


Coos 


County — ___- Highway ———— 


No. of REPO (ae eles nee Low Bidder Johnson Rock Products» Inc., 


North Bend _ 


135,877.50 


Low Bid $— ote 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


x? iy - a 4 om Ww AnMa * - 
No. t& —_Proiect wadras/Prineville Hwy.-S. ticheen Creek 


— 


: : (Contract No. 9075) 

Type of POR WY es _ Grade and Oil Se __ FA. Pro} No. - SOS-1600 1 ae 
County Road 

Biswse Jefferson — snqnmay (Hetolius/Grizzly Rdj——— 


“oir TeCal Lee Const. Co., Beaverton £D 
sa 64 DIGI —_- cae General Oregon Pavers, Iné.. Reduond (2) 
‘i ryt 5 


Oasis 


2G 9c OC 
Low Bid $ LO» 69 (2) 


J 099 .C9 AUN 
te . \ 
(second) i : 

Engineer's Recommendations: Award to/\ow bidder subject to concurrence of 
Jefferson County and the FHWA and the sum of 
$29,850 .00 is deposited by the County. Low 
bidder's proposal was nonresponsive in regard 
to minority enterprise solicitation. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


Ri PS od ais 
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l Grand Ronde-Wallace Bridge Section 


Diba a ier PRY 
ss (Contract No. 9076) 


( P ee 
Type of Work 5.69 Miles, Paving orn LENE OF Proy. No. — sta te 


OOOO: 12) EC OR SO Salmon River 


4 o , a co en - 
Rou enese, Ianmaeee ee Morse Bros., Inc., Lebanon 


Low Bid ¢_ 864,159.50 


Engineer's Recommendation: Award to low bi dder. 


No,14 _ Project___Spray Rock Product ion lp SE DES Be, 
(Contract No. 9077) 
Type of Work Roc k Producti on ce ee _F.A. Proy. No. ee t ate eel 


John Day 
County Wheeler and Grant Highway and _Kimberly-Long Creek —__ 


No. of Bidders 3 Low Bidder 


156,400.00 


Low Bid $ 


Engineer's Recommendations: Award to low bidder. 


On December 27, 1979, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received December 20, 1979, and authorized him to sign the 
contracts when conditions for the awards have been met. 


Dated this s day of N\enechtrey 


EXHIBIT____A- 
TO: Oregon rranMINWtES Qiission ” 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way ) 
Number Name Consideration 


49522 Throop, Harold L. $ 9,800 .00 
50261 Werder, Harvey Jr. & Alberta Lee 
50672 I. F. Construction Inc. 
50677 Viewpoint, Inc. 
4 Transactions 9,925.00 


(2) Agreements with the following for several different Federal 
and State program guideline and working agreements: 


Special City Allotment Program Guidelines and Working 
Agreement with the Highway Division and League of Oregon 
Cities. 


Federal Aid Urban Program Guidelines and Working Agreement 
with Highway Division, League of Oregon Cities and Associa- 
tion of Oregon Counties. 


Federal Aid Secondary-County Guidelines and Working Agree- 
ment with the Highway Division and Association of Oregon 
Counties. 


Federal Aid Safer Off-System Roads Guidelines and Working 
Agreement with the Highway Division, Association of Oregon 
Counties and League of Oregon Cities. 


Highway Bridge Replacement Program Guidelines and Working 
Agreement with the Highway Division, Association of Oregon 
Counties and League of Oregon Cities. 


Non-Urbanized Area Public Transportation Program with the 
Public Transit Division, Association of Oregon Counties and 
League of Oregon Cities. 


These programs will be administered by the State of Oregon 
in keeping with the Oregon Action Plan and Federal Highway 
Administration rules and regulations. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
actions listed above and report this action for your official records. 


Dated this e day of a, 2 » 1980 
« wm 
; ¢ é 


PROVE 


——=(h..€é Anthony Yturrj i 
< : —— Oregon Transportation Commission 


TAGE HIGAWAY ENGINEER ag ge 
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EXHIBIT A 
MINUTES OF _ 2-19-80 


Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following agreement and report this action for your official 
records: 


On January 22, 1980, approved a letter agreement 
with Richard W. Humphrey, Oregon Mountain Community, 
indicating State's willingness to preserve items 

of personal property owned by Mr. Humphrey and 
relative to a historic study being made by the 
Environmental Manager. The extent of State's re- 
sponsibility is to protect these items for a period 
of a maximum year in which the disposition of these 
items will be decided. Either payment will be made 
to Mr. Humphrey for the items or he will be returned 
the items. State will store them and pay for their 
storage over that period of time. The maximum li- 
ability in this case is not determinable at this 
time; it should not be of any consequence. This 

is in connection with the Justice Center, Rocky 
Butte Jail Relocation, Multnomah County. (File 
46993 - Right of Way Section) 


Dated this re 


} —_ 
(. ev eCLE* 


Anthony Yturri,/ Chairman 
Oregon Transportation Commission 


EXHIBIT... 
TO: Oregon TranspOALNWES OK 54509780 


SUBJECT: y Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50355 Pollock, Donald E. & Julia Gail $ 15,975.00 
50666 Duane Co. 5,550.00 
50802 Chrisco, Jesse G. & Lola I. 
50803 Patterson, Eugene J. & Sheila K. 
50804 Mayea, Eugene J. Jr. & Marie 
50805 Hall, William C. & Mary A. 

6 Transactions $ 21,525.00 


(2) Grant of three unrestricted accesses to the Vail Cr.-Sweet Home 
Section of the Santiam Hwy. in Linn County to allow Linn County 
to vacate Maple Street at Sweet Home. File 48130 (Right of Way). 


Grant of an unrestricted access to C. A. Youmans on the Jones 
Ranch-Hudspeth Mill Section of the Ochoco Hwy. in Wheeler County 
for a consideration of $2,050.00. File 17609 (Right of Way). 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


Dated this day of Hv-r<11y , :1980 


- *3i-CLis2 vr “Attu Ltt 
Anthony Yturri, Chairman 
Oregon Transportation Commission 


EXHIBIT A 
MINUTES OF _2-19-80 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 


Number Name Consideration 


50202 Oregon Education Association $ 29,100.00 


50701 Swan Lake Moulding Company -0- 
2 Transactions $ 29,100.00 


Agreement with Yamhill County for widening the Dundee-Newberg 
Road through the Southern Pacific Transportation Company 
railroad crossing. The project is eligible for funding under 
the Title Il Safety Program. The County will provide all of the 
required local matching funds with no expense to State. 


(Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


4 


Dated this 4 day of ~<t-1 


tras Oe, ee le oe 


Anthony Yturri, Chairman 
Oregon Transportation Commission 


PROVED 


: 0. 
TATE HIGHWAY ENGINEER 


ie. L/S §e 


") 


EXHIBIT ___4- 
MINUTES OF _2-19-8° 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the following items and report this action for your official 
records: 


1) Grant of unrestricted access to Metro Dental 
Laboratory et al on the Reedville-Beaverton 
Section of the Tualatin Valley Highway in 
Washington County for a consideration of $3,500. 
File 22831. (Right of Way) 


Grant a Lift of Use Restrictions to Monmouth 
Enterprises at Sta. 1022 on the Rickreall- 


Monmouth Section of the Pacific Highway West in 
Polk County. File 20212. (Right of Way) 


Agreement with City of Umatilla for design and 
construction of that portion of the McNary Highway 
(1-82) lying within the City. The State will de- 
sign, construct and maintain the facility using 
Federal Aid Interstate Funds. The City has agreed 

to certain road closures, cooperation in adjusting 
utilities and to accept jurisdiction of a frontage 
road. (Local Government ) (Washington State Line- 
Old Oregon Trail Section) 


4 
Dated this “& day of SHedwmsery _s; 1980 
em 7 


* ) 


cas \-sx, 
(whey “lie 4 al 


Anthony Yturriy Chairman 
Oregon Transportation Commission 


EXI4!IBIT 4 
MINUTES OF | 2-19-80 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transporation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following action and report this action for your official records: 


(1) The option from Bruce-Mock Properties for $86,550.00 for 
right of way on the N.E. Alameda-Garden Valley Blvd. Section 
of the Oakland-Shady Highway in Douglas County. File 50489. 
(Approved December 21, 1979) 


tL, 
Dated this {//= day of 


wee 3 


Tom Walsh} Vice Chairman 
Oregon Transportation Commission 


APPROVED 


a, 


SfATE HIGHWAY 


DATE: Phen F ad 520. 


EXHIBIT B 
MINUTES OF 2-19-80 


Oregon Transportation Commission 


Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
Sion, I approved the following agreement and report this 
action for your official records: 


On January 18, 1980, approved an agreement 
with Oregon Mountain Community, Inc., in 
which the owner agreed to vacate his property 
prior to March 1, 1980, at a cost of $14,883. 
The consideration is for additional effort 
that he must incur because of the shorter time 
frame and vacating the premises by February 1, 
1980, enabling activities that the State pro- 
grammed for removal of the Lenox Hotel one month 
earlier and advancing the project with a net 
result of lesser cost to the total effort. 
This is in connection with the Justice Center, 
Rocky Butte Jail Relocation, Multnomah County. 
(File 46993 - Right of Way Section) 


Dated this IPE say of Go 


Tom Walsh, Vice Chairman 


Oregon Transportation Commission 


EXHIBIT_____.__c- 
MINUTES OF _2-19-80 


Oregon Transportation Commission 


SUBJECT : Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capaity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approved all 
actions listed below and report this action for your official records: 


1) On January 7, 1980, approved a personal and professional 
services agreement with Dr. Roy Silvey for workshops in 
the area of stress management on January 22-23, 1980, 
in The Dalles; January 29-30, 1980 in Salem; and a follow- 
up session on January 31, 1980, at a cost not to exceed 
$2,125. 


On January 8, 1980, approved a personal and professional 
services agreement with Explosive Service Company for 

a course in explosives handling and usage on January 23 
through 25, 1980, at a cost not to exceed $1,500. 


On January 10, 1980, approved a personal and professional 
services agreement with Pinnell Engineering to conduct a 
seminar in critical path scheduling on February 21, 1980, 
at a cost of $820. 


On January 10, 1980, established a 40 MPH speed zone on 
the Mosier-The Dalles Highway No. 292, from 0.19 mile 
west of Interstate 80 North (M.P. 14.98) to the West City 
Limits of The Dalles (475 feet east of Interstate 80 
North Off-Ramp) in Wasco County. Rescinds Speed Zone 
Resolution No. 369 dated December 8, 1961. (Speed Zone 
Order No. 820) 


On January 10, 1980, established a 40 MPH speed zone on 
the Olds Ferry-Ontario Highway No. 455, in Malheur County, 
at the following locations: 


On SW 4th Street: West City Limits of Ontario (0.24 mile 
west of SW 24th St.) (M.P. 29.21) to Cairo Boulevar(' 
(M.P. 29.27). 


On Cairo Boulevard: SW 4th Street (M.P. 29.27) to 50 
feet south of Airport Way (M.P. 29.47). 


(Speed Zone Order No. 821) 


EXHIBIT ie 
MINUTES OF 2719-80 


On January 21, 1980, established a 40 MPH speed zone 
on Sherman Highway No. 42, at Biggs Junction from 
Sam Hill Bridge (M.P. X0.18) to 0.53 mile south 
(M.P. 0.35) in Sherman County. (Speed Zone Order 
No. 822) 


On January 21, 1980, established a 45 MPH speed zone 
on the Oregon Coast Highway No. 9, in Tillamook 
County, at the following locations: 


Juno Heights Road (M.P. 63.44) to 450 feet north of 
Goodspeed Road (M.P. 64.65) 


450 feet north of Goodspeed Road (M.P. 64.65) to the 
North City Limits of Tillamook (Daugherty Slough) 
(M.P. 65.12) 


Rescinds Speed Zone Resolution No. 684 dated 
January 6, 1975. (Speed Zone Order No. 823) 


On February 8, 1980, approved a consultant agreement 
with Western Aerial Corporation for aerial photo- 
graphy of the Washington State Line-Old Oregon Trail 
Section of the McNary Highway in Umatilla County 

not to exceed $800. Work to be done no later than 
February 29, 1980. 


Dated fthis //_ day of Fale vnws, LG FO 


H. S£ Coulter 
State Highway Engineer 


4: | re, a 


TO: Oregon Transporta MINUTES OF 2219-80 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Traffic signal installation on the Scholls Highway at 
S. W. 121lst Avenue in Tigard in Washington County. 
Bids received December 20, 1979. Contract No. 9069 
awarded January 14, 1980, to W. R. Grasle Co., Portland, 
at $36,996. 


Traffic signal installation on Pacific Highway West at 
Springbrook Street in Newberg, Yamhill County. Bids 
received December 20, 1979. Contract No. 9070 awarded 
January 3, 1980, to Hamilton Electric, Inc., Eugene, at 
$41,974. 


UPRR-Burnt River (Huntington) Bridge on FAS B510 in Baker 
County. Bids received December 20, 1979. Contract No. 

9071 awarded January 15, 1980, to Douglas S. Coats Construc- 
tion, Bend, at $224,865. 


S. E. 132nd Avenue-S. E. 142nd Avenue Section of FAU 9718 
in Clackamas County. Bids received December 20, 1979. 
Contract No. 9072 awarded January 8, 1980, to Willamette- 
Western Corporation, Portland, at $176,889. 


Florida Avenue-Vermont Avenue (North Bend) Section of FAU 
2691 in Coos County. Bids received December 20, 1979. 
Contract No. 9073 awarded January 29, 1980, to Johnson 
Rock Products, Inc., North Bend, at $512,903.50. 


Madras/Prineville Highway-South McMeen Creek Section of 
Metolius-Grizzly County Road in Jefferson County. Bids 
received December 20, 1979. Contract No. 9075 awarded 
January 11, 1980, to Central Oregon Pavers, Inc., Redmond, 
at $189,635.25. 


Deck repair on South Umpqua River (Shady) Bridge, Northbound 

Section of the Pacific Highway in Douglas County. Bids re- 

ceived January 31, 1980. Contract No. 9080 awarded Feb. 5, 1980, to 
Hamilton Construction Co., Springfield, at $545,015. 


Port of Entry (Farewell Bend) Section of the Old Oregon 
Trail in Malheur County. Bids received January 31, 1980. 
Contract No. 9081 awarded to Weaver Construction Co., 
Union, on February 5, 1980, at $143,525. 


EXHIBIT __—_—_—_ 
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Signing on East Fremont Interchange-S- W. Corbett Avenue 
Undercrossing and Stadium Freeway Sections of the Pacific 
Highway and Stadium Freeway in Multnomah County. Bids 

ry 31, 1980. Contract No. 9082 awarded 
February 5; to Coral Construction Company, Canby , 
at $127,953. 


N. E. Hancock Street-S.E. Yamhill Street Section of East 
Portland Freeway in Multnomah County. Bids received 
January 31, 1980. Contract No. 9086 awarded February 3% 
1980, to Elting, Inc., Clackamas, at $3,696,587. 


Building excavation on Multnomah County Operations and 
Maintenance Facility in Multnomah County. Bids received 
January 31, 1980. Contract No. 9087 awarded January 34, 
1980, to Columbia Excavating, Inc., Tualatin, at $820,287. 


de a / 
Dated this day of Februcs » 1980 


H. S. Coulter 
State Highway Engineer 


Exiiert ——_—_— 
MINUTES OF Be 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


Superior Asphalt & Lone Rock Jct.-Rock Creek, January 3, 1980 
Concrete Co., Gilliam County 
No. 8925 


Superior Asphalt & Shaniko-The Dalles/Calif. January 3, 1980 
Concrete Co., Hwy., Wasco County 
No. 8953 


M & F Building, Brookings (Wharf St.); January 7, 1980 
No. 8968 Curry County 


St. Helens Paving, Inc., Columbia County Line- January 7, 1980 
No. 8984 Buxton, Washington Co. 


Willamette-Western Monitor Road Junction January 9, 1980 
Corp., No. 8788 Project, Marion County 


North Santiam Shaff Rd.-W. Washington 
Paving Co., No. 9010 St. (Stayton), Marion Co. January 14, 1980 


Ausland Const., Inc. Grandview Ave. @ Clover lawn 
No. 8845 Dr. (Grants Pass Vicinity) 
Josephine County January 14, 1980 


Bomac Construction, Jantzen Beach Information January 17, 1980 
Inc., No. 8876 Center, Multnomah County 


Don Haisch Const. C8.» Jantzen Beach Information January 17; 1980 
No. 8988 Center, Multnomah County 


North Santiam Sand & Power Line-China Hol low January 18, 1980 
Gravel, Inc., No. 8885 Creek, Sherman County 


EXHIBIT c 
MINUTES OF _2-19-80 


Contractor and Acceptance 
Contract No. Section and County Date 


Ross Bros. Construction, Upper Calapooia River January 22, 1980 
No. 8726 Bridge, Linn County 


Baker Redi-Mix, Inc.; Auburn Ave. & Washington January 22, 1980 
No. 8906 Ave. (Baker), Baker 
County 


R. L. Coats, No. 8926 Madras/Prineville Hwy .- January 23, 1980 
Culver Hwy.» Jefferson Co. 


Olson Electric Co., Inc., Hermiston Ave. @ SW January 24, 1980 
No. 8792 Highland Ave. (Hermiston) 
Umatilla County 


Morse Bros., Inc.» 6th, 8th & Quincy Sts. January 30, 1980 
No. 8833 (Harrisburg), Linn County 


Babler Bros., Inc.; Del Rey Beach Access Rd.- January 30, 1980 
No. 8863 Neawanna Creek, Clatsop 
County 


Columbia West Matls. & D St. - F St. (Rainier) 5 January 30, 1980 
Constructors, No. 8967 Columbia County 


Roy L. Houck Const. Co.; Millican Creek (Lafayette) . January 30, 1980 
No. 8796 Yamhill County 


Porter W. Yett Co., Troutdale (SW 7th $t.)s January 30, 1980 
No. 8996 Multnomah County 


Gervais Construction Lone Tree Bar State Park, February 5, 1980 
Co., No. 8807 Marion and Yamhil1 Counties 


February 6, 1980 —— = 
H. $./Coulter, State Highway Engineer 


EXHIBIT. 
MINUTES OF _ 2-19-80 


VEHICLE WEIGHT RESTRICTION 
MADRAS-PRINEVILLE HIGHWAY (US 26) 
MILEPOINT 13.52 to MILEPOINT 17.83 

JEFFERSON AND CROOK COUNTIES 


An inspection of the Madras-Prineville Highway (Route U.S. 26) between 
milepoint 13.52 and milepoint 17.83 has revealed that "freeze-thaw" 
weather conditions have created an unstable condition to the roadbed 
subgrade. As a result, pavement deterioration has occurred to the 
extent that a reduction in allowable vehicle weights is necessary to 
prevent further damage to the highway pavement, possible damage to 
vehicles, and to insure motorist safety. 


ORS 487.905 gives authority to the Department of Transportation to 
impose reduced vehicle weight limits. This authority was delegated to 
the State Highway Engineer by the Oregon Transportation Commission, 
pursuant to Permit Administrative Rule 40-A, on April 17, 1979, to 
establish criteria for the State Highway Engineer to follow in imposing 
such weight restrictions. 


Acting pursuant to tnis authority and in accordance with said temporary 
rule, I hereby order that: 


1. A gross weight limit of eight tons be imposed upon any vehicle or 
combinations of vehicles while traveling upon the Madras-Prineville 
Highway between milepoint 13.52 and milepoint 17.83. 


Signs giving notice of this restriction are to be posted ina 
conspicuous manner at such locations as may be necessary to inform 
the public. 


This weight restriction shall be temporary in nature and will be 
rescinded when the restriction is no longer appropriate. 


pet 
Signed: S7tzz Zeer 
"4 H. S. Coulter 
Ae” State Highway Engineer 
ap 


F. B. Klaboe Bob Hamilton 

R. W. Gormsen J. L. Sollis 

R. L. Schroeder George Bell 

Dale Allen John Williams, Superintendent 
Oregon State Police 
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EXHIBIT : 
MINUTES OF -2-19-80 


February 1980 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the 
following actions for your official records: 


(1) Sale of an easement over a portion of a 27.5 acre excess parcel 
on the Oxman-Bubbs Ranch Section of the Old Oregon Trail Highway 
in Baker County for a minimum consideration of $800.00. Approved 
November 29, 1979. This corrects the Report of December 1979. 
Item 9. File 36099 (23-43) 


Sale of 5,000 square feet excess property on the Marquam Bridge- 
SE 84th Avenue Section of the Mt. Hood Highway in Multnomah 

County for a minimum consideration of $46,000. Approved January Zs 
1980. File 46378 (23-43) 


Signed on January 3, 1980, the Grant of Access to Davis Homes 
Ltd. on the Salisbury-Baker Section of the Baker-Unity Highway in 
Baker County which was approved by Mr. Yturri December 17, 1979. 
File 17575 (23-46) 


Signed on January 3, 1980 the Grant to Douglas County of an 

access on the Winston-Shady Interchange Section of the Coos Bay- 
Roseburg Highway in Douglas County which was approved by Mr. Yturri 
October 24, 1979. File 45077 (23-46) 


Grant of easement to the Clatskanie Peoples’ Utility District for 
a transmission line across the Clatskanie Maintenance Station on 
the Clatskanie-Delena Section of the Columbia River Highway in 
Columbia County. Approved January 3, 1980. File 48148 (23-43) 


Supplemental Agreement with the Union Pacific Railroad Company 
for construction on the South Banfield Interchange Section of the 
Fast Portland Freeway in Multnomah County. Approved January Gs 
1980. RR 875 (23-50) 


Signed on January 8, 1980 the Indenture of Access with Dennis 
Atkinson et al on the Mohawk Road-McKenzie Highway Section of the 
Eugene-Springfield Highway in Lane County, in which the extra 
width of one approach was approved by Mr. Yturri September 12, 
1979. Files 30743, 30744, 30746, 30747 (23-46) 


EXHIBIT D 
MINUTES OF 2-19-80 


Report of February, 1980 (cont.) 


Granted a Modification of Restrictions to remove the "reverter" 
clause in a former sale on the The Dalles-Big Eddy Section of the 
Columbia River Highway in Wasco County. Approved January 8, 
1980. File 30539 (23-42) 


Agreement for crossing with Bonneville Power Administration on 

the Chemawa Road-Hayesville Taterchange Section of the Pacific 

Highway East in Marion County. Approved January 9, 1980. File 
44059 (23-50) 


Sale of 0.40 acre excess property on the Washington County Line- 
Newberg Section of the Pacific Highway West in Yamhill County for 
a minimum consideration of $1,500.00. Approved January 10, 1980. 
File 2188 (23-43) 


Sale of 0.35 acre excess property on the Sandy-Wildwood Section 

of the Mt. Hood Highway in Clackamas County for a minimum consideration 
of $2,000. Approved January 15, 1980. Files 25416, 25417, 

25418. (23-43) 


Sale of 3,333 square feet excess property on the Marquam Bridge- 
SE 84th Avenue Section of the Mt. Hood Highway in Multnomah 
County for a minimum consideration of $38,000. Approved January 
16, 1980. File 44745. (23-43) 


Granted a Modification of Restrictions to remove the "reverter" 
clause in a former sale on the Sunset Highway-Pacific Highway 
Section of the Beaverton-Tigard Highway in Washington County. 
Approved January 15, 1980. File 32920 (23-43) 


Granted a Disclaimer of any interest or rights in abandoned Union 
Pacific Railroad right of way abutting the John Day Highway in 
Malheur County. Approved January 16, 1980. RW 507 (23-43) 


Sale of 5,412 square feet excess property on the Oregon City- 
Canemah Section of the Pacific Highway in Clackamas County for a 
minimum consideration of $11,v00. Approved January 22, 1980. 
File MS-5 (23-43) 


Sale of 8,235 square feet excess property on the Marquam Bridge- 

SE 84th Avenue Section of the Mt. Hood Highway in Multnomah 

County for a minimum consideration of $51,000. Approved January 22, 
1980. File 46826 (23-43) 


EXHIBIT ———_—- 
MINUTES OF —2-19-8° 


Report of February, 1980 (cont.) 


(17) Right of Way Services Agreement with General Services for relocation 


assistance on the Capitol Mall. Approved November 20, 1979. 
Agreement 143 Misc. C&A 7255. (23-45) 


Sale of 10,419 square feet excess property on the SE 104th-SE 
122nd Section of the Mt. Hood Highway in Multnomah County for a 
minimum consideration of $59,800. Approved January 29, 1980. 
File 45443 (23-43) 


Sale of 0.90 acre excess roadway on the Prineville-Ochoco Dam 
Section of the Ochoco Highway in Crook County for a minimum 
consideration of $1, 200. Approved January 29, 1980. File 2413 
(23-43) 


Right of Way Services Agreement with the City of Portland for 

acquisition of the Greeley Avenue Connection to I-5 Section of 
the Pacific Highway in Multnomah County. Approved October 5, 

1979. Agreement 144 Misc. C&A 5922 (23-45) 


Sale of 3.23 acres excess property on the Willamette River- 
Hayesville Section of the Pacific Highway in Marion County for a 
minimum consideration of $60,000. Approved January 29, 1980. 
File 21060 L-2142 (23-43) 


Sale of 0.2 acre excess property on the Airport Road-NE Alberta 
Section of the Cascade Highway in Multnomah County for a minimum 
consideration of $11,400. Approved January 29, 1980. File 27166 
L-3063 (23-43) 


Sale of 6,000 square feet excess property on the Marquam Bridge- 

SE 84th Avenue Section of the Mt. Hood Highway in Multnomah 

County for a minimum consideration of $37,500. Approved January 31, 
1980. File 45310 (23-43) 


Signed on January 31, 1980, the Grant of Access to Jackson County 
Federal Savings and Loan Association on the Grants Pass-New Hope 
Road Section of the Jacksonville Highway in Josephine County 
which was approved by Mr. Yturri December 26, 1979. File 40494 
(23-46) 


Service Agreement with Union Pacific Railroad Company for installation 


of grade crossing protection devices at Greenwood Station in 
LaGrande, Union County. Approved February 1, 1980. RR 997 (23-50) 


EXHIBIT _____D»_ 
MINUTES OF 2-19-80 


Report of February, 1980 (cont.) 


Sale of 4,993 square feet excess property on the Marquam Bridge- 

SE 84th Avenue Section of the Mt. Hood Highway in Multnomah 

County for a minimum consideration of $44,000. Approved February 5, 
1980. (23-43) 


Construction-Maintenance Agreements with the Oregon Electric 
Railway for installation of grade crossing protection devices. 
Approved February 6, 1980 at: 


Fairview Road near Waterloo, Linn County, RR 998 
Santiam Highway at Weldwood, Linn County, RR 999 
LaSalle Street in Harrisburg, Linn County, RR 1000 


Service Contract with Southern Pacific Transportation Company in 
connection with advance warning signs on the Silver Creek Falls 
Highway and the P.cific Highway. Approved February 6, 1980. RR 1001 
(23-50) 


Release of Access by the Burlington Northern Railway Company on 
the Warren-Scappoose Section of the Columbia River Highway in 
Columbia County. Approved April 25, 1979. RR 944 File 50084 
(23-50) 


Sale of 2.85 acres excess property on the Crow-Gillespie Corners 
Section of the Territorial Highway in Lane County for a minimum 
consideration of $2,200. Approved February 6, 1980. File 22492 
(23-43) 


Dated this Zz day o 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


the Oregon Transportation 
¢ formal offers to purchase 
(Delegation Order 
No. : . 4 P i ollowing offers in 
accordance with this aut f the Commission: 


COMSTOCK-ANLAUF SECTION, 


R-49362 - Roy H. Hehn et al. 
purposes - offer $14,700.00. 


N.E. SANDY BOULEVARD-N.-E. GLISAN STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY — MULTNOMAH COUNTY 


R-49166 - vance W- Benedict et al. 2,350 square feet for 
right of way purposes: offer $19,150.00. 


R-49167- Raymond c. Nutini et al. pe eT square feet for 
right of way purposes: offer $6, 800.00. 


N. TIGARD INTERCHANGE-S - TIGARD INTERCHANGE SECTION, PACIFIC 
HIGHWAY - MULTNOMAH COUNTY 


R-50162 - Willard B. Donaca et UX: parcel 1 - 26 square 
feet for right of way purposes - parcel 2 - 675 square feet; 
parcel i= 75 square feet; poth for permanent easement. offer 
§1,550.00. 


R-50196 - Paul Hugo et ux. parcel 1 - 4,325 square feet; 
parcel 2 - 12,549 square feet; Parcel 3 ~ 69, 288 square feets all 
for right of way purposes: : $25,650.00. 


R-50206 - Robert J- Gurnon et al. 0.19 acre for right of 
way purposes: offer $11, 200.00. 


R-50214 - Alvin F- French et al. parcel 1 - 0.17 acre for 
right of way purposes + Parcel 2 - 2,700 square feet for construc 
tion permit. offer $10,150.00. 


Dated this La day of February >» 1980. 


of Way Manager 


Report of offers Tendered - 7 
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EXHIBIT ——— 
MINUTES OF 2-19-80 


February 1980 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation . om the Oregom 
Transportatio subdelegated to Assistant Right of Way 
Manager in the Right of Way Manager » (Administrative Order 
No. 33)> tT report that I have taken the following actions for 

your official records: 


(1) Right of Way Services Agreement with the city of Florence for 
reviewing appraisals on property to be ac i Florence 
Airport in Lane County - Approved December 3 

7234, Agr: 1480 (23-45) 


EXHIBIT : 


MINUTES OF .2719-80 
STATE PARK ORDER 


Pursuant to authority delegated to me from the Oregon Transportation 
Commission in Resolution No. 43, Section III, paragraph "N", I, 
David G. Talbot, hereby order that the following reduced overnight 
campground rates apply to parks open from January 30 through 
February 29, 1980: 

Trailer Campsites $¢ 3.00 per night per site 

Improved Campsites 2.00 per night per site 

Tent Campsites 2.00 per night per site 


Primitive Campsites 1.00 per night per site 


1/8/89 


EXHIBIT___E- 
MINUTES OF _2719-8° 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the State 
Parks Administrator, or his designate, in an official capacity to 
exercise certain authority on behalf of the Oregon Transportation 
Commission. Pursuant to that authority, and acting in accordance 
therewith, the Parks Administrator or his designate has approved 
the following actions and report them for your official records. 


On January 4, 1980, approved payment invoices with 20 
Oregon counties (list attached) for distribution of 
State Museum Grant-in-Aid (ORS 358.710), in the amount 
of $25,000. 


On January 4, 1980, approved a State Grant-in-Aid 
agreement with Lane County Parks, Lane County for 
Syuislaw River Fish Pier, in the amount of $14,000. 


On January 4, 1980, approved an Historic Preservation 
Grant-in-Aid Maintenance and Administration agreement 
with Glenn Northcross, Jackson County for E.V. Carter 
#41-10139, in the amount of $5,000. 


On January 9, 1980, approved an Historic Preservation 
Grant-in-Aid Memorandum of Maintenance agreement with 
Berean Fundamental Church, Linn County for White 
Spires #41-10103, in the amount of $6,183. 


On January 9, 1980, approved a State Grant-in-Aid 
agreement with Malin Park and Recreation District, 
Klamath County for community hall reroofing, in the 
amount of $3,500. 


On January 15, 1980, approved a State Grant-in-Aid 
agreement with City of Stayton, Marion County for 
Stayton park and playground equipment, in the amount 
of $10,000. 


On January 16, 1980, approved a State Grant-in-Aid 
agreement with city of Cornelius, Washington County 
for Harleman Park sprinkler system, jin the amount of 
$1,250. 


On January 25, 1980, approved an agreement with the 
City of Lincoln City for water services to Roads End 
State Wayside. The lump sum of $6,987.50 is to be 


paid on or before March 1, 1980, with a monthly base 
rate of $23.75. 


On January 28, 1980, approved a State Grant-in-Aid 
agreement with Hillsboro, Washington county for 
Fairgrounds Sports Field Complex, in the amount of 
$30,400. 
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EXHIBIT E 
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On January 28, 1980, approved a State Grant-in-Aid 
agreement with Seaside, Clatsop County for Seaside 
tennis courts, in the amount of $6,125. 


On January 28, 1980, approved a State Grant-in-Aid 
agreement with Seaside, Clatsop County for City Park 
development, in the amount of $3,300. 


On January 29, 1980, executed a deed conveying the 
40-acre Robert W. Sawyer State Park property to the 
Bend Metropolitan Park and Recreation District. There 
was no monetary consideration in the conveyance. The 
deed carries a restriction limiting use of the 
property to public park and recreation purposes, with 
a reversion to the State if the property should be 
used otherwise. Also, the park shall continue to be 
identified as "Robert W. Sawyer Park". 


On January 29, 1980, executed a deed to Jon H. 
Bowerman for a 112-acre portion of the "Chaparral 
Ranch" property on the John Day River in Wheeler 
County. The property was offered for sale at public 
auction on October 26, 1979, with Bowerman being the 
successful bidder at $102,500. The conveyance carries 
extensive deed restrictions which limit use of the 
property to one residence, and agricultural purposes 
to assure compliance with Scenic River preservation 
concepts. The property, acquired in 1972, was the 
first acquisition by the State under provisions of the 


Scenic River statutes. 
Sh 


ao ; ( 
sah 
Dated this > day of teh /9 


MUSEUM AID PROGRAM FY 80 


FY 1979 
Allocations 


FY 1980 
Approved Allocations 


Eligible Allowable 


Counties Expenditures Requests 


$1,305.65 
§21.11 
1,839.00 
Apt? sad 
1,839.00 


1,839.00 
1,839.00 


1,839.00 
1,839.00 
1,839.00 


1,839.00 
1,839.00 


562.24 
1,663.70 
1,839.00 

880.07 

919.50 
1,424.31 

652.77 


Clatsop 
Columbia 
Coos 
Crook 
Curry 


Deschutes 
Douglas 
Jackson 


Josephine 
Klamath 
Lane 


Lincoln 
Linn 


Morrow 
Multnomah 
Tillamook 
Union 
Wallowa 
Wasco 


Washington 


Clatsop county Historical Museum, Astoria 
Vernonia Museum, Vernonia 

Coos-Curry Pioneer Museum, North Bend 
A.R. Bowman Memorial Museum, Prineville 
Chetco Valley, Brookings 

Curry County Museum, Wedderburn 
Deschutes Pioneer Museum, Bend 

Douglas County Museum, Roseburg 
Jacksonville Museum, Jacksonville 
Beekman House, Jacksonville 

Kerbyville Museum, Kerby 

Klamath County Museum, Klamath Falls 
Lane County Museum, Eugene 
Shelton-McMurphey House, Eugene 

Lincoln County Historical Museum, Newport 
Burrows House Museum, Newport 

Linn County Museum, Brownsville 

Moyer House, Brownsville 

Morrow County Museum, Heppner 
Bybee-Howell House, Portland 

Tillamook Pioneer Museum, Tillamook 
Union County Museum, Union 

Wallowa County Museum, Joseph 

Fort Dalles Museum, The Dalles 
Washington County Museum, Hillsboro 


600.00 
25,785.00 


132,005.00 


27,372.00 
64,584.00 
24 ,736 .00 


16,016.00 
6,713.00 


6,234.00 
10,000.00 
17,867 .00 

3,450.00 

5,300.00 

9,576.00 

5,240.00 


$1,924.50 
2,999 .00 
2,750.00 
2,853.50 
5,000.00 


300.00 
5,000 .00 
5,000.00 


5,000.00 
5,000.00 
5 ,000 .00 
5 ,000 .00 
3,356 .50 

, 117.00 

, 000. 00 
000 .00 
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$ 649.36 
1,012.00 
927.97 
962.90 
1,687 . 34 


101.09 
1,687.34 
1,687 .34 


1,687 .34 
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1,687.34 
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1,687.34 


1,687 .34 
1,132.66 


1,051.83 
1,687.34 
1,687.34 
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894.22 
1,615.79 
884 .09 
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Total Available Funds FY 1980 ($25,000) = 33.75% of Total Allowable Requests ($74,083.50). 


1-4-80 
Parks and Recreation Division 
Department of Transportation 


EXHIBIT 


F 


MINUTES OF 2:19-8° 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
Defendant 


E. D. Cunningham $ 250. 
L-7693 

R-A-28 

Section: Powers Airport 

County: Coos 
Approved by: Jack L. Sollis 


Joe A. Owen, Jr. 


L-7588 

R-44954 
Section: 
Highway: 
County: 
Approved by: 


Coms tock-Anlauf 

Pacific 

Douglas 

Jack L. Sollis 
J. J. Meyer, Jr. B27 yi 
L-7491 
R-49405 
Section: 
Highway: Santiam 
County: Linn 
Approved by: 


Price Road-Goldfish Farm Road 


Jack L. Sollis 


$14,500 


John Gisler 


L-7534 
R-49407 
Section: 
Highway: Santiam 
County: Linn 
Approved by: 


Price Road-Goldfish Farm Road 


Jack L. Solilis 


Serer: 


State's 
Hiqhest 
Appraisal 


Amount of 
Settlement 


$ 1,000 $ 1,500 


Date: January 24, 1980 


$10,250 
(plus 

$1,900 

fencing) 


$12,470 


Date: January 28, 1980 


$57,200 $56,680 


Date: January 11, 1980 


$45,000 
(Revised) 


$45,000 


Date: December 26, 1980 


EXHIBIT-——— 
MINUTES OF 2-19-80 


REPORT OF CONDEMNATION CASES SETTLED 


S 
Defendant een 


Joseph Olson $35,700 
L-7615 

R-50108 

Section: Ross Island Bridge - 52nd 
Highway: Mt. Hood 

County: Multnomah 

Approved by: Jack L. Sollis 


Robert McTarnahan $28 ,750 


L-7648 

R-50081 
Section: 
Highway: 
County: 
Approved by: 


Progress Interchange 
Scholls 

Washington 

Jack L. Sollis 


Bellcom Resources $ 5,450 
(Deposit) 
L-7690 
R-39377 
Section: Smith Point-Camp Rilea 
Highway: Oregon Coast 

County: Clatsop 

* Settled by Right of Way Section. 
Bell Intercontinental $12,500 
L-7689 
R-35424 
Section: Smith Point-Camp Rilea 
Highway: Oregon Coast 

County: Clatsop 

* Settled by Right of Way Section. 


_ Appraisal 


State's 


Hiqhest Amount of 


Settlement 


$35,700 $40,500 


Date: January 30, 1980 


$39,050 $40,000 


Date: January 18, 1980 


* 
(Dismissed) 


+ 
(Dismissed) 


EXHIBIT F 
MINUTES OF _2-19-80 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant = Cause of Action Plaintiff 


State of Oregon Edith F. Keller Specific Delivery 
Performance of Title 


L-7765 

R-50062 

Section: Bend South City Limits-Murphy Road 
Highway: The Dalles-California 

County: Deschutes 

Disposed of by: Deed delivered. 


Rosalie A. Curl Kenneth L. Cardin Personal Injury $57,500 


L-7078 

County: Jackson 

Disposed of by: Settlement by all defendants in the amount of $8,500. 
State's insurance carrier did not have to contribute 
to settlement. 


Elvin Keeling State of Oregon Wrongful Death $102,000 


L-7457 
County: Klamath 
Disposed of by: Settlement of $5,000 made by State's insurance carrier. 


Margaret Churchill State of Ore. Personal Injury Summary 
Judgment 
L-7694 
County: Lane 
Disposed of by: Won on Summary Judgment - Worker's Compensation de- 
fense. 


Michael Lindahl Linda McClaughry Personal Injury $ 4,665 
and State 

L-7754 

County: Lane 

Disposed of by: Settled for $3,065. 


Eve Sorokin H. S. Coulter Personal Injury $ 80,551.29 
and Lincoln Co. 
L-7656 
County: Lincoln 
Disposed of by: Tender to Lincoln County to defend and indemnify 
accepted. 


EXHIBIT g 
MINUTES OF 2-17-°° 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant ____ ___ ___ Cause of Action Plaintiff 
Joseph Singleton State of Oregon Personal Injury $100,000 

(General 
plus and 
undeter- 
mined 
amount for 
L-7707 Special) 
County: Marion 
Disposed of by: Won on demurrer - immune from liability for design 
defect of highway. 


Murland Graham State of Oregon Personal Injury $ 75,412 


L-7 366 

County: Multnomah 

Disposed of by: Settled by State's insurance carrier at no cost to 
State. 


Ruth A. Graham State of Oregon Personal Injury $ 82,227.68 


L-7367 

County: Multnomah 

Disposed of by: Settled by State's insurance carrier at no cost to 
State. 


State of Oregon Ray L. Lovel Property Damage $ 740.93 


L-7429 
County: Multnomah 
Disposed of by: Amount sued for and costs paid in full. 


Mary Young State of Oregon Personal Injury $500,000 
(General ) 
$ 1,800 
(property 
damage) 
$ 2,262.17 
(Special 
L-7553 damages ) 
County: Multnomah 
Disposed of by: Settlement of $3,000 (State's contribution) 


BPNOIT ie 
MINUTES OF 2-19-80 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant ==» Cause of Action Plaintiff 


rian se 


John McClincy State of Oregon Trespass $40 ,000 


L-7584 
County: Multnomah 
Disposed of by: Settled for $2,500. 


State of Oregon Lester Herrmand Property Damage $ 536.56 


L-7507 

County: Washington 

Disposed of by: Dismissal as defendant could not be located in the 
State of Oregon and his driving privileges have al- 
ready been suspended. 


EXHIBIT __—_E. 
MINUTES OF _2-19-80 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 
—_-- ooo SS en i DE PARIMENT OF TRANSPORTATION 


L-7804 Kimberly M. Brown v. The State of Ore on: This case arises 
out of an accident that occurred on January 20, 1979 on the South 
Santiam Highway at approximately milepost 66, in which the plain- 
tiff was a passenger in a 1979 Dodge automobile and alleges that it 
was involved in a collision with a State Highway Division truck. 
The plaintiff alleges that the State Highway Division driver was 
negligent in parking the truck in a paved traveled portion of the 
highway, failing to set out flairs, leaving the truck in the Paved 
portion of the highway unattended and failing to warn members of 
the traveling public of the parked truck. The plaintiff is suing 
for $100,000 in damages. The matter has been referred to the At- 
torney General for the defense of the State. 


L-7805 Dennis Webb v. Highway Division of the Oregon State Depart- 
ment of Transportation: This case arises out of an accident that 
occurred on January 12, 1979 at Coos River Route and Mullen Street 
in Coos County, in which the plaintiff was operating a vehicle and 
it was involved in a collision with a State Highway Division truck. 
The plaintiff alleges that the Highway Division's driver failed to 
Stop at the intersection and was operating the vehicle at an exces- 
sive rate of speed, failed to keep a proper lookout, failed to yield 
the right of way and failed to keep his vehicle under control. The 
plaintiff is suing for $100,000 in damages. The matter has been re- 
ferred to the Attorney General for the defense of the State. 


L-7814 Debbie Jean Anderson v. State of Oregon, Department of Trans- 
at meobtie Jean Anderson v. S & 


portation, Highway Division: This case involves an accident that 
happened on State Highway 18 in Yamhill County near McMinnville on 
February 14, 1979, when the plaintiff's vehicle was allegedly damaged 
by sand and gravel spilling from a truck driven by a Highway Division 
employee. The plaintiff is seeking $542.68 in damages and $500.00 in 
attorney fees. The matter has been referred to the Attorney General 
for the defense of the State. 


L-7815 Larry A. Jones v. State of Oregon, Department of Transporta- 
tion, Highway Division: Plaintiff alleges that he was driving a 
vehicle in the vicinity of highway division maintenance work on 
September 13, 1979 on Boones Ferry Road, Tualatin, Oregon, and that 
the State failed to Properly sign the area indicating that work was 
being done or to have flagmen in a position adequate to warn the 
plaintiff in time to make a Proper stop. The plaintiff is seeking 
$16,931.94 in damages. The matter has been referred to the Attorney 
General's office for the defense of the State. 


EXHIBIT E 
MINUTES OF _2-19-80 


L-7816 Allen E. Mayfield v. Pacific Northwest Bell Telephone Company : 
This accident occurred on December 31, 1977 on Highway 238 just south 


of the intersection of State Highway 238 and U.S. Highway 199, when 
the plaintiff struck a manhole cover and was injured. The plaintiff 
alleges that the manhole cover was protruding above the surface of 
the shoulder of the highway and that the defendant was negligent in 
failing to maintain the area around the manhole properly. The defen- 
dant has tendered defense of the lawsuit to the State. The amount of 
the lawsuit is $534,321.87. The matter has been referred to the 
Attorney General for the defense of the State. 


L-7817 Truck Insurance Exchange v. Alfred Lopez, et al: This case 
arises out of an accident that occurred on January 20, 1978 on High- 
way 97 in Klamath County. The plaintiff alleges that the cause of 
the accident was the defendant's stopping on the highway without 
proper flagging or warning devices being posted. The alleged negli- 
gence of the State is not too clear aside from an allegation of a 
duty to maintain public highways and to notify the general public of 
road conditions. The plaintiff is seeking $40,234.50. The matter 
has been referred to the Attorney General's office for the defense 
of the State. 


L-7818 Convoy Company V.- Alfred Lopez, et al: This is a companion 
case to L-7817 and involves the same accident and the same circum- 
stances. The plaintiff has alleged that the State was negligent in 
failing to warn plaintiff by signs and flagmen that Highway 97 at 
milepost 227 contained black ice. The plaintiffs are seeking 
$26,070.25. The matter has been referred to the Attorney General's 
office for the defense of the State. 


L-7821 Roger G. Houston V- State of Oregon, Department of Transpor- 
tation, Highway Division: This lawsuit arises out of an accident 


that occurred about March 13, 1979 on Highway 227 in Douglas County, 
in which the plaintiff alleges that an employe of the State Highway 
Division was operating a power brush cutter which ejected a rock that 
struck plaintiff's vehicle. Plaintiff is seeking the sum of $273.84 
for damage to the vehicle and $250.00 for costs and disbursements. 
The matter has been referred to the Attorney General's office for 

the defense of the State. 
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eviuntt 2 — 
MINUTES OF2219-80 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
. Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following actions 
the Transportation Commission's records: 


On VYANUARY. 25, 1980, $ 2,625,970.78 was distributed to 
the counties as their share of motor vehicle revenues 
(20.07%) for the month of DECEMBER, 19 79. 


On JANUARY 31, 1980, $1,592,330-07 (12.17% of the 


Highway Fund) was distributed to the cities for the 
month of DECEMBER, 1979 . 


(Lists of apporttonments on file in Comntsston Files, 
Salem. ) 


Dated this 28THday of JANUARY , 19 80 


Controller 
Division 


Attachments 


cc: F. B. Klaboe 
John Earley - Att. 


VICTOR ATIYEH 


EXHIBIT H 
MINUTES OF _2-19-80 


State of Oregon Aeronautics Division 


3040 25th STREET S.E., SALEM, OREGON 97310 PHONE 378-4880 


January 31, 1980 


MEMO TO: Anthony Yturri, Chairman 
Gordon Coleman 
Michael P. Hollern 
Tom Walsh 
Peter J. Brix 


FROM: Paul E. iureee, heal S Karke?” 


Aeronautics Administrator 


SUBJECT: Agenda Item for Commission Meeting, February 19, 1980 
(Actions by Aeronautics Administrator under delegated authority) 


The following information report is submitted concerning real property actions 
I have taken under the authority delegated to me by Commission Order No. 18. 


This will appear in the agenda as an information item only. 


is On September 19, 1979, executed a one-year (October 1, 1979, to 
September 30, 1980) Christmas Tree Cutting Permit between Oregon 
State Aeronautics Division (OSAD) and Harold L. Knapp, at the 
Cape Blanco State Airport. 


On October 18, 1979, executed a Termination of the Lease Agreement 
from OSAD and James Oveross to Dale McLane at the Siletz Bay State 
Airport. 


On November 1, 1979, executed a six (6) months' (from November 1, 
1979, to April 30, 1980) Tiedown Rental Agreement between OSAD 
and Independence Flight Center for forty (40) tiedown spaces. 
Flight Center has the right of first refusal at the end of the 
agreement period to enter into a new Tiedown Agreement. 


On November 7, 1979, executed an Assignment of the Lease between 
Jensen Aviation Enterprises, Inc. and Geoffrey Atkins, Gregory 
Green, James A. Green and Tom R. Murley, acting as a partnership 
doing business as Centennial Aviation. 


On November. 13, 1979, executed a five-year (to October 31, 1984) 
Hangar Site Lease between OSAD and Charles K. Rorex and Howard Keh1 
for Hangar Site No. 1E at the Cape Blanco State Airport. 
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Oregon Transportation comtsete January 31, 1980 


Members 


On November 29, 1979, executed a five-year (to November 30, 1984) 
Commercial Lease Agreement between OSAD and a partnership composed 
of Geoffrey Atkins, Gregory Green, James A. Green and Tom R. Murley, 
doing business as Centennial Aviation. This lease agreement provides 
for four (4) five (5) year options. 


On December 4, 1979, executed a five-year (to November 30, 1984) 
Hangar Site Lease between OSAD and Ernest J. Barnett at the Condon 
State Airport. 


On December 6, 1979, executed a five-year (to November 30, 1984) 
Hangar Site Lease between OSAD and Jack Wright for site number 
W-16, at the Lebanon State Airport. 


On December 7, 1979, executed a five-year (to November 14, 1984) 
Hangar Site Lease between OSAD and Guy R. Hardin, for site 
number E at the Cape Blanco State Airport. 


On December 11, 1979, executed an Assignment of the Lease between 
OSAD and Mr. Buell to Mrrs. Dierdorff and Karren on Hangar Site 
number 2E at the Independence State Airport. 


On December 28, 1979, executed a five-year (to October 31, 1984) 
Hangar Site Lease between OSAD and A. D. VanLoo for Site D at the 
Cape Blanco State Airport. 


On January 2, 1980, executed a Right-of-Way Easement to Pacific 
Power and Light Company for a power line and pole to be erected at 
the Joseph State Airport to provide power to the hangar area. 


On October 10, 1980, executed a five-year (to December 31, 1985) 
Hangar Site Lease for site number 4, between OSAD and Hal Looper 
at the Toledo State Airport. 


On January 17, 1980, executed the following: 


a. A Termination of Lease Agreement between OSAD and 
Tri-Flying, Inc. at the Tri-City State Airport. 


A five-year (to August 31, 1984) Ingress/Egress Permit 
between OSAD and Viking Aviation, Inc. to do fixed 
base operations at the Tri-City State Airport. 


A five-year Hangar Site Lease between the City of John 
Day and Eva Harris 


March 25, 1980 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building, at 10 a.m. Notice of the meeting 
was made by press release to the newspapers of general and local 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

Robert Royer, Assistant Director for Policy and Program 
Development 

H. S. Coulter, state Highway Engineer 

David Talbot, Administrator of Parks and Recreation Division 

Paul Burket, Administrator of Aeronautics Division 

David Moomaw, Administrator of Motor Vehicles Division 

Dennis Moore, Administrator of Public Transit Division 

Larry Rulien, Executive Assistant to the State Highway 
Engineer 

E. S. Hunter, Assistant State Highway Engineer, Technical 
Services Branch 

David Moehring, Assistant State Highway Engineer, Project 
Management Branch 

Robert Bothman, Administrator, Metropolitan Branch 

Glen Green, Federal Highway Administration 

Joe Christian, ODOT Fiscal Officer 

Garv Potter, Manager, Environmental Section 

Shirley Eads, State Travel Director 

Robert W. Gormsen, Manager, Commission Services 


There were others present including representatives of the 
news media. 


The Commission unanimously approved the following items 
on the consent calendar: 


1) Minutes of the meeting of February 19, 1980. 


2) Adopted resolution declaring necessity of certain real 
property for public purposes and authorized condemna- 
tion. ("Real Property Condemnation Resolution No. 
2696" on file in the Commission's files, Salen. ) 


March 25, 1980 


Adopted resolution removing from the state highway 
system a short section of alignment (one block in 
length, known as S.E. Voorhies Way, between 6th and 
Jth Streets) of the Redwood Highway (formerly 
Pacific Highway) in the City of Grants Pass, 
Josephine County. ("Abandonment Resolution No. 
591" on file in the Commission's files, Salem.) 


Adopted resolution redesignating a portion of the 
Northeast Portland Highway in the St. Johns District 
onto North Ivanhoe Street and North Richmond Avenue 
in the City of Portland. City to accept jurisdiction 
of the former route on North Philadelphia Avenue and 
North Lombard Street. ("Abandonment Resolution No. 
590" on file in the Commission's files, Salem. ) 


Authorized increases in project authorizations on 
the following contracts: 


a. Contract No. 8988 for the Jantzen Beach 
Information Center, Pacific Highway, 
Multnomah County, in the amount of $8,899.62. 


Contract No. 8921 for the S.E. Powell Blvd.- 
S.E. Foster Road, East Portland Freeway, 
Multnomah and Clackamas Counties, in the 
amount of $585,000 (11.6% increase). 


Contract No. 8333 for the Clackamas County 
Traffic Signal Project, in the amount of 
$90,000 (66% increase). 


Appointed Steve Saubert, Manager of the Sea Lion 
Caves, as a member of the Travel Advisory Committee. 


Agreement with the Astoria Chamber of Commerce for 
operation of the tourist information center at 
Astoria. Estimated cost for one year is $10,300. 


Request of the Bureau of Land Management to place a 
mobile home within the Rogue River Scenic Waterway 
one-half mile downstream from the community of 
Galice in Josephine County. 


March 25, 1980 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
Vice Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Assistant State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


The Commission reconfirmed Wednesday, April 16, 1980, for 
their next meeting in Salem. The May meeting had been previously 
set at the December meeting for May 20 and will be in Eugene at the 
Rodeway Inn. 


Mr. Joe Christian, ODOT Fiscal Officer, explained the 
current 1981-1983 budget process. He said the APLS (Alternative 
Program Levels System) is being used and this has proved to be a 
very useful management tool in that it establishes priority ranking 
of groups of activities within the unit. At the direction of the 
Legislature, he said, it is being used throughout the State excepting 
Higher Education. The process involves the creation of a reduced 
level budget which eventually will be submitted to the Governor's 
Office by September 1 for inclusion in his budget. He explained 
that the reduced level budget starts with the previous budget base, 
adds an inflation factor (20%) and then reduces that total to an 
85% level. He stated that decision packages are also used in the 
process and priority ranking of activities is done at the agency 
level and the Governor's level. To learn more about the budget 
process, to hear reports from the Administrators, and to get the 
Commission reaction, a one-day workshop was set for 9 a.M., Friday, 
May 16, in Salem. 


Mr. George Bell explained the bill concepts for the 1981 
Legislative Session and said these are due in the Governor's Office 
by April 1. A packet of proposed bills had already been sent to 
each member of the Ccmmission. (Copy dated 3-19-80 to the Oregon 
Transportation Commission from Mr. Sollis on file in the Commission's 
files, Salem.) Mr. Klaboe said most are housekeeping bills. 

Mr. Bell commented that two bills have been given priority stats 

by the Department. One is the variable gasoline tax and the second 
one is a more detailed definition of motor fuels. Mr. Sollis 
briefly discussed the fuel definition proposal. He said a more 
precise method of determining equivalents of exotic fuels, including 
propane and liquified natural gas, etc., for taxation and a method 
of accounting for them is needed. 


March 25, 1980 


Vice Chairman Walsh asked the fiscal impact of the Parks 
day user fee. Mr. Talbot answered that, based on a $5 per car 
annually, it would be $750,000. Mr. Walsh commented that currently 
Sno-Parks are generating about $250,000 to $300,000 annually. 


Mr. Bob Royer explained the Ridesharing Program which is 
essentially a fuel conservation effort. The Federal Plan contained 
nine separate measures including water craft restriction, public 
information programs and speed limitation. This plan could go into 
effect if the President determines that an interruption of energy 
supply occurs or is imminent. The State can develop its own plan 
and, if approved by the Department of Energy, the State plan could 
go into effect. He said the Highway Division would be involved in 
three separate measures. These are: a Public Information Program, 
a Signal Upgrading Program, and a Ridesharing Program. 


Chairman Yturri asked how the signal upgrade would save 
fuel. Mr. Royer replied that more sophisticated integrated signals 
allow smoother traffic flow and therefore more fuel efficiency. 


Mr. Royer continued that the Ridesharing Program investment 
of $200,000 could save perhaps 12 million gallons of gasoline per 
year. The program deals primarily with employers and includes van 
pooling and car pooling. He said the emphasis will be on employers 
located outside the three urbanized areas as there are presently three 
Ridesharing Programs in the State in the major urbanized areas. The 
funds would be used to educate and assist the employer so that they 
may encourage their employees to participate. Mr. Royer asked 
permission to appear before the Emergency Board for the development 
of operation of the Statewide Ridesharing Program for the remainder 
of the 1979-81 biennium in the amount of $200,000 in General Funds 
and establish three full-time positions. The Commission unanimous ly 
approved the request. 


Ms. Shirley Eads, State Travel Director, gave each Commissioner 
a copy of the 64-page Vacation Planning Guide (Discover Surprising 
Oregon) and explained that the Guide was newly prepared. She said 
it is planned to produce and distribute 300,000 of these Guides 
during this biennium. Ms. Eads proposes that the document be sold 
for $1 per copy. She asked for the Commission's authority to 
appear before the Emergency Board and ask the following: 


1) That the Travel Information Section be allowed to 
sell the Vacation Planning Guide (in quantities of 
100 or more) to chambers of commerce, regional 
promotion groups, and private businesses at cost 
of production, printing, and handling. (Estimate 
this cost to be $1 per copy.) 


That chambers of commerce and other non-profit tourist- 
promotion groups be allowed to re-sell the Guide at cost. 


(Continued on next page.) 
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That single copies of the Guide be sold at cost at 
State Border Information Centers. 


That monies received from sale of the Guide be 
returned to the Travel Information printing budget 
and be dedicated for use it printing more copies 
of the Guide. 


5) That, if the Emergency Board approves, this process 
be incorporated in the 1981-83 budget. 


The, Commission unanimous ly approved her request. 


Mr. Sollis asked and received the Commission's unanimous 


approval to amend the following delegation orders: 


1) Adding a paragraph i , Delegation Order No. 26 
authorizing the Administrator of the Parks 
Division to approve and execute rental agreements 
with Parks Division employees Living in houses 
owned by the Parks Division. 


Adding a paragraph to Delegation Order No. 23 
authorizing the State Highway Engineer to approve 
and execute rental agreements with Highway Division 
employees living in houses owne d by the Highway 
Division. 


The Chairman welcomed Mr. Coulter back after nis {lliness. 


Mr. Coulter discussed the Six Year Highway Improvement 


Program explaining that the plan today includes modifications and 
additions which were brought about through public discussions and 
further considerations. (A copy of the Program was mailed to the 
Commission on March 11, 1980; copy on file in the Commission's files, 
The changes and modifications are: 


1) The City of Beaverton requested acceleration in the 
Program to fiscal year 1980 on traffic signal work 
at 107th, 110th and the Tualatin Valley Highway. It 
appears that this can be done. 


The City of Bend sought three laning on The Dalles- 
California Highway north of Bend. That improvement 


has been included in the Program subject to a local 
agreement. 


(Continued on the next page.) 
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3) The Corvallis Bypass req 
language changes in the 
preliminary engineering in ¢t 
the City can procee 


uest resulted in some 
Program to advance the 
he near future so 


d with developmental work in 


the Corvallis area. 


4) The City of Hillsboro w 
and work on the Tualatin V 
advanced on the Program. 
in the Six Year Plan, 


up. 
5) The Wildwood-Zigzag area requ 
Hood River delegation include 


refuges. 
will construct left-tur 


The main program is inc 


anted a 10th Street Project 
alley Highway to be 
These projects are 
but could not be moved 


est from the 

d some left-turn 
As an interim measure, the Department 
n refuges this summer. 
luded and is slated 


for 1984. 


6) Hood River County reque 
Couplet. 


sted a 13th Street 


The State will cooperate in the 


design of that project. 


7) 


8) 


9) 


10) 


11) 
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Coquille Bypass 
included. 


Portland area changes inc 


a. McLoughlin Boulevar 


b. Greeley Avenue Ramps are incl 


preliminary work is now 


lude: 


d improvement 
) commits the 


(preliminary engineering 
h the Interstate 


Highway Division to matc 
Transfer Funds. 


uded in the 


iscal 1982 subject to 


Program for F 
Highway 


approval from the Federal 
Administration. 


A number of other things in Portland on 

the Interstate System could not be advanced 
simply because of lack of Interstate monies 
to the State of Oregon. 

the 2nd and 3rd 
could 
oved 


The request from Springfield for 
Street Ramps is in the Program for 1983 but 
be moved ahead if the railroad tracks are rem 


earlier. 


ion of a local project 


Lebanon requested inclus 
later at this meeting. 


which they will discuss 
(See pages 3513 and 3514.) 


In response to the State of Washington's request, 
the Department will continue to work to improve 
the congestion in the Interstate 5 Corridor. 
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Mr. Coulter commented that he has concerns about the 
ability to fulfill the Program due to the balancing of the Federal 
Government. He said that the Federal Funds may not be received as 
rapidly as possible and therefore delaying the projects. He pointed 
Out that an 84% inflation factor had been built in and the current 
inflation rate far exceeds that. Also, revenues are lower than 
anticipated when the Program was put together. 


Several letters of appreciation from cities and counties 
were received. These thanked the Commission and the Highway Division 
for their interest and understanding of local problems. Mr. Coulter 
Said after the Commission hears the delegation from Lebanon later in 
the meeting, he would recommend formal approval of the Program. 


Chairman Yturri asked Mr. Klaboe to comment on the Federal 
Program in general and the outlook for funds. Mr. Klaboe said the 
latest information leads him to believe that the 1980 budget will 
be cut from $8.75 billion nationally to $7.25 billion nationally. 
This fiscal year ends September 30. He said if that cut takes 
place, it will mean that many jobs will have to be cut because 
the State will not have the necessary Federal Funds. He continued 
that the 1981 budget will also be cut but it will probably be less 
than this year. He said two other impacting factors are: Federal 
gasoline revenues are dropping and gasohol is exempt from taxation. 
He commented that Congress may cut some of the categories of Federal 
Aid; this would include about 18 categories such as striping highways, 
railroad protection crossings and safer off-system roads. Mr. Klaboe 
Said the Six Year Program is of importance but a number of factors 
effecting it will have to be Sorted out and later this year we can 
take another look at the plan to make it fit reality at that time. 


Chairman Yturri summarized the three main factors: reduction 
of Federal Funds, decline in State revenues, and the uncertainties 
of the passage of Measure 1 may force a review of the Six Year 
Program and many other future plans. He also felt this information 
should be freely circulated. (See page 3514 for approval of the 
Six Year Highway Improvement Program. ) 


The Commission unanimously approved an agreement with 
Western Aerial Corporation to perform aerial photogrammetric services 
throughout the State of Oregon from March 1, 1980, to June 30, 1981, 
at a cost not to exceed $45,000. 


Commissioner Brix asked how the contractor was chosen. 


Mr. Coulter explained that after advertising only one contractor 
responded and their Proposal is well within the usual rate structure. 


March 


Mr. Gary Potter, Manager of the Environmental Section, 
explained the archeological salvage site near the northern end of 
I-82 near the Umatilla Bridge across the Columbia River. He asked 
for approval of the necessary agreement with the University of 
Oregon, Museum of Anthropology, to complete the salvage work. He 
said the Highway Division is required to participate and the project 
will involve an estimated 25-person crew for 55 days. Mr. Potter 
said Dr. Richard Pettigrew from the University of Oregon was in the 
audience to answer any questions. Commissioner Coleman asked if 
this was mandatory. Mr. Potter replied yes and Mr. Klaboe said 
this was in compliance with a Federal Law. Chairman Yturri asked 
if there was a financial limitation. Mr. Potter replied in the 
affirmative. Commissioner Hollern asked what they intend to find. 
Mr. Potter commented it would be bones, shell, teeth, tools, seeds, 
pollen and debris. The site occupancy goes back 3,000 to perhaps 
8,000 years. The Commission unanimously authorized the Department 
to proceed with the necessary salvage project under an agreement 
with the University of Oregon in the amount of approximately $222,000 
for the cost of salvage of 10% of the site. 


Mr. Coulter discussed the following four administrative 
rules and asked that they be adopted: 


1) An administrative rule governing the movement 
of combinations of vehicles exceeding 75 feet 
but not exceeding 105 feet in overall length. 


This rule establishes a pilot experimental pro- 
gram which would allow the operation of triple 
trailer combinations in the rain, provided 

they are equipped with devices to suppress 
splash and spray. Rainy weather operations 

are prohibited by existing rule. 


The rule would also allow the operation of a 
combination consisting of two 40-foot stinger- 
steered semitrailers, proposed for automobile 
transporters. Present rules allow one 45-foot 
semitrailer. 


This rule will supersede Section III of OTC 
Directive No. 1 adopted January 3, 1974. 


"Permit Rule No. 42" on file in the Commission's 

files, Salem. Rule effective on March 27, 1980, 

and will be published in the Secretary of State's 
Administrative Rule Bulletin on April 15, 1980. 


(Continued on next page.) 
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An administrative rule to govern the lengtns 
of vehicles, loads, and combinations of vehicles 
in operation without need of a special permit. 


The rule revises existing rules to conform with 
certain statutory changes made by the 1979 
Legislative Assembly. It also allows, on 
approved highways, the operation of tractor- 
semitrailer combinations up to 65 feet in 
length. Presently, these combinations must 
operate under special permit and during their 
operation over the past several years, a network 
of highways has been tested and approved for 
such use. The need of special permits on this 
network is not necessary. 


The rule would also allow a 40-foot trailer 

to be used in a double-trailer combination. 
Presently, such trailers are limited to 35 feet. 
The overall length allowed the combination will 
not change from the present 75-foot maximum. 

The rule change will allow the use of trailers 
permitted in adjacent states. 


This rule supersedes "Permit Resolution No. 35" 
adopted August 27, 1975. 


"Permit Rule No. 41" on file in the Commission's 
files, Salem. Rule effective March 2/7, 1980, 

and will be published in the Secretary of State's 
Administrative Rule Bulletin on April 15, 1980. 


A permanent rule authorizing the State Highway 
Engineer to restrict movement of overdimensional 
vehicles or loads. 


Mr. Coulter mentioned that this rule came about 
as a result of repairs to the Yaquina Bay Bridge 
last year and it was necessary at that time to 
adopt a temporary rule granting him the authority 
to restrict movement of overdimensional vehicles. 
He said this adoption will put this authority 
into effect permanently in case it is needed in 
the future. 


"Permanent Permit Rule No. 32E" on file in the 
Commission's files, Salem. Rule effective 
March 28, 1980, and will be published in the 
Secretary of State's Administrative Rule 
Bulletin on April 15, 1980. 


March 25, 


1980 


Adoption of the Attorney General's Model Rules of 

Procedures under the Administrative Procedures Act 
(December 3, 1979 edition) as a general procedural 
rule. 


"Administrative Rule No. 126A" on file in the 
Commission's files, Salem. (Temporary rule had 
been adopted January 15, 1980.) This adoption 
will supersede the 1977 edition of the Attorney 
General's Model Rules. Rule effective March 28, 
1980, and will be published in the Secretary of 
State's Administrative Rule Bulletin on April 15, 
1980. 


Mr. Coulter said a public hearing was held on February 21, 
1980, for public testimony towards the four rules. Based upon the 
testimony presented, there have been some minor revisions in two 
of the rules from that as originally proposed. 


The Commission unanimously adopted the four rules as 
permanent administrative rules. 


Upon Mr. Talbot's recommendation, the Commission unanimous ly 
approved the following items: 


1) Adopted permanent administrative rule closing the 
Tillamook County beach area to vehicles northward 
from Neskowin to the Nestucca River. Exceptions 
are permits for wood gathering and access by the 
handicapped or elderly. A hearing was held on 
December 7, 1979. This rule amends "Ocean Shore 
Resolution No. lla", page 3; paragraphs i and j. 
"Ocean Shore Resolution No. lic" on file in the 
Commission's files, Salem. Rule effective 
March 26, 1980, and filed in the Secretary of 
State's Administrative Rule Bulletin on April 15; 
1980. 


Continuation of current status of allowing vehicle 
use on a portion of the Clatsop Plains Beach from 
Gearhart north to the Sunset Beach access road in 
Clatsop County. (A petition had been received 
requesting year-round closure of this section 

of beach and a hearing was held on January 10, 
1980. All but two persons testified in opposition 
to the closure.) (See page 3514 for the Mayor 

of Gearhart's comments concerning this item.) 
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Request from Mr. and Mrs. Howard A. Boyd to 
construct a single-family residence in 

Township 35 South, Range 7 West, Section 35, 

Tax Lot 701, within the Rogue River Scenic 
Waterway in Josephine County. (See Mr. Talbot's 
letter dated March 13, 1980, on file in the 
Commission's files, Salem, recommending approval 
subject to certain stipulations.) 


Request from State Parks Division, through its 
Region 1 Parks Office, to place a mobile home 
at Dabney State Park within the Sandy Rivet 
Scenic Waterway in Multnomah County to provide 
living accommodations for the resident park 
foreman. 


Request to go to the Emergency Board seeking 
authority to establish 46 positions (45 conserva 
tion aides and l cook) for a Youth Conservation 
Corps Program this summer at a cost of approxi- 
mately $38,000. Federal Funds to cover entire 
direct cost. 


Request to go to the Emergency Board for an 
allocation of $40,435 to provide staff support 
for the Governor's Special Advisory Committee 
on the Deschutes River and to coordinate the 


preparation of a management plan. The requested 
amount will also cover such additional costs as 
per diem for the 14 members of the Committee. 


Mr. Moore asked Commission approval and authority to sign 
agreements for the following eight discretionary development and 
planning projects: 


FEDERAL AMOUNT FEDERAL AMOUNT LOCAL TOTAL 
PROJECT TYPE OF GRANT = __ REQUESTED _RECOMMENDED _ MATCH 


Klamath Falls Deve Lopmental § 35,000 § 35,000 § 35,000 
Corvallis Developmental 20 ,000 20 ,000 20,000 
Newport Developmental 22,167 22,167 22,167 
Albany Loop Project Developmental 40,363 40 , 36 40,363 
COLCO (Columbia County) Developmental 30,682 

Pendleton Planning 19,600 19 ,600 


Eastern Oregon Community Planning 3,000 3,000 
Development Council 


Mid-Willamette Valley COG Planning _ 6,801 6,801 


TOTAL $177,613 $162,510 
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Mr. Moore recommended that the projects listed on the 
previous page be funded at the amounts requested with the exception 
of COLCO. COLCO is requesting funds for a Transportation Manager 
for 18 months and the request has been prorated to 14 months which 
will be the remainder of the biennium. 


Mr. Moore also recommended approval of the Albany Loop 
Project with the understanding that a local effort be made to 
coordinate routes and schedules with the rail project, should 
service become available in that area. 


He said the Public Transit Division has $155,000 in 
Discretionary Funds and the total amount recommended is $168,510. 
He said the Division expects to have a minimum of $50,000 in unused 
operating assistance funds and anticipate using £13,510 of this to 
fund the recommended projects. 


The Commission unanimously approved Mr. Moore's request. 


The City of Lebanon made an appearance regarding the 
Lebanon Ditch-Sodaville Road Project on the Santiam Highway in 
Linn County. They were represented by Paul Haines, Director of 
Community Development; and Lyle Winters, Betty Collins and 
Michael Wheaton of the City Council. 


Mr. Haines said the City is concerned about the highway 
through town and in the Six Year Program an overlay project on a 
portion of that highway is listed for 1985. He said the City is 
here today asking that this project be moved up due to the condition 
of the road and the needs of the City. 


Mr. Winters read a letter dated November 29, 1979, from 
the City stating that they have reviewed the list of projects proposed 
for their area and there is a project lacking. This is an overlay 
project on Highway 20 through the City, particularly from the North 
City Limits south of Walker Road. He read another letter from the 
City dated March 7, 1980, which requested that the overlaying 
project be moved up in the Six Year Highway Improvement Program and 
also give it a very high priority. It should include the entire 
length of the highway through the City. 


Mrs. Collins read a statement reiterating the City's 


feelings. 


Mr. Haines presented a group of photographs to the 
Commission showing the condition of Highway 20 through the core of 
town. (Letters read by Mr. Winters and Mrs. Collins, including 
the photographs are on file in the Commission's files, Salem.) 
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Mr. Coulter said that the requested improvement would be 
considered when the Six Year Program is updated and/or future over- 
lay projects are identified, and that in the meantime the Division 
would be responsive to the need for maintenance patching on the 
highway. 


At Commissioner Coleman's request, Mr. Klaboe reiterated 
his comments concerning the financial situation. (See page 3508. ) 


The Commission then unanimously approved the entire Six 
Year Highway Improvement Program for fiscal years 1980-1985 as 
presented previously by Mr. Coulter. (Copy of the Six Year Highway 
Improvement Program on file in the Commission's files, Salem.) 
Vice Chairman Walsh suggested that Mr. Coulter's and Mr. Klaboe's 
comments concerning the financial situation should be incorporated 
in the introduction of the letter from the Commission that accompanies 
the Six Year Program. (See page 3598, May 20, 1980 minutes re 
adoption of program.) 


The Chairman reiterated that publicity should be given 
throughout Oregon pointing out that while the Commission has adopted 
this Six Year Program and have set the projects in priority order, 
that due to Federal decreases in highway funds, plus the declining 
Oregon revenues, end the uncertainty of the passage of Measure l, 
the transportation picture is somewhat uncertain. He said the 
Department will do its best to carry out the Six Year Program to 
the extent of funds available. If not, there will be a review and 
a re-examination of the priorities. 


Mr. Bob Pierce, Mr. L. D. Dalrymple, Mr. John Higgins and 
Mr. Bill Bradbury from Coquille were present. Mr. Pierce read a 
letter to the Commission thanking them for the inclusion in the 
Six Year Program of engineering and right-of-way acquisition funds 
for the Coquille Reroute. (Letter on file in the Commission's 
files, Salem.) 


Hon. Orren Kulland, Mayor of Gearhart, thanked the 
Commission for the action they took earlier in the meeting on leaving 
the beach north of Gearhart open to vehicle travel. He commented 
that this entire area is a favorite clam collecting area aad vehicle 
use tends to spread out the clam diggers along the beach to everyone's 
benefit. He said most of the beach vehicle traffic is orderly. 


The Commission had been invited to have lunch today with 
the Local Officials Advisory Committee at the Local Government 
Center, 1201 Court Street, in Salem. 
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The meeting was adjourned at 11:40 a.m. 


Fs 2 8 f-2--= am tt c ee Re Re 


Anthony Yturri, harman 


Gordon Coleman, Commissioner 


Michael P.”Hollern, Commissioner 


Robert rmsen, Manager 
Commiss Services 


March 25, 1980 


me ure pees aor 
re of | ; ~ Ta A 
, i 


- —— na 


VAINLITES C)§23-25-80 
TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation Action Taken Under Delegated 
Authority 


No, a Prt ort rd C 


a 


0) | eee 
(Contract No. 9078) 
Type of Work >: eek Production __ F.A. Proj. Ni i 


County A, 8 Se Highway.___oregon Coast 
No. of Bidders 4 
46,900.00 


Low Bid S 


-Engineer’s Recommendation: Award to low bidder. 


No. ..&_.. Project Hiil Poad-Vista Lane Section 
(Contract No. 9079) 


Type of Work 0.07 Mile, Grading and Paving _r.a. Proj. No. AxX-9698(1) 


Giese Clackamas Highway__FAU_9698 Thiessen Poad 
ag | a: Low Bidder __Willamette-Western Corp., Portland 


31,378.00 


Low Bid S 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA and Clackamas County and the sum of 
$5,450.00 is deposited by the County. 


S. Umpqua River (Shady) Bridge, ". Bnd. 


ie ee eben 


(Contract No. 9080) eee 
Type of pai ie ARE Deck Repair Be es en tok ie RD site 5-3(1 19)1 a1 


————$—$$ 


County Doug] as Highway__ Pacific 


4 Hamilton Construction Co., Springfield 
No. of Bidders__*___. Low Bidder - 


545 .015.00 


Low Bid $ 


Engineer’s Recommendations: Award to low bidder subject to concurrence of 
the FHUA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


A. 
> 3-25-80 


No coe eee oyoet ___ Port of f ntry (Farewell Bend) 
(Contract No. 9081) 
, 1-84-8( 34) 381 


Type of Work _Grading, Pavi ng and Facil ities F.A, Proj. No. - 


Malheur 


County <= Highway 


Old Oregon Trail 


\ sy “ j tiny 
No. of Bidders tow Bidder Weav er Cons truct yon CO ee nion 3 See 


2 EOF 
Low Bid $ 143,525.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


E. Fremont Intchge.-SW Corbett 
Avenue Undercrossing and Stadium Freeway 


(Contract No. 9082) T=5-6(93)297 and 
1-405-8(35) 301 


F.A,. Proj. No. ———_—_$_____—$ 


No. Project 


Type of Work signi ng 


- ——— 


Mie : ; 1 Q, - ) Cy ‘ 
ee ul tnomah shane Pacific ® Stadium Sreeway 


3 


No. of Bidders _. Low Bidder 


127,953.00 


Low Bid $— is OE 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


se a Nyberg Creek Bridge (Tualatin) 
(Contract No. 9083) 


Type ot Werk orades Paves struc. and Signing ea pio). Not CCOO(13) 


Washington & Clackamas FAL! Routes 9282 & 9556 


County Highway ———______—_—— 


‘i on Middersc ct Low Bidder Ross Bros. Construction, Inc., Salem 


29 OE 4 
Low Bid S _ 382 : 6? : 90 


Engineer's Recommendations: Award to law bidder subject to concurrence of 
the FHWA and Washington County and the sum of 
of $27,700.00 is deposited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE ADs £0 a 


A 


3 OF 3225-80 


 ] 


No memes PU ODIO cece Scholls at Allen 1 Blyd. 


Type of Work — fr adi Ng» «ae aS F.A. Proj. No, _1X-9234(5) 


Washington Scholls 


County Highway ——___— 


G. Sredvig, Inc., Portland 


No. of Bidders _____s«=CLow Bidder wy 


121,267. 00 Ze 


Engincer’s Recommendation: Reject all bids due to incomplete proposals of 
the two lowest bidders. 


S\i Hall Blvd.-SW Qak Street 


No. Te ISS ci aa Wis — 
(ST onats No. 9085) 
Grading, Paving anc Signals 


1¥-9207(2) 


Type of Work SF CA. Pros ee 


Washington SU Greenburg Poad 


County Highway ———___$—_—$—_$_$__$____ site 


§ 


Ald. 0). BASF Sceecteeeeee ee LOW Bidder 


\. “cCallen Construction Co. Beaverton 


Low Bid S 


Engineer's Recommendations: rd to low bidder subject +9 concurrence of 
ing and Washington County and the sum of 
00 is deposited by tne County. 


9 NE Hancock Street-SE Yamhill Street 


Nite on PROMmeh sens amish 


1.39 Miles, Gr rading, “Paving, (Contract Ae. 9086), 
lVumination_ and Signals -]- (73)310 


Type of Work —_— _F.A. Proj. No. 


Multnomat Cast Portland Freeway 


County __ Highway —______- Pa ee aM. eas ae 


Q 45 } a wi IC e is 
No. of Bidders___© er 


Low Bid S 


Engineer's Recommendations Mward to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE. 1-5 - gO 


10 rultnomah County Operations & Maintenance Facility 


lid; Sadan cereal ERIN Sr aaseaeieaie 
(Contract No. 9087) 


Excavation __4A, Prop, No. L-205-7(8)311 


Type of Work 


, S qn \ 
CountY .<..— Mul tnomah acca casein tiny rt Highway .—--—— f. ‘ i th Ave nue \ 

9 Columbia Excavating, Inc., Tualatin 
No. of Bidders ——--- _ Low Bidder __—_-_—_ —------———--—" padbetaie® ” 


820,287 .00 


Low Bid S 


Engineer's Recommendavon: Award to low bidder. 


Xecause of the need for early avard on the Hiultnomah County 
Operations & Maintenance Facilily Project, approval was abstained 
from Vice Chairman Walsh to award the project. (Approved by Vice 
Chairman January 31, 1980) See Page 3527. 


On February 5, 1980, IL accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received January 31, 1980, and authorized him to sign the 
contracts when conditions for the awards have been met. 


Dated this /£ day of ee , 1980 


( thee a pve 9 Acid 
Anthony Yturri /Chéirman 


OREGON TRANSPORTATION COMMISSION 


TO: 


4 Es ——— 
WITS OF 3-25-80 


Jt thw 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) 


Options oF Other Documents Relating to Property Acquisition (Right of Way) 


Number Name Consideration 


50192 Fitzwater, Bruce E. & Millicent M. $ 1,900.00 
50356 Johnson, Boyd D. & Donna R. 1,150.00 
50597 Gagnon, Betty Jean 110.00 
50685 Blischke, Sam & Reba Lee 3,450.00 


4 Transactions 6,610.00 


Letter-form agreement as County for the closure 
of Douglas Street to permit con of the North Tigard 
Interchange- South Tigard Intere i he Pacific 
Highway (1-5). (Local Governm i 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority, and acting jn accordance therewith for 

the Commission, I approve all actions listed above and report 
this action for your official records. 


Dated this & day of Felner , 1980 


7 ¢ 
Oregon Transportation Commission 


SOx. CZ 


ATE HIGHWAY ENGINEER 
et 
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zt f Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me 
in my offical capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the agreement listed below and 
report this action for your official records: 


On February 7, 1980, approved an agreement 
with Spencer B. Gross to provide maps for 
the Westside Transitway routes for which 

the Highway Division does not have available 
or suitable mapping on file. The costs will 
be borne by Tri-Met. Cost not to exceed 
$12,100. (Multnomah and Washington Counties) 


patea this /S_ day of fhruwary , 1980 


Anthony Yturrj4 
Oregon Transportation Commission 


Vian STAJE HIGHWAY ENGINEER 
#) - 
Date. ee Vie’ $3 2 


“SQ oye 3-25-80 


3 pone BSB 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right Of Way) 
Number Name Consideration 


50343 Family Baptist Church $ 82,400.00 
50600 International Paper Company 150.00 
50686 Martin, Gail B. & Marvel E. 10,000.00 
50687 Hoekstre, Delbert 1,460.00 
50953 Village Developers -0- 

5 Transactions 94,010.00 


(2) Grant of Access to Donald Stapleton at Sta. 26+91 on the Lookout 
Point Dam Section of the Willamette Hwy. in Lane County for 
$3,000. File 27779. (Right of Way) 


(3) Renewal of a lease agreement with the U. S. Army Corps of 
Engineers which grants the State of Oregon the use of approxi- 
mately 220.14 acres of land and water area for park and recrea- 
tion purposes, lying along the southerly shoreline of McNary 
Reservoir, Umatilla County (Hat Rock State Park). This lease 
is for 25 years commencing on June 12, 1978 and ending on 
June 11, 2003. (Parks Division) 


Agreement with State Forestry, through local fire districts, 
to provide fire protection for the ocean shore area in the 
amount of $7,000 per year. Begins January 1, 1980, and con- 
tinues on a fiscal year basis. (Parks Division) 


Agreement with Clatskanie Rural Fire Protection District for 
the installation of a traffic signal on the Lower Columbia 
River Highway at Truehaak Street in Columbia County. The 
State will design, install and maintain the signals. The cost 
of the project will be shared equally by State and District, 
and the District will pay all costs of electrical energy to 
operate the signals. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records: 


Dated this /S& day othiupres » 1980 
D An bic 


z Le 
ray STATE HIGHWAY ENGINEER 
é / 


Date ~// 3. Ca4 : 


Oregon Transportation Commission 


- 3522 - 


Sane ee 
-a cy 3225-80 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way ) 


Number Name Consideration 


37391 Finch, Ralph & Patricia $ 8,700.00 
50201 Oregon Education Association 34,900.00 
50359 Landon, Max N. & Marlene Aa 4,950.00 
50580 Anderson, J- R- & Marjorie R. 25,000.00 

4 Transactions 73,550.00 


(2) Letter agreement with City of Grants Pass for an extension 

to perform certain work including tests of sewage of the 

Manzanita Safety Rest Area, Pacific Highway, through 
December 31, 1980. Fee to be charged by the City will be 
$100 per week instead of $90 as stipulated by original 
agreement. (Bridge Section) 


Agreement with City of West Linn and the developers of 

the Robinwood Shopping Center (John Brockamp, Leroy Jaeger 
and Val West, Partnership) for the installation of traffic 
signals on the Oswego Highway at Hidden Springs Road. The 
State will design, install and maintain the signals; the City 
will be responsible for electrical enersy and the developers 
will pay all costs of the project. (Local Government Unit) 


By your duly adopted delegation order, you authorized me 
in my official reise certain authority on 
behalf of the ;on Commission. Pursuant 
to that authority i i e therewith for 
the Commission, I approve 4 e and 
report this action for your officia 


Dated this2s/ day of fpsuerg , 1980 


iZ Chairman 
Oregon Transportation Commission 


« TO: 


XHiB}T A 
ANP 7, i i Pe 3-25-80 
Oregon Transportation- Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


(1) 


Numbe 


50154 
50262 
50575 
50669 


Options or Other Documents Relating to Property Acquisition (Right of Way) 
r Name Consideration 


Walsh, Victor M. & Barbara $ 2,000.00 
Hopkins, Donald E. & Glenda I. 3,500.00 
Weeks, Willard J. & Gay E. et al 200.00 
LaFinca #1 100.00 

4 Transactions 5,800.00 


Agreement with Tillamook County for Sheriff Patrol in Oswald 
West State Park in Tillamook County in the amount of $10 per 
man hour, not to exceed $19,040. (Parks Division) 


Agreement with Willamette Industries, Inc. In following 
procedures established by 1979 Legislation for acquisition 

of Crabtree Valley, meetings of DOT and Willamette Industries 
representatives have developed mutually acceptable guidelines 
for appraisal of the private and State lands proposed for ex- 
change. (Parks Division) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and re- 
port this action for your official records. 


Dated this 


Oregon Transpoftation Commission 


STATE HIGHWAY ENGINEER 


eyes 


Date_ e22E a 


BIT A 


MNHITZae OS 3-25-80 
- TO: Oregon Transportation- Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50154 Walsh, Victor M. & Barbara $ 2,000.00 
50262 Hopkins, Donald E. & Glenda I. 3,500.00 
50575 Weeks, Willard J. & Gay E. et al 200.00 
50669 LaFinca #1 100.00 

4 Transactions 5,800.00 


Agreement with Tillamook County for Sheriff Patrol in Oswald 
West State Park in Tillamook County in the amount of $10 per 
man hour, not to exceed $19,040. (Parks Division) 


Agreement with Willamette Industries, Inc. In following 
procedures established by 1979 Legislation for acquisition 

of Crabtree Valley, meetings of DOT and Willamette Industries 
representatives have developed mutually acceptable guidelines 
for appraisal of the private and State lands proposed for ex- 
change. (Parks Division) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and re- 
port this action for your official records. 


Dated this 2 j day of VTE che » 1980 


Oregon Transpoftation Commission 


j/V 7 yest HIGHWAY ENGINEER 
ey OV 


A 
> 3-25-80 


Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this for your official 

records: 


Addendum No. 1 to a Personal and Professional 
Services Agreement with Alfred Bates to provide 
expert services in preparing and possibly serv- 
ing as a witness in litigation involving the 
Highway Division on a contract claim. (Contract 
No. 8003). The initial agreement expired before 
the legal action was completed and Mr. Bates' 
services are still critical to the Division's 
defense of the case. The original agreement 

was therefore extended for a period not to €x~ 
ceed a year and at the same hourly rate as the 
original contract. Termination date 12-31-80. 
(Approved on February 27, 1980) 


Dated this «S day of Aywrzcd/ _, 1980 


Oregon Transportation Commission 


nae te 
TO: Oregon Transportation Commission sie ‘OE 3-25-80 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50665 Bowers, C. L. & Hazel $ 900.00 
1 Transaction 


Agreement with Douglas County covering installation of traffic 
signal equipment on the Oakland-Shady Highway at N. E. Alameda 
Avenue-Stewart Parkway. The State will design, install and 
maintain the signal using available Federal Aid Funds. The 
County has agreed to pay all costs of electrical energy required 
for operation of the signals. (Local Government ) 


A Memorandum of Understanding with the Soil and Water Conserva-~ 
tion Commission to encourage closer communication between 

the Region Engineers and the Soil and Water Conservation Com- 
mission at the local level and to further the reasonable pre- 
servation of soil and water as natural resources. (Local 
Government) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this 5 day of yeh? » 1980 


aa Z f 
Anthony Yt 
Oregon Transportation Commission 


STATE HIGHWAY ENGINEER 


Date 7/0 a 


—— B - 
3-25-80 


Oregon Transportation Commission 


Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approved the following item and report this action for your 
official records: 


On January 31, 1980, I gave approval to the 

State Highway Engineer to award the contract 

for the Multnomah County Operations and 
Maintenance Facility to Columbia Excavating, 

Inc., in the amount of $820,287 subject to 
concurrence of the Federal Highway Administration. 


Dated this o2/ day of Eshrvery » 1980 
tut ld 


Tom Walsh, Vice Chairman 
Oregon Transportation Commission 


Payertr ior C 
oer ie te 8D eee —— 
MINUTES OF 3225-89 


— 


RESCINDMENT OF VEHICLE WEIGHT RESTRICTION 
MADRAS-PRINEVILLE HIGHWAY - U.S. 26 
MILEPOINT 13.52 - 17.83 
JEFFERSON & CROOK COUNTIES 


On February 7; 1980, acting pursuant to authori ty delegated 
to me by the ortation Commission, and in 
compliance wi trative Rule 49-A, 1 imposed 
a gross weight li i ny vehicle or 
combination of ve t the subject 
described location. 


Repairs nave been completed to said highway and an inspection 
indicates it is in a condition for carrying normal traffic. 


Therefore, the 8-ton weight restriction is hereby rescinded. 


S. Coulter 


State Highway Engineer 


March 12, 1980 


__Maren '¢>; —————_- 


cc F. B. Klaboe Bob Hamilton 
R. W. Gormsen Jack Sollis 
R. L. Schroeder George Bell 
Dale Allen John Williams, Superintendent 
Oregon State Police 


C 


ITS OF _ 3-25-80 


) 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in accord- 
ance therewith for the Commission, I approved all actions listed below 
and report this action for your official records: 


1) On February 14, 1980, approved an agreement with 
D. Douglas Dent, Timber Falling Consultant, to 
conduct a one-day class on safe and efficient tree- 
falling, limbing, and bucking to approximately 
60 Highway Division employees, at Champoeg State 
Park Historical Center, on March 12, 1980, at a 
cost not to exceed $425. (L. W. Rulien signed 
agreement on behalf of H. S. Coulter) 


On February 20, 1980, approved a personal and 
professional services agreement with Dr. Roy 
Silvey for a stress management workshop in 
Medford March 31-April 1, April 2-3 and follow- 
up session April 4, 1980, at a cost not to exceed 
$2,125. (L.W. Rulien approved & signed on behalf 
of H.S. Coulter) 


On February 20, 1980, approved a personal and 
professional services agreement with Dr. Roy 
Silvey for a stress management workshop in 

Bend April 8-9 and April 10-11, 1980, at a cost 
not to exceed $1,700. (L.W. Rulien approved and 
signed on behalf of H. S. Coulter) 


On February 20, 1980, approved a personal and 
professional services agreement with Dr. Roy 
Silvey for a stress management workshop in 

La Grande April 14-15 and April 16-17 with a 
follow-up session on April 18, 1980, at a cost 
not to exceed $2,125. (L. W. Rulien approved 
and signed on behalf of FH. S. Coulter) 


On February 20, 1980, established a 45 MPH speed 
zone on the John Day Highway in the Community of 
Brogan in Malheur County from M.P. 254.35 to M.P. 
254.90 except that from M.P. 254.42 to M.P. 254.55 
the designated speed shall be 20 MPH when children 
are present. (Speed Zone Order No. 824) (Approved 
by L. W. Rulien on behalf of H. S. Coulter) 


Cn February 22, 1980, established a 45 MPH speed 

zone on the McKenzie Highway No. 15 in the Community 
of Leaburg in Lane County from M.P. 19.77 to M.P. 
20.31. Rescinds Speed Zone Order No. 385 dated 
April 25, 1963. (Speed Zone Order No. 825) 

(Approved by L. W. Rulien on behalf of H. S. Coulter) 


On February 22, 1980, approved the extension of the 
existing 50 MPH speed zone from M.P. 209.05 to M.P. 
209.41 on The Dalles-California Highway in the 
Community of Beaver Marsh in Klamath County. 

Rescinds Speed Zone Resolution No. 510 dated 

July 14, 1966. (Speed Zone Ozder No. 826) 
(Approved by L. W. Rulien on behalf of H. S. Coulter) 


On March 5, 1980, approved an instructional service 
agreement with Chemeketa Community College for a 
crash injury management course on March 17-21, 
1980, at a cost of $873.75. (Approved and signed 
by L. W. Rulien on behalf of H. S. Coulter) 


Dated this “~~ day of March, 1980. 


: Cf wy 
/ ee Se C Ss . 2 
H. §. Coulter, State Highway Engineer 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Work on the Hill Road-Vista Lane Section of FAU 9698 
in Clackamas County. Bids received January 31, 1980. 
Contract No. 9079 awarded February 22, 1980, to 
Willamette Western Corp., Portland, at $31,378.00. 


Work on the Nyberg Creek Bridge (Tualatin) Section of 
FAU 9282 and 9556 in Washington and Clackamas Counties. 
Bids received January 31, 1980. Contract No. 9083 
awarded February 26, 1980, to Ross Bros. Construction, 
Inc., Salem, at $382,265.50. 


Work on the Southwest Hall Boulevard-Southwest Oak 
Street Section of FAU 9207 in Washington County. Bids 
received January 31, 1980. Contract No. 9085 awarded 
February 29, 1980, to C. W. McCallen Construction Co., 
Beaverton, at $804,083.00. 


Traffic signal installation on 2nd Street and 3rd Street 
in The Dalles on Mosier-The Dalles Highway in Wasco 
County. Bids received February 28, 1980. Contract 

No. 9089 awarded March 10, 1980, to Hamilton Electric, 
Inc., Eugene, at $189,817.00. 


Paving on the Paul Smith Road-South Main Street (Boardman) 
Section in Morrow County. Bids received February 28, 1980. 
Contract No. 9092 awarded March 5, 1980, to Humbert 
Asphalting, Milton-Freewater, at $72,599.57. 


Work on the Prairie Creek Culvert Section of the Wallowa 
Lake Highway in Wallowa County. Bids received February 28, 
1980. Contract No. 9095 awarded March 5, 1980, to Douglas 
S. Coats, Inc., Bend, at $613,102.50. 


Work on Southwest 5th Street in Dundee in Yamhill County. 
Bids received February 28, 1980. Contract No. 9099 
awarded March 6, 1980, to Cushing Bros., Inc., Salem, 

at $44,105.00. 


325-80 


Work on the Columbia Slough-N.E. Failing Street Section 

of the East Portland Freeway in Multnomah County. Bids 
received February 28, 1980. Contract No. 9102 awarded 

March 5, 1980, to MOCON Corporation, Salem, at $3,598,762.45. 


Work on the Willow Creek (Glenn Road) Bridge Section of 

FAS Route B611 in Union County. Bids received February 28, 
1980. Contract No. 9094 awarded March 11, 1980, to 
Douglas S. Coats, Inc., Bend, at $129,602.50. 


Work on Scholls Highway at Allen Boulevard in Beaverton 

on FAU 9234 in Washington County. Bids received February 28, 
1980. Contract No. 9096 awarded March 11, 1980, to Dale's 
Sand & Gravel Co., Inc-, Sherwood, at $116,219.00. 


Work on the Deer Creek Section of FAS A696 (Gopher Valley 
Road) in Yamhill County. Bids received February 28, 1980. 
Contract No. 9098 awarded March 1l, 1980, to Siuslaw 
Construction Co., Inc., Portland, at $481,674.00. 


Dated this if day of March, 1980. 


REPORT OF ACTION UNDER DELEGATED AUTHOPITY BY 


ASSISTANT STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to accept 
contracts completed according to specifications, I accepted the following: 


Contractor and 
Contract No. 


Douglas S. Coats 
No. 8841 


Fred H. Slate Co. 
No. 8756 


J. C. Compton Co. 
No. 8675 


Baker Rock Crushing 
Co. 
No. 8774 


Jarl Const., Inc. 
No. 8910 


Hamilton Con- 
struction Co. 
No. 8869 


R. A. Hatch Co. 
No. 8767 


Morse Bros. Lincoln 
Ready Mix, Inc. 
No. 8983 


DANCO Construction, 
Inc. 
No. 8920 


Hamilton Electric, Inc. 


No. 8931 


Central Oregon 
Pavers, Inc. 
No. 8932 


Hertz Electric, Inc. 


No. 8965 


Section and County 


Malheur River (Clark Lane) Bridge 
Harney County 


Remote Section 
Coos County 


Lincoln County Line-Heceta Head 
Lincoln & Lane Counties 


Tualatin Valley Hwy.-S. Nectarine 
St. (Cornelius) 
Washington County 


Moro Rock Production 
Sherman County 


No. 1 Drain & Lost River Diversion 
Channel Bridges 
Klamath County 


Agate Beach-NE 20th St. (Newport ) 
Lincoln County 


Depoe Bay (Ellingson St.-Coast Ave.) 
Lincoln County 


Hubbard/Broadacres Rd.-Case Rd. 
Marion County 


Pac. Hwy. W @ 19th St. (McMinnville) 
Yamhill County 


Crook Co. Line-Ochoco Cr. & 
Prineville-Dry Creek 
Crook County 


Silverton Rd. NE @ Cordon Rd. 
Marion County 


Acceptance 


February 


February 


February 


February 


February 


February 


February 


February 


February 


February 


February 


February 


Date 


11, 


ll, 


ll, 


12, 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


ASSISTANT STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to accept 
contracts completed according to specifications, I accepted the following: 


Contractor and 
Contract No. 


Douglas S. Coats 
No. 8841 


Fred H. Slate Co. 
No. 8756 


J. C. Compton Co. 
No. 8675 


Baker Rock Crushing 
Co. 
No. 8774 


Jarl Const., Inc. 
No. 8910 


Hamilton Con- 
struction Co. 
No. 8869 


R. A. Hatch Co. 
No. 8767 


Morse Bros. Lincoln 
Ready Mix, Inc. 
No. 8983 


DANCO Construction, 
Inc. 
No. 8920 


Hamilton Electric, Inc. 


No. 8931 


Central Oregon 
Pavers, Inc. 
No. 8932 


Hertz Electric, Inc. 


No. 8965 


Section and County 


Malheur River (Clark Lane) Bridge 
Harney County 


Remote Section 
Coos County 


Lincoln County Line-Heceta Head 
Lincoln & Lane Counties 


Tualatin Valley Hwy.-S. Nectarine 
St. (Cornelius) 
Washington County 


Moro Rock Production 
Sherman County 


No. 1 Drain & Lost River Diversion 
Channel Bridges 
Klamath County 


Agate Beach-NE 20th St. (Newport) 
Lincoln County 


Depoe Bay (Ellingson St.-Coast Ave.) 


Lincoln County 


Hubbard/Broadacres Rd.-Case Rd. 
Marion County 


Pac. Hwy. W @ 19th St. (McMinnville) 


Yamhill County 


Crook Co. Line-Ochoco Cr. & 
Prineville-Dry Creek 
Crook County 


Silverton Rd. NE @ Cordon Rd. 
Marion County 


Acceptance 


February 


February 


February 


February 


February 


February 


February 


February 


February 


February 


February 


February 


Date 


ll, 


11, 


ll, 


12, 


Contractor and Acceptance 
Contract No. Section and County Date 


Roy L. Houck Const.Co. Ochoco Hwy.-Ochoco Ranger Station February 25, 1980 
No. 8942 Crook County 


J. B. Steel, Inc. Portland St.-S. 6th Bikeway February 26, 1980 
No. 8831 (Klamath Falls) 
Klamath County 


Hamilton Electric,Inc. Wilsonville Rd. @ Boones Ferry Rd. February 26, 
No. 8911 (Wilsonville) 
Clackamas County 


Houck-McCall1 Corp. Long Butte Rock Production February 27, 1980 
No. 9047 Deschutes County 


Mill Plain Electric, Cape Creek Tunnel February 28, 1980 
Inc. Lane County 
No. 8846 


Cascade Const. Co.,Inc. Pac. Hwy. W-SW 3rd St. (Sherwood) February 29, 1980 
No. 8752 Washington County 


L. W. Hembree Co. NW St. Helens Rd. @ NW Bridge Ave. February 29, 1980 
No. 8858 Multnomah County 


C. G. Gredvig, Inc. Coast Range Summit-S. Fork Gales Cr. March 4, 1980 
No. 9005 Washington County 


Eucon Corp. Pendleton-McKay Reservoir March 7, 1980 
No. 8886 Umatilla County 


Hamilton Electric,Inc. Empire/Coos Bay Hwy. @ K-Mart Access March 7, 1980 
No. 8930 (Coos Bay) 
Coos County 


Copeland Paving,Inc. Watkins St., Schumacher St., Kerby March 7, 1980 
No. 8896 St. (Cave Jct.) 
Josephine County 


F. H. McEwen Const.Co. Wagontire-Lake County Line March 10, 1980 


No. 8761 Harney & Lake Counties 


March 11, 1980 


G. r. Keasey 
Asst. State Highway/Engineer 


- 3-25-80 


March 1980 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 
lowing actions for your official records: 


) Right of Way Services Agreement with General Services for 
appraising the River Road Industrial Park Site in Washington 
County near Hillsboro. Approved January 18, 1980. Misc. C&A 
7252. Agreement 142 (23-45). 


Right of Way Services Agreement with Oregon Military Department 
for appraising and selling the Armory Building in Astoria, 
Clatsop County. Approved February 11, 1980. Misc. C&A 

7269. Agreement 146 (23-45). 


Signed on February 12, 1980 the Modification of Access Rights 
for Monmouth Enterprises on the Rickreall-Monmouth Section 

of the Pacific Highway West in Polk County. Approved by 

Mr. Yturri February 4, 1980. File 20212 (23-46). 


Signed on February 12, 1980 the Grant of Access to Metro 
Dental Laboratory on the Reedville-Beaverton Section of the 
Tualatin Valley Highway in Washington County. Approved by 
Mr. Yturri February 4, 1980. File 22831 (23-46). 


Construction-Maintenance Agreements with Burlington Northern 
for installation of grade crossing protection devices 
approved February 12, 1980 at: 


Hilgard Ave. in Klamath County, RR 1002. 
LaVerne Ave. in Klamath County, RR 1003. 


Sale of two excess parcels on the Marquam Br.-SE 84th Ave. 
Section of the Mt. Hood Highway in Multnomah County. Approved 
February 13, 1980. (23-43) 


File 44652, 5,750 square feet, minimum consideration $56,000. 
File 46678, 3,800 square feet, minimum consideration $39,000. 


Sale of 5,000 square feet excess property on the Marquam Br.- 
SE 84th Avenue Section of the Mt. Hood Highway in Multnomah 
County for a minimum consideration of $40,000. Approved 
February 14, 1980. File 45378 (23-43). 


= EF 


> 3-25-80 


Report of March, 1980 (cont. ) 


Sale of 3.12 acres excess property on the N. Powder-Baker 
Section of the La Grande-Baker Highway in Baker County for a 
minimum consideration of $5,300. Approved February 11, 1980. 
File Q113 (23-43), 


Construction-Maintenance Agreement with Burlington Northern Inc. 
for installation of grade crossing protection devices at 

NW 26th St. in Portland, Multnomah County. Approved February 15, 
1980. RR 1004 (23-50). 


Approved January 30, 
Agreement 148 (23-45). 


Right of Way Services Agreement with the City of Corvallis for 
an acquisition and relocation Study of the Downtown Redevelop- 
ment Project in Benton County. Approved Febraury 12, 1980. 
Misc. C & A 7276. Agreement 147 (23-45). 


acquisition of right of way for 
Section of Hersey St. Approved February 15, 
1980. Agreement 150 (23-45). 


Sale of 5,000 Square feet excess property on the Marquam Br.- 
S.E. 84th Ave. Section of the Mt. Hood Highway in Multnomah 
County for a minimum consideration of $44,500. Approved 
February 20, 1980. File 46591 (23-43), 


consideration of $42,50 
5326 (23-43), 


Sale of excess water rights on 11.5 acres on the Bend S.C.L.- 
Murphy Road Section of the The Dalles-California Highway in 
Deschutes County for a minimum consideration of $3,220. 
Approved February 20, 1980. Files 50022, 29, 30, 32, 41, 46 
and 59 (23-43). 


ix 3-25-80 


Report of March, 1980 (cont.) 


Construction-Maintenance Agreements with Oregon Electric 
Railway for installation of grade crossing protection 
devices at 18th Avenue (RR 1005) and at Clark Mill Road 

(RR 1006) in Sweet Home, Linn County. Approved February eae 
1980. (23-50). 


Sale of 2,333 square feet excess property in the Marquam 
Br.-SE 84th Avenue Section of the Mt. Hood Highway in Mult- 
nomah County for a minimum consideration of $44,500. Approved 
February 22, 1980. File 44631 (23-43). 


Sale of 4,953 square feet excess property on the Marquam Br.- 
SE 84th Avenue Section of the Mt. Hood Highway in Multnomah 
County for a minimum considertion of $33,000. Approved 
February 25, 1980. File 47813 (23-43). 


Signed on February 22, 1980 the Grant of Access to Donald 
Stapleton on the Lookout Point Dam Section of the Willamette 
Highway in Lane County which was approved by Mr. Yturri 
February 18, 1980. File 27779 (23-46). 


Right of Way Services Agreement with Klamath County for 
acquiring right of way for the Foothills Blvd. and Washburn 
Way Ext. Project in Klamath County. Approved February 8, 
1980. Misc. C & A 7278. Agreement 151 (23-45). 


Signed on February 26, 1980 the Grant of Access to C. A. 
Youmans on the Jones Ranch-Hudspeth Mill Section of the 
Ochoco Highway in Wheeler County which was approved by 
Mr. Yturri February 4, 1980. File 17609 (23-46). 


Sale of 2.5 acres excess property on the Wingville-Baker 
Section of the La Grande-Baker Highway in Baker County for a 
minimum consideration of $1,500. Approved February 26; 
1980. File Q-13 (23-43). 


Sale of 6,100 square feet excess property on the Hobsonville- 
Bay City Section of the Oregon Coast Highway in Tillamook 
County for a minimum consideration of $5,500. Approved 
February 26, 1980. Files 32253, 32254 (23-43). 


Sale of 0.86 acre excess property on the Missouri Flat-Baker 
Section of the Medical Springs Highway in Baker County for a 
minimum consideration of $1,500.00. Approved February 26; 
1980. File 7465 (23-43). 


ae. ES 
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Report of March, 1980 (cont.) 


Sale of 0.88 acre excess property on the Miles Br .-Missouri 
Flat Section of the Medical Springs Highway in Baker County 
for a minimum consideration of $500. Approved February 25, 
1980. File 7528 (23-43). 


Sale of 62.071 acres excess property on the North Corvallis 
Section of the Pacific Highway West in Benton County for a 
minimum consideration of $441,000 to the City of Corvallis. 
Approved February 28, 1980. Key File 14081 (23-43). 


Agreement with Oregon-Washington Railroad and Navigation Co. 
and Cascade Natural Gas Corp. covering a gas pipeline crossing 
near Hinkle in Umatilla County. Approved February 28, 1980. 
RR 1007 (23-50). 


Service Contract with Oregon-Washington Railroad and Navigation 
Co. for instailation of grade crossing protection devices at 
West Orchard Avenue in Hermiston in Umatilla County. Approved 
February 29, 1980. RR 1008 (23-50). 


Sale of 59,790 square feet excess property on the Oakhill- 
Eugene Section of the Florence-Eugene Highway in Lane County 
for a minimum consideration of $116,000. Approved February 29, 
1980. Files 39233, 43502, 45492 (23-43). 


ei i 
Dated this //_ day of _ 


ee 
VU Dok 


~~ # 


ra 


‘ 


¥ B. BOYD, Righ¢/of Way Manager 


March 1980 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Assistant Right of Way 
Manager in the absence of the Right of Way Manager, (Administrative 
Order No. 33), I report that I have taken the following actions for 
your official records: 


(1) Right of Way Services Agreement with General Services for 
appraising property at the Eugene Motor Pool Site in Lane 
County. Approved February 11, 1980. Misc. C & A 7267. 
Agreement 145 (23-45). 


Sale of 6.0 acres excess property on the La Grande-N. Powder 
Section of the Old Oregon Trail Hwy. in Baker County for a 
minimum consideration of $3,150.00. Approved February 29, 
1980. File Q218 (23-43). 


Sale of 0.89 acre excess property on the Denny Rd.-Pacific 
Hwy. West Section of the Beaverton-Tigard Hwy. in Washington 
County for a minimum consideration of $37,000. Approved 
February 29, 1980. File 32774, 32775 (23-45). 


Sale of 1.0 acre excess property on the Pleasant Valley- 
Durkee Section of the Old Oregon Trail Hwy. in Baker County 
for a minimum consideration of $800. Approved March 10, 1980. 
File $-33 (23-43). 


Sale of 8,678 sq- ft. excess property on the Oakhill-Eugene 
Springfield Section of the Florence-Eugene Hwy. in Lane County 
for a minimum consideration of $13,000. Approved March 10, 
1980. File 43488 (23-43). 


Sale of 6,000 sq. ft. excess property on the Oakhill—-Eugene 
Springfield Section of the Florence-Eugene Hwy. in Lane 
County for a minimum consideration of $45,700. Approved 
March 10, 1980. File 44627 (23-43). 


Sale of 4,000 sq. ft. excess property on the Marquam Br.- 
S.E. 84th Avenue Section of the Mt. Hood Hwy. in Multnomah 
County for a minimum consideration of $46,000. Approved 
March 10, 1980. File 45379 (23-43). 


. 3-25-80 


Report of March, 1980 (cont.) 


Sale of 11,831 sq. ft. excess property on the Oakhill-Eugene 
Springfield Section of the Florence-Eugene Hwy. in Lane 
County for a minimum consideration of $25,200. Approved 
March 11, 1980. File 43486 (23-43). 


Sale of 4,800 sq. ft. excess property on the The Dalles- 
Big Eddy Section of the Columbia River Hwy. in Wasco County 
for a minimum consideration of 4,500. Approved March 11, 
1980. File 30538 (23-43) . 


-<_ Mf 
Dated this /Z day of Hearth __, 1980. 
- 


= 


Rod Henry, Assistant ight of Way Manager 


— 


4 rua sit - —- E 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
Under delegated authority from the Oregon Transportation 


Commission authorizing the making of formal offers to purchase 

real property in preparation for condemnation (Delegation Order 

No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 


LITTLE NESTUCCA RIVER-NESKOWIN SECTION, OREGOAN COAST HIGHWAY - 


TILLAMOOK COUNTY 


et al. Parcei i 9.85 acres for 
12 - 0.14 acre for permanent easement 
Parcel 3 - 0.02 acre for 

Parcel 4 - 0.03 acre, 
Parcel 5 - 0.14 acre for 
Parcel 6 -2,698 
rmit of 


R-49515 - Roy K. Redberg 
right of way purposes. Parce 
drainage facility and stock path. 
permanent easement for channel change. 
permit of entry for road approaches. 
permit of entry to construct a stock path. 
square feet; Parcel 7 - 2,250 square feet; both for pe 
entry for road approaches. Offer $23,950.00. 


. Pearn et al. Parcel 1 - 6.34 acres for 
Parcel 2 - 800 square feet for permanent 

Parcel 3 - 0.16 acre; Parcel 4 - 
t for channel change. offer 


R-49860 - William F 
right of way purposes. 
easement for drainage purposes. 
0.15 acre, both for permanent easemen 
$17,900.00. 

ARD INTERCHANGE SECTION, PACIFIC 


N. TIGARD INTERCHANGE-S. TIG 
INGTON COUNTIES 


HIGHWAY - MULTNOMAH and WASH 


R-50198 - Lawrence T. Martin et al, Parcel 1 - 10, 200 
square feet; Parcel 2 - 10,200 square feet, both for right of way 


purposes. Offer $116,000.00. 


ompany . Parcel 1 - 
both for right of way 
nt easement. 


0 - Portland General Electric C 
Parcel 2 - 0,55 acres 
- 17,600 square feet for permane 


R-5020 
10,858 square feet; 
purposes. Parcel 3 
Offer $42,750.00. 


R-50210 - Henry J- Albrecht et ux. 0.20 acre for right of 


way purposes. Offer $10,000.00. 
y - GILLIAM COUNTY 


SIX MILE CREEK SECTION, WASCO-HEPPNER HIGHWA = 


1.32 acres for right of 


R-50552 - Frances Dalzell et rie ae 
offer $100.00. 


Dated this J) day of March, 1980. 
‘a 


| / 


way purposes. 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the State 
Parks Administrator, or his designate, in an official capacity to 
exercise certain authority on behalf of the Oregon Transportation 
Commission. Pursuant to that authority, and acting in accordance 
therewith, the Parks Administrator or his designate has approved 
the following actions and report them for your official records. 


On January 17, 1980, approved Jerry Wilcox's 
application to place a septic tank and drain field 
within the Sandy River Scenic Waterway in Clackamas 


County. 


On January 17, 1980, approved Vern and Joan Koenig's 
application to place a mobile home and barn within the 
Sandy River Scenic Waterway in Multnomah County. 


On January 18, 1980, approved Publisher's Paper 
Company's proposal for a timber harvest and 
reforestation within the Clackamas River Scenic 
Waterway in Clackamas County. 


On January 24, 1980, approved Bruce Morrow's 
application to construct a single-family dwelling 
within the Clackamas River Scenic Waterway in 


Clackamas County. 


On February 6, 1980, approved Lester P. Battle's 
application to harvest timber within the Clackamas 
River Scenic Waterway in Clackamas County. 


On February 6, 1980, approved an addendum to an 
agreement with Union Pacific Railroad Company, for use 
of a private roadway in Mayer State Park, dated 


March 29, 1979. 


On February 6, 1980, approved a State Grant-In-Aid 
Agreement with Rockaway, Tillamook County, for 
Rockaway City Park, in the amount of $7,000. 


On February 12, 1980, approved a State Grant-In-Aid 
Agreement with the City of Echo, Umatilla County, for 


Echo Golf Course improvements, in the amount of $4,595. 


On February 12, 1980, approved a State Grant-In-Aid 
Agreement with the City of Dallas, Polk County, for 
Rotary Park, in the amount of $5,000. 
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On February 12, 1980, approved a State Grant-In-Aid 
Agreement with Douglas County for Stanton and Amacher 
Park restrooms, in the amount of $15,955. 


On February 19, 1980, approved a State Grant-In-Aid 
Agreement with Woodburn, Marion County, for Sett lemier 
Park restrooms, in the amount of $5,000. 


On February 20, 1980, approved a State Grant- 
Agreement with the City of Moro, Sherman County, 
Moro City Park improvements, in the amount of $ 


On February 21, 1980, approved Macomber / Jones General 
Construction, inc. *S app lication to construct three 
single-family dwellings within the Clackamas River 
Scenic Waterway in Clackamas County. 


On February 26, 1980, approved Hall Thomas’ 
app lication to construct 4 single-family dwelling 
within the Rogue River Scenic Waterway in Curry County. 


On February 28, 1980, approved Albert Ward's 
app lication to harvest timber within the Rogue River 
Scenic Waterway in Josephine County. 


On March 3, 1980, approved a State Grant-In-Aid 
Agreement with the City of Hines, Harney County, for 
Hines City Park restrooms, in the amount of $4,610. 


On March 3, 1980, approved a State Grant-in-Aid 
agreement with Malheur County, for Bully Creek picnic 
canopy, in the amount of $3,250. 


On March 5, 1980, approved an agreement with Dr. Roy 
Silvey to conduct two, two-day workshops concerned 
with stress management. 


/ f 
WU LL (4.40 


f 


I ——————— 


pated this (© day of 


{ 
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MUM KFT ae 
( Hwid G. Talbot 

(State Parks Administrator 
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CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7782 Kathleen E. White v. State of Oregon, by and through its 
Department of Transportation, Highway Division: This lawsuit arises 
out of a rental agreement entered into between the plaintiff and the 
defendant, Highway Division. The plaintiff is claiming breach of 

the rental agreement and failure of the State to properly maintain 
the premises. Plaintiff is seeking $450.66 plus her costs and dis- 
bursements and reasonable attorney fee. The matter has been referred 
to the Attorney General for the defense of the State. 


kun 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Ve fendant _Cause of Action Plaintiff Judgment 


Eric Sallee Guardrail Damage $ 631.13 Default 
plus atty. Judgment* 
fees & costs 

L-7747 

County: Benton 

* $631.13 plus $220 costs and attorney fees. 


Leonard Rogers Timber Trespass $ 2,620.00 Default 
plus costs Judgment* 

L-7726 

County: Clatsop 

*$2,620.00 plus $60.00 costs. 


Lawrence Shaff Sanding for Oil $ 271.96 Default 
Spill plus atty. Judgment* 
fees & costs 
L-7500 
County: Columbia 
*$271.96 plus attorney fees and costs. 


David Gericke Guardrail Damage $ 358.56 Default 
plus atty. Judgment * 
fees & costs 

L-7538 

County: Coos 

*$358.56 plus $200 attorney fees. 


Duane L. Harper Delineators & 2.251,.79 
& post Damage 


Attorney Fees: $475 Court Costs: $59.50 
L-7809 
County: Curry 


Brian Simmons McCullough $ 1,770.31 
Bridge Damage 

Attorney Fees: $410 Court Costs: $34.50 

L-7812 

County: Douglas 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Defendant Cause of Action Plaintiff Judgment 


Robert Johnson Guardrail Damage $ 165.15 Default 
plus atty. Judgment* 
fees & costs 
L-7506 
County: Jefferson 
*Defendant signed Promissory Note stating he agrees to pay the sum 
$165.15 plus reasonable attorney fees and costs incurred. 


Robert Lee Kephart Guardrail Damage $ 959.38 Default 

(Solesbar) plus atty. Judgment* 
fees & costs 

L-7514 

County: Klamath 

*$959.38 plus $300 attorney fees and $54.50 costs. 


Patricia Bonner Bridge Damage $ 2,211.44 Default 
plus costs Judgment* 

L-7718 

County: Lane 

*$2,211.44 plus $56.50 costs. 


Walter Slocum Delinquent Rent $ 582.00 
Attorney Fees: $220 Court Costs: $59.50 


L-7822 
County: Lane 


Chester Butler Bridge Rail $ 1,903.51 Default 
Damage plus costs Judgment* 

L-7515 

County: Lincoln 

*$1,903.51 plus $49.00 costs. 


David Barstad Bridge Damage $ 705.32 Default 
plus atty Judgement * 

L-7710 fees & costs 

County: Linn 

*$705.32 plus $240 attorney bees and $46.50 costs. 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Defendant _ Cause of Action Plaintiff Judgment 


Paul White (Rosenbalm) Suit to Quiet Title to be * 
Title quieted in 
L-7 320 State 
County: Marion 
*The State lost in the trial court and on appeal the case was reversed 
and the State was granted title to the property. 


Defendant asked for a subsequent hearing for reimbursement of improve- 
ments placed on the property. The judge's decision after considering 
all of the evidence that the improvements were worth $3,000 but that 
the defendant owed the plaintiff approximately $3,000 as rental for 

the property and therefore concluded that neither party owed the other 
anything and that the plaintiff is entitled to ownership and possession 
of the property. The defendants owe the State costs in the amount of 
$173.53. 


Robert Kliever Sign Damage $1,416.86 Default 


Judgment* 
L-7423 


County: Marion 
*$1,416.86 plus $69.10 costs. 


Helen Anderson Bridge Damage $2,631.42 Default 
plus atty. Judgment* 
fees & costs 

L-7498 

County: Marion 

*$2,631.42 plus $49 costs. 


Richard Silva Property Damage $ 804.95 Default 
plus atty. Judgment* 


fees & costs 
L-7705 


County: Marion 
*$804.95 plus $280 atty fees and $59 costs. 


Dale Damewood Bridge Damage $ 169.21 Default 
plus atty. Judgment* 
fees & costs 

L-7709 

County: Marion 

*$169.21 plus atty fees and costs. 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Defendant Cause of Action Plaintiff Judgment 


— ——— 


Thomas A. LaMarche Debris Cleanup $ 257.69 § 257.69 


Attorney Fees: $150 Court Costs: $41 
L-7773 
County: Marion 


Richard Bell Guardrail Damage § 162.00 


Attorney Fees: Court Costs: 
L-7298 
County: Multnomah 


Steven Leister Guardrail Damage § 295.87 Default 
plus atty Judgment* 
fees & costs 
L-7497 
County: Multnomah 
*$295.87 plus $160 atty fees and $57 costs. 


Charles Boyd Damage to R/W $ 383.35 Default 
Fence plus atty Judgment* 
fees & costs 
L-7499 
County: Multnomah 
*$383.35 plus $230 costs. 


Lucille Spada Delinquent Rent § 184.53 


Attorney Fees: $150 Court Costs: 
L-7547 
County: Multnomah 


Fahmi T. Ismail Damage to R/W $ 172.15 Default 
Fence plus atty Judgment* 
fees & costs 


L-7715 
County: Multnomah 
*$172.15 plus interest and costs at 8% monthly. 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Cause of Action Plaintiff __ Judgment 


Vefendant 


Michael Keenan Guardrail Damage $ 411.36 Default 
plus atty. Judgment* 
fees & costs 

L-7721 

County: Multnomah 

*$411.36 plus $50 costs. 


William I. Tolke Trespass Plaintiff Court of 
sought Appeals 
damages from upheld 
defendant for lower court. 
the removal Defendant 
of aggregate got title 
from State's to property. 
property. 

Defendant 
counter 
claimed, 
claiming 
title to the 
property. 


L-7332 
County: Washington 
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REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff Cause of Action Plaintiff Judqment 
I gent 


Robert N. Blanc Personal Injury $ 15,610 $17,259.78% 
property 
damage & 
$ 38,067 
bodily 
L-7563 injury 
County: Deschutes 
* Verdict against Oregon State Police only. The Department of 
Transportation's motion for judgment of involuntary nonsuit was 
allowed. 


Judi C. Dials Personal Injury $ 13,158.04 For Dft. 


L-7659 
County: Multnomah 


Brenda Starkey Wrongful Death $900 ,000 
general 
damages & 
$ 2,000 
special 
damages 
L-7479 
County: Multnomah 
* Claim tendered to contractor's insurer and state's defense handled 
by insurer's attorney (Carrell Bradley). Judgment on motion to 
strike on behalf of the Highway Division and Sawyer, Resident 
Engineer, granted November 18, 1977. 


Paul Sallak Theft of Tools Defense Verdict 
L-7661 

County: Multnomah 

Mark Kegler Personal Injury $ 18,806.49 Defense Verdict 


L-7622 
County: Lane 
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REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 


of or 
Plaintiff Cause of Action _ Plaintiff Judgment. 


Jeanne VanOsdol Wrongful Death $750,000 Dismissed 
for lack of 
Prosecution 
L-7405 
County: Clatsop 


Brooks Garten Wrongful Death $538,647 Dismissed 


L-7772 
County: Klamath 


Wallace Hamilton Property Damage $ 50,000 Summary 
Landslide Judgment 

L-7620 

County: Clatsop 


James Okita Personal Injury $ 18,887.75 Summary 
Judgment for 
Defendant, 
State 
L-7597 
County: Harney 


Russell Boyd Personal Injury $§ 50,000 Defense 
Verdict 

L-7539 

County: Linn 


Pamela Coplen Personal Injury $ 26,500 Defense 
Verdict 

L-7580 

County: Curry 
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REPORT OF TRIAL OF OTHER CASES - State Defendant 


Plaintiff 


Melvin Spaght 


L-7316 


County: Coos 


Declaratory 
Judgment 


Demands 
of 
Plaintiff 


Plaintiffs 


Verdict 
or 


Judqment. 


* 


asked court 
to decide if 
they are re- 


quired to 
obtain the 
consent of 
DOT before 


making alter- 
ations to an 
approach road. 


* Court held plaintiffs are required by ORS 374.305 to obtain DOT's 
written permission before making alterations to approach road. 
Court of Appeals affirmed. 


LaVonne M. Boss 


L-7431 


County: Lane 


Gordon. H. Ball 


Attorney Fees: None 
L-7505 


County: Marion 


Chester A. Smith 


L-7566 


County: Douglas 


Wrongful Death 


Declaratory 
Judgment and 
Damages 


Suit to con- 
demn a way of 
necessity 


$375,000 


$200 ,000 


Court Costs: 


Be granted 
a way of 
necessity 


Defense 
Verdict 


State Recovers 


Way of neces- 
sity across 
property 
owned by 
State granted 
and State 
awarded $600 
in damages. 
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REPORT OF TRIAL OF OTHER CASES - State Defendant 


Plaintiff 


Marjorie Donnelly Personal Injury 


L-7653 


County: Josephine 


Luisi Truck Lines Property Damage 
to truck and 


State's sander 


Attorney Fees: None 


L-7621 


County: Klamath 


Cause of Action _ Plaintiff _ 


Demands 
of 


(lst Cause) 
$50 ,000 
general 
damages 

$ 3,827.44 
medical 
(2nd Cause) 
$ 750 lost 
wages plus 
$ 1,000 
each dft. 


$9,211.64 
(Demand of 
State) 

$2,431.75 


Court Costs: 


Verdict 
or 


Judqment 


Defense 
Verdict 


(Plaintiff) 
$4,605.82* 
(State) 
$1,218.37% 


(Plaintiff) 
$250. 36* 
(State) 
$117.40% 


*The final disposition in this case will result in the State paying 
to the plaintiff the difference between the verdicts awarded for 


damages and the difference between costs. 


net cost to the State of approximately $3,500. 


This will result in a 


za See 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
Defendant 


ee ee —- 


R. Frank Roberts $ 3,750 
L-7590 

R-49 363 
Section: 
Highwey: 
County: 
Approved by: 


Comstock-Anhauf 
Pacific 

Douglas 

Jack L. Sollis 


Robert Jones 


L-7 338 
R-41823 
Section: Grants Pass-New Hope 
Highway: Jacksonville 

County: Josephine 


Approved by: Jack L. Sollis 


Ackerley Communications $36 , 385 
L-7640 
R-49578 
Section: Ross Island Bridge-52nd Avenue 
Highway : Mt. Hood 

County: Multnomah 


Approved by: Jack L. Sollis 


William Luther $ 4,625 
L-7616 

R-50016 
Section: 
Highway : 
County: 
Approved by: 


Pacific West 
Washington 
Jack L. Sollis 


ki a 


State's 
Hiqnest 
Anpraisal 


Amount of 
Settlement 


$ 6,810 § 5,000 


Date: February 15, 1980 


$19 ,400 $22,000 


Date: March 3, 1980 


$66 ,500 $66 ,500 


Date: February 28, 1980 


$ 4,625 § 4,800 


Pacific Highway West-McDonald Street 


Date: March 7; 1980 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Plaintiff 


State of Oregon 


L-7599 


Nemand of 
Defendant se Cause of Action Plaintiff 


F. G. Scott dba Suit on Con- $20 ,000 
Waconda West tractor's Bond 
Construction 


County: Multnomah 


Disposed of by: 


State of Oregon 


L-7508 
County: Wasco 
Disposed of by: 


John McClincy 


L-7584 


Suit by a material supplier against a state con~ 
tractor and sub-contractor for material furnished 
for Contract No. 8470. 

Settled by parties - State not involved. 

Mary Maher Sign Damage $ 121.06 


plus atty 
fees & costs 


Settlement of $220.00. 


State of Oregon Trespass $40 ,000 


County: Multnomah 


Disposed of by: 


This case was reported to the February 19, 1980 
Commission Meeting as settled for $2,500. 


This corrected report is being submitted to report 
the following: 


State paid $1,664 for land. 
State paid $2,500 for trespass. 
Zuber Bros. paid $4,500 for trespass. 


Total settlement was $8,664. 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following actions for 
the Transportation Commission's records: 


On February 29, 19 80, $3,461,278.56 was distributed to 
the counties as their share of motor vehicle revenues 
(20.07%) for. the month of January , 1980, 


On 9, 1980, $2,078,008.72 (12.17% of the 
Highway aay was distributed to the cities for the 
month of January > 1980. 

(Lists of apporttonments on file in Commission Files, 


Salem. ) 


Dated this 19thday of January, 19 80 


ff 


¥. E. Skoog, fOntroller 
Highway DiWision 


Attachments 


cc: F. B. Klaboe 
John Earley - Att. 


The Oregon Transportation Commission met 
Room 122, Transportation B 
was made by press release 


circulation throughout the State. 


Anthony Yturri, 
Tom Walsh, 
Peter J. 


Brix, Member 


uilding, 
to the newspapers 


April 16, 1980 
Salem, Oregon 


in the Conference 
at 10 a.m. Notice of the meeting 
of local and general 


Present were: 


Chairman 
Vice Chairman 


B. Gordon Coleman, Member 


Michael P. Hollern, 
F. B. Klaboe, Director 
Bill Nessly, Assistant 
Fred Miller, 
George Bell, Assistant 
and Public Affairs 


Assistant 


Robert Royer, Assistant Director for Policy 


Development 
Larry Rulien, 
Engineer 
David Talbot, 
Paul Burket, 


Dennis Moore, 


Services Branch 


David Moehring, Assistant 


Management Branch 
Glen Green, 
Joe Christian, ODOT 


Executive Assistant to 


Administrator of F 
Administra 
David Moomaw, Administr 


Member 


of Transportation 

Attorney General 

Director for Administration 
Director for Intergovernmental 


and Program 


the State Highway 


tor of Aeronautics Division 
ator of Motor Vehicles Division 


Administrator of Public Transit Division 
E. S. Hunter, Assistant State Highway Engineer, 


Technical 


State Highway Engineer, Project 


Federal Highway Administration 
Fiscal Officer 


Jack Graham, Special Project Coordinator for Willamette 


Valley Rail Study 


Robert W. Gormsen, Manager, 


There were others 


the news media. 


on 


The 
the consent calendar: 


1) 
2) 
condemnation. 


tion No. 
Salem. ) 


- 3557 


Adopted resolution declaring 
real property for public purposes 
("Real Property 
2697"' on file 


Commission Services 


present including representatives of 


Commission unanimously approved the following items 


Minutes of the meeting of March 25, 1980. 


necessity of certain 
and authorized 
Condemnation Resolu- 


in the Commission's files, 


- April 16, 1980 


arks and Recreation Division 


Adopted a resolution removing a portion of the 
Farmington Highway between the West City Limits of 
Beaverton and Cedar Hills Boulevard from the State 
Highway System (0.92 mile) and transferring jurisdic- 
tion and maintenance responsibilities to the City of 
Beaverton. (‘Abandonment Resolution No. 579b" on file 
in the Commission's files, Salem.) 


Adopted a resolution abandoning from the State Highway 
System two short segments of old alignment (approxi- 
mately 0.44 mile) in the Hot Lake-Union Section of the 
LaGrande-Baker Highway in Union County. ("Abandonment 
Resolution No. 592" on file in the Commission's files, 
Salem. ) 


Adopted a resolution abandoning from the State Highway 

System a short segment of old alignment (approximately 

0.15 mile) in the Eightmile Creek-Dufur Section of 

The Dalles-California Highway in Wasco County. ("Aban- 

donment Resolution No. 593" on file in the Commission's 
files, Salem.) 


Authorized increases in project authorizations on the 
following contracts: 


a) Contract No. 8882 for the Pine Street-Academy 
Street (Salem) Section of Pacific Highway East 


in Marion County, in the amount of $58,000 (12.9% 
increase). 


Contract No. 8920 on Hubbard/Broadacres Road-Case 
Road Section in Marion County, in the amount of 
$35,948.03. 


Contract No. 9017 for the Yaquina Bay Bridge 
on the Oregon Coast Highway in Lincoln County, 
in the amount of $359,436.25 (10.8% increase). 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem. ) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Assistant State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


The Commission reconfirmed Tuesday, May 20, 1980, for its 
next meeting in Eugene and set Tuesday, June 17, 1980, for the follow- 
ing meeting in Salem. 
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Mr. Klaboe invited the Commissioners to attend the 
National Transportation Week celebration the week of May 11 to 
May 17. Displays, exhibits, demonstrations, and open houses are 
held in Region offices at five locations. 


Mr. Joe Christian, ODOT Fiscal Officer, gave each 
Commissioner an agenda for a budget orientation meeting to be held 
in Salem on May 16 at 9 a.m. in the Transportation Building. The 
meeting should be finished by 2:30 p.m. (Copy of proposed agenda 
on file in Commission's files, Salem.) 


Mr. Rulien presented a report on the Federal cutbacks 
of funds for this fiscal year which ends September 30, 1980, and the 
possible courses of action. He said that $25 million worth of 
projects that were intended for contracting between now and October 1 
would have to be deferred, He also said that the Federal budget 
indicated a cut of $1 billion in obligations nationally for the 
remainder of the current fiscal year. He mentioned that the Division 
has approximately $15 million worth of work previously obligated 
that is no longer appropriate to proceed with during this time per- 
iod and that amount can be de-obligated and applied to projects that 
are on the construction schedule. Had this not been the case, he 
continued, an additional $15 million would have had to be deferred. 
He commented that a further cut was indicated for the coming fiscal 
year but the size of this additional cut had not been announced, 
He said with the $25 million ceiling plus the $15 million, the total 
is about $40 million available, against an original program of $75 
million. 


Mr. Rulien pointed out that the problem in the Six Year 
Program is not one of cancellation but rather one of dealing with 
the metered money and utilizing it to the best advantage. Chairman 
Yturri asked if the Six Year Program might indeed end up as a Seven 
or Eight Year Program. Mr. Rulien said that was possible. 


Mr. Klaboe pointed out that gs the jobs are delayed, the 
cost to do them later is higher and this can result in some realign- 
ment of the job priorities. 


Mr. Rulien gave the Commission a contract status report 
on 1-205 dated April 16, 1980. This showed 48 projects ($110 million 
plus) completed, 17 projects ($221 million plus) are under contract, 
and 10 projects ($130 million plus) remaining to be contracted. He 
said some jobs on I-205 have been delayed while others have been 
left as scheduled. (Copy of report on file in Commission's files, 
Salem.) Mr. Rulien referred to a large graphic display of the 1-205 
Route and explained the inter-relationship of work to the existing 
jail and the county shops. He said there is a very critical time- 
table involved and the deferral may delay final completion of 1-205 
from December 1982 to about August 1983. He commented that while 
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some delay is evident, changes in conditions in the future might 
allow lost time to be reclaimed and the final completion date might 
still be met. 


Mr. Klaboe said that by the previous Friday the Department 
was required by the Federal Highway Administration to submit a list 
of jobs intended to contract. This list can be changed as the 
Commission directs. The Commission unanimously concurred in the 
staff's submission to the Federal Highway Administration. 


Vice Chairman Walsh commented that since some of the off 
and on ramps might be delayed, particularly the South Banfield 
Interchange Project, there is a desirability of studying the staging 
of further work on I-205 in order to assure that the bridge could 
be put to some use as early as practical, Commissioner Coleman 
concurred in Vice Chairman Walsh's comments. 


Mr. Rulien reviewed with the Commission the larger more 
significant projects that are being deferred and these were removed 
from the schedule that was submitted to the Federal Highway 
Administration: 


N. Jefferson Interchange - N. Albany Interchange 
Interstate 5 - Safety, Northbound $ 4,000,000 


Cannon Beach Junction - Necanicum 
Sunset, Clatsop County, Overlay-Widen-Sign 5 3,043,000 


Hackett Drive - Crescent 
The Dalles-California, Klamath County, 
Overlay 2,006,000 


S. Banfield Interchange 
E. Portland Freeway = I-205, Multnomah 
County, SW & NW Streets 4,090,000 


S. Banfield Interchange (Phase 2) 
E. Portland Freeway - I-205, Multnomah 
County, G-P-Sign 7,100,000 


Mohler O'F low, Necanicum, Tillamook County 750,000 


Dean Creek Bridge, Umpqua, Douglas County 580,000 
Geary Canal Br.dge, Lake of the Woods, 
Klamath County $ 550,000 


Powers Wayside Section, Powers, Coos County $ 1,066,000 


Total $23,185,000 


The Commission unanimously concurred in the deferral of 
the projects proposed by the staff. 
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Mr. Rulien also explained a proposed administrative rule 
which is a do-it-yourself permit system for oversize and over- 
weight permits. This makes control and regulation easier for the 
applicants operating over-length and over-width trucks. In advance 
the trucker buys a packet of permits at $3 each. He then fills in 
the permit as he needs it and sends it in. He would call the nearest 
permit issuing office and the permit clerk would determine if it is 
appropriate to issue the requested permit. The final result is that 
he has a permit in hand and the permit clerk has entered the number 
on the application for identification purposes. The driver can 
proceed without delay and is required to mail a copy within five 
days to the permit office in Salem. This saves the applicant time 
and money. Mr. Rulien mentioned this is an experimental program 
and asked for the Commission's approval. The Commission unanimous ly 
adopted "Permit Rule No. 43."" (Copy on file in Commission's files, 
Salem. Rule filed with Secretary of State on April 17, 1980, and 
will be published in the Administrative Rule Bulletin on May 1, 1980.) 


Mr. Talbot requested and the Commission unanimously 
approved the appointment of the following individuals to the State 
Parks and Recreation Advisory Committee for four-year terms: 


Lucille Beck June 29, 1984 
Frank R. Gilchrist November 23, 1984 
Loran L. Stewart September 26, 1984 


. The Commission unanimously approved the appointment of 
Kathryn Straton to the position of State Recreation Director. 


Mr. Talbot recommended approval of a request from Donald 
McLaughlin to replace a substandard structure with a mobile home 
within the Clackamas River Scenic Waterway just upstream one-fourth 
mile from the Carver Bridge in Clackamas County. The Commission 
unanimously approved his request, subject to stipulations out Lined 
in Mr. Talbot's letter of April 4, 1980, to the Commission. 


Mr. Talbot also recommended approval of a land exchange 
at Cascadia State Park near Sweet Home in Linn County. This is a 
land exchange between the State, Willamette Industries, and Timber 
Service Company and will preserve a beautiful scenic area adjacent 
to the park site. In order to equalize the value of old-growth fir 
that Parks will be acquiring, Timber Service Company will harvest 
designated, reserved mature timber from a tract of excess Department 
of Transportation property at Fishhawk Falls in Clatsop County 
already conveyed to Crown-Zellerbach Corporation and from a small 
tract at the northeast corner of Cascadia State Park. The values 
of land and timber have all been established by appraisals obtained 
by the State. The Commission unanimously approved the agreement. 


a PEE 


April 16, 1980 


—— 


Mr. Talbot told the Commission that the Parks Advisory 
Committee will be meeting this week in Portland. 


He also mentioned the impact of reduced Federal appro- 
priations in the years ahead for local parks and historic prop- 
erties. 


Mr. Burket presented an amendment to Delegation Order 
No. 25 to add Paragraph No. 3 which would allow him to approve and 
execute personal services and miscellaneous contracts of $5,000 or 
less. The Commission unanimously adopted the amendment. 


Mr. Dennis Moore introduced Jack Graham, the Project 
Coordinator for the Willamette Valley Rail Study. He explained that 
the Emergency Board had provided $1,160,000 for this project but 
held back $1 million in reserve until plans were further along. 

The program is now at that point and he asked for permission to go 
to them to release the reserve funds. He said it is hoped to have 
the train running by July 1. He referred to a time schedule of the 
project which was given to the Commission. (Copy on file in 
Commission's files, Salem.) 


Mr. Graham said to determine whether the program is 
considered a success, a number of standards are being developed now. 
When the program is completed, the results will be measured against 
these standards and the degree of success will be measured. Some 
of the standards involve passenger usage, fuel consumption per mile 
and maintenance of schedules. There was considerable discussion 
concerning the trial run which was held to check the running time 
and fuel‘consumption. Mr. Graham said the original running time 
was estimated at 2 hours and 30 minutes and the test‘ run took 2 
hours and 45 minutes. He said stops will be at Eugene, Albany, 
Salem, Woodburn, Milwaukie or Oregon City and Portland. There will 
be four trips per day, two in each direction, and the service 
originates and terminates in Eugene. He said Southern Pacific has 
been very cooperative. 


which are being considered. 


Commissioner Coleman asked if the fare would be the same 
as AMTRAK now charges. Mr. Graham answered that excursion fares 
are being considered and these are lower than AMTRAK, A joint 
marketing plan is also being developed. He said there are eight 
local unions involved in this operation. The Commission unanimously 
voted to allow the appearance at the Emergency Board on June 5 and 6, 
1980, subject to further review at the May meeting. 


April 16, 1980 


Vice Chairman Walsh asked for 4 status report on the 
Willamette Valley Rail Study on the four concerns that the Commission 
expressed at their October meeting five days prior to the May 20 
meeting. 


Mr. Dennis Moore presented a status report on vehicles 
purchased under the Sec. 16B2 Program to provide transportation by 
nonprofit organizations for elderly and handicapped people. There 
are now 92 yehicles in the program and by June 1981 there will be 
104 vehicles. He said the 1979 Legislature passed a Bill which 
provides for liability insurance coverage for State-owned vehicles 
purchased for public use. 


Mr. Moore requested authority to appear before the 
Emergency Board to seek $14,560 in General Funds to insure these 
special transportation vehicles from July 1, 1980, to June 30, 1981. 
He said they are in the process of consulting the Vocational 
Rehabilitation Division and the Office of Elderly Affairs to de- 
termine if they can pay 4 portion of the cost of insurance to reduce 
the General Fund request. 


He continued that the State can insure the vehicles for 


$140 each per year. The agencies that are operating these vehicles 
now are paying about $1,300 per year for this coverage. This re- 
quest would allow the State to pay the costs of $140 per vehicle 
for 104 vehicles. The Commission unanimous ly granted the request. 


Mr. Moore discussed the Governor's proposed $5.6 million 
in lieu of payroll taxes to pay public transportation districts 
during 1981-83. Each State agency in the Transit District area 
would be charged .6 of 1%. of their gross payroll to support the 
program. If approved by the Legislature, the State would pay Transit 
Districts money equal to the amount they can legally raise through 
their individual payroll taxes. 


Mr. Moomaw asked permission to submit a request to appear 
before the Emergency Board to submit a Federal Grant request not 
to exceed $4,500,000 to fund implementation of the new Driver 
License Issuance System. 


Mr. Tony DeLorenzo, in charge of systems and planning, 
explained the program in detail. The system has been under deve lop- 
ment since last August and a Federal Grant has been used to retain 
a design consultant. This request is for Federal Funds which would 
pay the entire installation and development of the system. The new 
system would upgrade the Department's records system and improve 
service. The Commission unanimously granted his request. 


April 16, 1980 


Commissioner Brix asked how the driver license fees were 


set. Mr. Moomaw answered that the issuance return is commensurate 
with the cost of providing the service. Commissioner Brix felt the 
State should be compensated for the cost of services provided. 


The meeting was adjourned at 11:35 a.m. 


Anthony Yturri, 


/ F / 
LAA 


Robert W. Gormsen, Manager 
Commi'ss ion Services 


April 16, 1980 
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WiTtia 4-16-80 
REPORT OF CONFIRMATION eho A Aen ‘UNDER DELEGATED AUTHORITY 


Klamath Falls-Lakeview Hwy. 
@ Avalon Street (Klamath Falls) ees 


(Contract No. 9083) 
Traffic Signal Installation F.A. Proj. No. ovate 


WAraccs so Sie COHant 


Type of Work — 


Klamath , Klamath Falls-Lakeview 
beh i a ee merry |", ane PBs ns $2 


No. of Bidders ok _.. Low Bidder— 


Hamilton Electric, Inc, Eugene 


tow &i9 $.002914.50 


E n Recomm lation: 

sued i cities eae Award to low bidder subject to the concurrence of 
Basin Central Mall, Inc. and the advance deposit of $77,3\.9 is re- 
ceived. 


whe bcialy 5 SNS SSE 3rd St. Signal Improvement (The Dalles) | 


(Contract No. 9089) 

5 4 Traffic Signal Installation - vo. _M-4030( 1 
Type of Work un A ct a lll dl di = memmnemmen 7:\08 XO) YQ" Ry OP Sa. O(1) 
_(Mosier-The Dalles s Highway) 


Wasco 
was 
County ee Highway — 


ie Fe 


189,817.00 


Low Bid $—— 


No of Bidders — _. Low Bidder — 


Hamilton Electric, Inc., Eugene. 


Engineer's Recommendations: Award to low bidder subject to the concurrence of 
the City of The Dalles and the FHWA. 


No. Ridinct Thomas Creek(Devaney) Bridge 


(Contract No. 


~ 9090 
0.40 Mile, Grade, Pave & Structure Rage: B8s-A496(3) 


Type of Work = a aaa ORTH 


Peo Linn Vista ame ‘A496(Kelly Ro oad) 
Supervision Inc. & Workman 


No. of Bidders __ 9 Low Bidder___COnStruc tion Co., Aurora_ 


612,793 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Linn County and the sum of $140,300.00 is 
deposited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE..25.7 


Nia essai Eightmile Creek Bridge : 


(Contract No. 909k) nc a 
Structure SB 560(2) 


Type of Work pe ____ FA, Proj. No, ——-————_ 


Morrow FAS B560 (Ione/Gooseberry Road) 


COUNTY see —— __. Highway 


7 Gaines Construction, Burns 
No, of Bidders ___._. Low Bidder Sanaa antall > 0 cic 


61,300.00 


Low Bid S— 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Morrow County and the sum of $4,800.00 is 
deposited by the County. 


Paul Smith Road-S. Main Street (Boardman) 


(Cont ract No ; 9QAR) Qs- 2500(2) 


Ji10e Davin 
Type of Work 1.0 Mile, Resins’ Seti isa > F.A. Proj. No. 


County Rd. (Wilson Rd. ) 


Highway ita 


ie Lew Sadider __ Humbert Asphalting, Mi 1 ton-Freewater 


75 ROO Gy 
owt fads 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Morrow County. 


ganfield Interchange (Portland) 
Sa (Contract No. 9093) 
Deck Joint Repair _ State 


eS ee __F.A,. Proj. No. —— 


Rig nee, eS 


Type of Work —— ORIEL LT ee 


Mul tnomat Pacific © 
County is tnot sil ae Highway ———— akc: 3 


Noa | 5 ahh ysety ~+ 10 nc 
No. of Bidders ____. Low Bidder _voN 1aisec h Cons Ul uct) on, | yobs 


104 


Low Bid $ _—--——— 


., Portland 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


_A 


3 OF 4-16-80 


Willow Creek (Glenn Road) Bridge 


No FPN ce as 
; (Contract No. 9094) 
Grade, Surface & Structure __F.A. Pro} No, RS=BO11(2) 


a 


Type of Work ———— 


County ae ’ ___ Highway —————— Bes 


honk sh FAS Route Boll 


No. of Bidders ————— Low Bidder — 


129,602.50 


Low Bid S_ 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Union County and the sum of $8,800.00 is 
deposited by the County. 


Prairie Creek Culvert Section 
(Contract No. 9095) 
Type of Work 0.60 Mile, Grade, Pave & Culvert Fa proj. Ho. BRE-7(7) & State 


( 


Project 


Wallowa 


Wallowa Lake 
County ——————— ‘ _ Highway —— 4 MESSE ad 


: 3 uC Sen 
No. of Bidders ee nates oe Low Bidder Douglas 5. Coats » Inc. >! ene 


613,102.50 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


. 9 nroject _ 2 cnol's Hwy. at Allen Blvd. (Beaverton) ae 
“ex alagpmmems holls Mwy: ¢*————rcontract No. JO) 


Type of Work Grade, Pave & Signals _ NS F.A. Proj. No. 1X-9234(5) 


Pao __ Washington Highway — Scholls Hwy. (FAU 9234) 


No. of Bidders 4 Low Bidder — Dale's Sand & Gravel aos 3 Sherwood 


Low Bid S 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
City of Beaverton and the FHWA and the sum of 
$540.00 is deposited by the Washington Co. Fire 
Dist. #1 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE..-3-- 


- 3567 


bic 10 heat see Road @ Salmon River Hwy.: (McMinnville) 
(Contract No. 9097) 
M4430(1) 


Type of Work —— Be = aimee F.A. Proj. No. ——--- 


Yamhil | FAU 4430 


County neces __. Highway - 


: rote 
No. of Bidders 1 ae Low ee ee we Paving Co in Salem 


265 541.83 


Low Bid S 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA & Yamhill County and the sum of $18,200.00 
is deposited by the County. 


No 


ie 


__. Project — 


Deer Creek Section : Oe ae 
oe ee ie (Contract No. 9098) 
Type of Work 0.52 Mile, Grade , Pa V e & Structure ¢ A. Proj. No. RS id A6 96(1) = 


y yf ® 
era Yamhil | 2 i 


FAS A696 (Gopher Valley Road) 


Highway — 
No. of Bidders mi. EOP Low Bidder ‘ 1 u Ss Jaw C Construction 0. , _Inc., Port! and 
481,674.00 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Yamhill County and the sum of $32,900.00 is 
deposited by the County. 


wie ee eee Dundee (SW 5th Street) 
(Contract No. 9099) 
Type of Work ; ___F.A, Proj. No. — > tate 


> 


ED, 


Se an __City Street. 


Highway 


ae 


No. of Bidders_— 6 . Low Bidder Cush ng Bros JE Inc. 9a l er 


44,105 .00 


Low Bid S$ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Dundee and the sum of $27,000.00 is deposited 
by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


A 


ene 


4-16-80 


“——_ 


wi Pr -_widdtebrook St.-Pacific Hy. Hest (enters) —— 
(Contract No. 9100) 


M-5885(3 
i es SN 0}. 6 
cau “ues” © (3) 


Pie Yamhill] ( brook Street) 4c 


Highway —————— 


0.5 Mi nade & P 
Type ot Work 0.5 Mile, Grade & Pave 


No. of Bidders pit Spec Low pager Dale's Sand & Gravel_t QO.» Sie Sherwood- 
373,467.29 


Low Bid S 

Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA and the City of Newberg and the sum of 
$38,100.00 1S deposited by the City. 


a Divisi | 7-Trade , ee (Salem) 


No. ..—$—$—$—- Project ——+———— 


ry Ar 
Type of Work — >. ee Proj. No. = A- 1705(3) 


—— 


Grade, Pave & Signing 


County en Highway ee L ty Stree t ne ais 
«soy piguers__3-— bow Bidder \. Hatch Co., Bend __— 


i | OAT = ame | 
pi sd 2842 667 OO 


Engineer's Recommendations: Award to \ow bidder subject to concurrence of 
the City of Salem, Marion County and the FHWA 
and the sum of $1,134,800.00 is deposited by 

the City, and $47,900.00 is deposited by the 
County. 


jee Columbia Slo 


+ NE 
fe esl ET REE eh ugh deal 


Failing St. 
es (Contract No. 9102) 
Type of Work (1,35 Miles, Grade, Dra’n & struc. __r A, Pray. NO 1-205-7(74)31e 


Mauaby Multnomah Highway East Portland Freeway 


——— 


. eRe ro. Tee ; 
No. of Bidders 9 ou proder MOCON Corporgtron salen 


3,598,762.49 


Low Bid S 23 eee 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


On March 35, 1980, I accepted the State Highway Engineer's recommen= 
dations for award of the projects on which bids were received 
February 28, 1980, and authorized him to sign the contracts when 
conditions for ‘the awards have been met. 


pated this /2 day of Frictthe , 1980 
= 


a — 
( Ad ptBee’? | Aice 


Anthony Yturri, Chairman 
oragge tranepereesry Commission 


EXHIBIT 
MINUTES 


TO: ‘ Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 


Number Name Consideration 


49856 Rock, Evelyn M. $ 8,700.00 
49857 Rock, Wilford 9,700.00 
50371, L-7768 Deschutes Falls Power Company 750.00 
50552 Dalzell, Frances and Dallas L. 250.00 
50678 Baker, Amy M. 32,000.00 

5 Transactions 51,400.00 


(2) Supplemental agreement with City of Beaverton which allows removal 

of a portion of the Farmington Highway, State Secondary Highway 

No. 142, between the West City Limits and Cedar Hills Boulevard 
from the State Highway System, transferring jurisdiction and 
maintenance responsibilities to the City, a distance of approxi- 
mately 0.69 mile. (Local Government ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


Dated this (2. day of Lie Athe , 1980 


- “Z 


Anthony Yturri, Ch 
Oregon Transportation Commission 


ovi4' BY £2 
TO: Oregon Transportation Commission Pee ees 
VMAINLITIES OF 4-16-80 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 


Number Name Consideration 


50344 Hartig, Donald E. and Doris B. $ 600.00 
1 Transaction 600.00 


(2) Agreement with Deschutes County for the installation of traffic signal 

equipment on The Dalles-California Highway at Murphy Road (Hamilton 

Road). The State will design, install and maintain the equipment using 
available Federal Aid funds. The County has agreed to pay all costs of 
electrical energy for operation of the traffic signals. (Local Govern 
ment Unit) 


Agreement with Deschutes County for the installation of traffic signal 
equipment on The Dalles-California Highway at Brosterhouse Road-Hayes 
Avenue. The State will design, install and maintain the equipment 
using available Federal Aid funds. The County has agreed to pay all 
costs of electrical energy for operation of the traffic signals. 
(Local Government Unit) 


Agreement with Deschutes County for installation of traffic signal 
equipment on The Dalles-California Highway at Reed Market Road-Arthur 
Avenue. The State will design, install and maintain the equipment 
using available Federal Aid Funds. The County has agreed to pay all 
costs of electrical energy for operation of the traffic signals. 
(Local Government Unit) 


A letter-Form agreement with the City of Portland covering the design, 
installation, operation and maintenance of a ramp metering system 
along I-5 from the Marquam Bridge to the Columbia River. The State 
will construct, operate and maintain the system. The City has agreed 
to actively cooperate in the operation, adjustment and enforcement of 
the system. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


Dated this 22 / day of March, 1980 


Anthony Yturry, hairman 
oregt Transportation Commission 
= gare * 


AL 
4-16-80 


. C ) = 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation of Action Taken Under Delegated Authority 


(1) On March 12, 1980, approved an agreement with the City of 
Beaverton, the Urban Renewal Agency, Oregon Electric Railway 
Company and the Southern Pacific Transportation Company for 
the Beaverton Urban Renewal Agency Railroad Project. The 
agreement calls for mutual cooperation to solve a duplicate 
trackage situation in the City of Beaverton. It calls for the 
state to permit a grade separated railroad crossing of the 
Tualatin Valley Highway west of Beaverton. Construction 
costs will be borne by others. 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approved the action listed above and report this action 
for your official records. 


Dated this / day of March, 1980 


APPROVED 
ERE Spon OP ee 


ATE HIGHWAY ENGINEER 


pare: 2/. gt aS 


err eT 
\At | 
iviud ws 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, lI approved 
the action listed below and report this action for your official 
records. 


On March 18, 1980, I approved the request of Marion 
County for deferred payment of their match funds 

in the amount of $47,900 on the Front Street Bypass 
Project no later than December 31, 1980, following 
appropriate agreement with the County for payment 
of the deposit. Bids were received on this project 
at the February 28 bid opening. 


Dated this .) “7 day of )narekw , 1980 


Anthony Yturr 


Oregon Transportation Commission 


S -Z24-¥0 


“* + SP ee es oer err wees Oe 


VMINLITES OF _ 4-16-80 
TO: Oregon Transportation’ Commisston ~~~ 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 


Number Name Consideration 


50003 Connecticut Mutual Life Insurance $ 1,050.00 
50590 Johnston, M. Daryl & Donna J. 950.00 
50591 Mohler Cooperative Store 500.00 
50592 Johnston, M. Daryl & Donna J. 1,850.00 


4 Transaction $ 4,350.00 


Agreement with Washington County covering construction of 

the N. Tigard Interchange-S. Tigard Interchange Section of 

the Pacific Highway (I-5). The State will perform all necessary 
work on the project using Federal Aid Interstate Funds. The 
County has agreed to certain road closures, to cooperate in the 
adjustment of utilities and to accept jurisdiction of certain 
roads which are to be improved as a part of the project. 

(Local Government Unit) 


A letter-form agreement with Washington County, the City of 
Beaverton and the Washington County Fire District No. 1 for 

a study to determine the warrants for installation of emergency 
vehicle pre-emption devices on traffic signals at 42 city 
streets. The State will conduct the preliminary engineering 
studies and traffic investigations. The Fire District has 
agreed to pay all costs of the study. A Construction-Finance 
Agreement will be prepared when the warrants have been estab- 
lished. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this 2 / day of tthe » 1980 


Oregon Transportation Commission 
A 
i a 


B 


» Ore 4-16-80 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Traffic signal installation on the Klamath Falls- 
Lakeview Highway at Avalon Street in Klamath Falls 
in Klamath County. Bids received February 28, 1980. 
Contract No. 9088 awarded April 1, 1980, to Hamilton 
Electric, Inc., Eugene, at $50,914.50. 


Work on the Thomas Creek (Devaney) Bridge Section of 
FAS A496 in Linn County. Bids received February 28, 
1980. Contract No. 9090 awarded March 21, 1980, to 

Supervision, Inc. and Workman Construction Co., JV, 

Aurora, at $612,793.36. 


Eightmile Creek Bridge on FAS B560 in Morrow County. 
Bids received February 28, 1980. Contract No. 9091 
awarded March 26, 1980, to Gaines Construction, 
Burns, at $61,300. 


Work on Airport Road at Salmon River Highway in 
McMinnville on FAU 4430 in Yamhill County. Bids 
received February 28, 1980. Contract No. 9097 awarded 
March 24, 1980, to D & D Paving Company, Salem, at 
$265,541.83. 


Work on Middlebrook Street-Pacific Highway West 
(Newberg) Section of FAU 5885 in Yamhill County. Bids 
received February 28, 1980. Contract No. 9100 awarded 
March 14, 1980, to Dale's Sand and Gravel Co., Inc., 
Sherwood, at $373,467.25. 


Work on the Division Street Northeast-Trade Street 
Southeast (Salem) Section in Marion County. Bids 
received February 28, 1980. Contract No. 9101 
awarded March 21, 1980, to R. A. Hatch Co., Bend, 
at $3,847,667. 


Willow Creek Bridge on FAS B560 in Morrow County. 
Bids received March 27, 1980. Contract No. 9112 
awarded March 31, 1980, to Douglas Ss. Coats, Inc., 
Bend, at $130,735. 


Dated this day of April, 1980. 


_—_ 
/ 


v4 -< C a é a 
H. S. Coulter 


State Highway Engineer 
- 3575 - 


B 


. 4-16-80 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approved all actions listed 
below and report this action for your official records: 


1) On March 5, 1980, established a 45 MPH speed zone 
on The Dalles-California Highway in the Community 
of Chemult in Klamath County from M.P. 202.93 to 
MP 203.76. Speed Zone Order No. 827. (Approved 
by L. W. Rulien on behalf of H. S. Coulter) 


On March 27, 1980, approved and signed a supple- 
mental agreement with Zimmer Gunsul Frasca 
(architect on the Justice Center) for design of 

the shoring required to retain the vertical excava- 
tion for the Justice Center. (Signed by Larry 
Rulien for State Highway Engineer) 


On March 21, 1980, established a 35 MPH speed zone 
on Jacksonville Highway No. 272 in the community 
of Applegate in Jackson County from M.P. 17.90 to 
M.P. 18.25. Speed Zone Order No. 828. 


A 
Dated this —?_ day of April, 1980. 


i 


ai ™ we Y ¥, + 
tt- See Se > ae 
H/ S. Coulter 
State Highway Engineer 


B 


)i= 4-16-80 


QUARTERLY REPORT OF PROPERTY DAMAGE 


Ar nYue 
&E ULAIMS 


Ml 


MADE AND COLLECTED BY STATE HIGHMAY DIV. LEGAL SECTION 
EE EEL EUT LON 


Period From 1-1-80 Thru__ 3-31-80 ’ 


Claims Pending at Beginning of Period 


Claims Pending at End of Period 


iloney Collected During Period 
** Court Restitution 


224.05 
Installment Payments 


+. .2,538,82 


Commromise Payments > dee? sak 


Payments in Full 5S 93,602.48 


TOTAL . 


** Court Restitution accounts not 
referred for collection. 


Claims Abandoned During Period 


Damage Cases (Actions Filed) 546,475.47 


Uncollected Judements 


* Referred to Department of REvenue for collection. 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ASSISTANT STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to accept 
contracts completed according to specifications, I accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


Road & Driveway Co. SE 8th St.-SW Naterlin Dr.(Newport) March 11, 1980 
No. 9009 Lincoln County 


Tice Electric, Inc. SE Bybee Blvd. @ SE 23rd Ave. March 11, 1980 
No. 8857 Multnomah County 


Ross Bros. Const., Inc. Lafayette Hwy.-Webfoot Rd. March 12, 1980 
No. 8924 Yamhill County 


S.D. Spencer & Sons Garden Valley Blvd. Intchge. March 14, 1980 
No. 8341 Douglas County 


J.C. Compton Co. Odell Lake-Camp Makualla Rd. March 20, 1980 
No. 8936 Klamath County 


Hamilton Elect. ,Inc. The Dalles/Calif. Hwy. @ Nels March 24, 1980 
No. 8912 Anderson P1. (Bend) 
Deschutes County 


Holst Const. Co. Camp Creek (E.W.E.B. Canal) Bridge 24, 
No. 8870 Lane County 


Humphrey Const. ,Inc. E. Burnside St. U'Xing. ers 
No. 8695 Multnomah County 


R. A. Hatch Co. S. 6th St.-E. Side Bypass ahs 
No. 8764 (Klamath Falls) 
Klamath County 


Douglas S.Coats Const. Willow Creek Bridge 
No. 8867 Gilliam County 


April 3, 1980 
C. T. Keasey 
Asst. State Highway 


April 1980 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 

lowing actions for your official records: 


(1) 


Right of Way Services Agreement with Yamhill Co. in connection 
with the Dundee/Newberg Rd. at S.P.R.R. Crossing in Yamhill 
County. Approved February 22, 1980. Agreement 152. Misc. 

C & A 7180 (23-45). 


Construction-Maintenance Agreement with the Oregon Trunk 
Railway for installation of grade crossing protection devices 
at Evergreen St. in Redmond, Deschutes County. Approved 
March 17, 1980. RR 1009 (23-50). 


Sale of 0.04 acre excess property on the Crow-Doug. Co. Line 
Section of the Territorial Hwy. in Lane County for a minimum 
consideration of $2,975. Approved March 18, 1980. File 20476 
(23-43). 


Sale of 6,778.5 square feet excess property on the Oakhill- 
Eugene Springfield Section of the Florence-Eugene Hwy. in 
Lane County for a minimum consideration of $60,000. Approved 
March 18, 1980. File 45491, Parcel A (23-43). 


Sale of 8,678 square feet excess property on the Oakhill-Eugene 
Springfield Section of the Florence-Eugene Hwy. in Lane County 
for a minimum consideration of $13,000. Approved March 20, 
1980. File 44360 (23-43). 


Sale of 5.4 acres excess property on the Elgin-Boswell Ranch 
Section of the Wallowa Lake Hwy. in Union County for a minimum 
consideration of $2,250. Approved March 20, 1980. Files 
7419, 11413 (23-43). 


Sale of three excess parcels on the Marquam Br.-S.E. 84th Ave. 
Section of the Mt. Hood Hwy. in Multnomah County. Approved 
March 20, 1980 (23-43). 


File 46317, 5,610 square feet, minimum consideration $44,000. 
File 46594, 4,056 square feet, minimum consideration $52,750. 
File 47006, 4,508 square feet, minimum consideration $40,000. 


(8) 
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Report of April, 1980 (cont.) 


Release of water main easement, excess to our needs, over 
0.274 acre to Boyd Center in Bend on the The Dalles-California 
Hwy. in Deschutes County. Approved March 20, 1980 (23-43). 


Indenture with the Southern Pacific Transportation Co. for a 
traffic signal electrical conduit at the Progress Interchange, 
Scholls Hwy., in Washington County. Approved March 25, 1980. 
RR 1010 (23-50). 


Sale of 5.5 acres excess property ¢: the North Powder-Baker 
Section of the Old Oregon Trail Hwy. in Baker County for a 

minimum consideration of $2,000. Approved March 26, 1980. 

File 42377 (23-43). 


Sale of 0.21 acre excess property on the Vail Cr.-Sweet Home 
Section of the Santiam Hwy. in Linn County for a minimum 
consideration of $8,000. Approved March 26, 1980. File 
48129 (23-43). 


Sale of 4.4 acres excess property on the Baker-Pleasant 
Valley Section of the Old Oregon Trail Hwy. in Baker County 
for a minimum consideration of $1,000. Approved March 21, 
1980. File 41070 (23-43). 


Sale of two parcels of excess property of 2.9 acres and 0.75 
acre on the Pendleton Section of the Pendleton Hwy. in Umatilla 
County for a minimum consideration of $1 a square foot. 
Approved March 26, 1980. File 9300 (23-43). 


Right of Way Services Agreement with Jackson County for the 
purchase of right of way for the North City Limits (Rogue 
River)- Main St. Section of Pine St. in Jackson County. 
Approved March 27, 1980. Misc. C & A 7008. Agreement 153. 
(23-45). 


Right of Way Services Agreement with the City of Portland for 
the purchase of right of way for the West City Limits-—North 
Oswego Ave. Section of North Columbia Blvd. in Multnomah County. 
Approved March 27, 1980. Misc. C & A 5446. Agreement 154 
(23-45). 


Sale of 5,000 square feet excess property on the Hobsonville- 
Bay City Section of the Oregon Coast Hwy. in Tillamook Co. 

for a minimum consideration of $5,000. Approved March 27, 1980. 
File 34804 (23-43). 


Report of April, 1980 (cont.) 


Sale of 6,778.5 square feet excess property on the Oakhill- 
Eugene Springfield Section of the Florence-Eugene Hwy. in Lane 
County for a minimum consideration of $53,000. Approved 

March 27, 1980. File 45491, Parcel B (23-43). 


Sale of 6,000 square feet excess property on the Oakhill-Eugene 
Springfield Section of the Florence-Eugene Hwy. in Lane Co. 

for a minimum consideration of $40,500. Approved March 27, 1980. 
File 45491, Parcel C (23-43). 


Sale of 5.84 acres excess property on the Ontario-Snake River 
Section of the Old Oregon Trail Hwy. in Malheur Co. for a minimum 
consideration of $250,000. Approved March 27, 1980. File 26716 
(23-43). 


Signed on March 31, 1980, three Grants of Access on the Vail Cr.- 
Sweet Home Section of the Santiam Hwy. in Linn Co. which were 
approved by Mr. Yturri February 4, 1980. File 48130 (23-46). 


Sale of 0.6 acre excess property on the Forest Boundary-Hauser 
Section of the Oregon Coast Hwy. in Coos Co. for a minimum 
consideration of $3,200. Approved March 31, 1980. File 18230 
(23-43). 


Right of Way Services Agreement with Polk Co. for the Soap Cr. 
Br. Section of the Independence-Albany Road Project in Polk 
County. Approved April 1, 1980. Misc. C & A 7086. Agreement 
155 (23-45). 


Sale of 0.44 acre excess property on the Stanfield Jct.- 
Pendleton Section of the Old Oregon Trail Hwy. in Umatilla 
County for a minimum consideration of $7,550. Approved March 4, 
1980. File 22939 (23-43). 


Dated this 4 day of 


y Manager 


E 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Author ity 


By your duly adopted delegation order, you authorized the State 
Parks Administrator, or his designate, in an official capacity to 
exercise certain author ity on behalf of the Oregon Transportation 
Commission. Pursuant to that authority, and acting in accordance 
therewith, the Parks Administrator or his designate has approved 
the following actions and report them for your official records. 


On March 4, 1980, approved a State Grant-in-Aid 
Agreement with Polk County for Buena Vista play 
equipment in the amount of $2,000. 


On March 7, 1980, approved a State Grant-in-Aid 
Agreement with the City of Turner, Marion County, for 
Turner City Park improvements in the amount of $5,000. 


On March 7, 1980, approved a State Grant-in-Aid 
Agreement with Clackamas County Parks, Clackamas 
County for Clackamas County Park improvements in the 
amount of $16,229. 


On March 7, 1980, approved a State Grant-in-Aid 
Agreement with the City of Sheridan, Yamhill County 
for Sheridan City Park improvements in the amount of 
$9,500. 


On March 7, 1980, approved a State Grant-in-Aid 
Agreement with the City of Sandy, Clackamas County for 
Meinig Memorial and Tupper Parks improvements in the 
amount of $6,000. 


On March 11, 1980, approved a State Grant-in-Aid 
Agreement with the City of Idanha, Marion County for 
Idanha City Park improvements in the amount of $2,500. 


On March 13, 1980, approved a personal and 
professional services contract with James M. Hamrick 
for the researching and writing of a National Register 
nomination form for the St. Paul Historic District. 
State is to reimburse Contractor at an hourly rate of 
$4.00, not to exceed a total monetary obligation of 
$1,600. 


On March 14, 1980, approved a State Grant-in-Aid 
Agreement with Mill City, Linn County for Kimmel Park 
restrooms in the amount of $1,500. 


On March 17, 1980, approved a State Grant-in-Aid 
Agreement with the City of Brownsville, Linn County 
for Brownsville City Park development in the amount of 


$1,875. 
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On March 17, 1980, approved a State Grant-in-Aid 
Agreement with Jackson County Parks, Jackson County 
for Emigrant Lake Park irrigation in the amount of 
$5,000. 


On March 17, 1980, approved a State Grant-in-Aid 
Agreement with the City of Boardman, Morrow County for 


ett City Park play equipment in the amount of 
1,000. 


On March 28, 1980, approved a State Grant-in-Aid 
Agreement with Tillamook County Parks, Tillamook 
County for Tillamook County Parks development in the 
amount of $4,985. 


On March 28, 1980, approved a State Grant-in-Aid 


Agreement with Junction City, Lane County for Laurel 
Park parking lot in the amount of $4,000. 


pated this Bud day of (rt [10 


, 


/ pict ae ag 
Pavid G. Talbot 
“State Parks Administrator 


F 
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Report of cases filed by and against the Department of Transportation. 


L-7836 State of Oregon v. Dick Ivan Oberholtzer & Diversified Associ- 
ates, et al: This suit is being brought by the State due to a breach 

of Contract No. 6449. The State was to perform all preliminary engineer- 
ing, prepare plans and contract documents, advertise for bids, award 

all contracts, and supervise installation of traffic signal equipment 

at an intersection in Ontario, Oregon. The defendants, developers of a 
K-Mart shopping mall on adjacent property agreed to pay for all costs 
involved. The costs amounted to $68,316.94, and an advance deposit was 
made of $4,500. The State is seeking the remaining $63,816.94. The 
matter is being handled through this office. 


L-7837 League General Insurance Co. and James Moulton v. State of 
Oregon, by and through its Department of Transportation, Highway Divi- 
Sion: This case involves an accident that occurred on April 5, 1979, 
on Highway 395, in which the plaintiff's daughter was driving an auto- 
mobile and struck a large hole adjacent to frostheave on the highway and 
allegedly lost control of the vehicle and had a collision. The alleged 
negligence of the State is failing to notify the drivers of the defect 
or to light the area properly or to keep the highway in proper repair. 
The plaintiffs are seeking $1,775.25 in damages from the State. The 
matter has been referred to the Attorney General's office for the de- 
fense of the State. 


L-7838 Murland F. Graham v. State of Oregon Highway Department: This 

is a lawsuit for personal injury against the Highway Division arising 

out of an accident that occurred in 1975. The case in Oregon has al- 
ready been disposed of and the plaintiff is now attempting to sue the 
State of Oregon in Federal Court in California. The plaintiff is seek- 
ing $150,000 plus 22% interest from the date of the accident. The matter 
has been referred to the Attorney General for the defense of the State. 


L-7839 Dennis E. and Rene A. Brandtner v. State of Oregon and Roy E. 


Ladd, Inc.: This lawsuit arises out of a claim for damages of blast- 
ing between October, 1978 through January, 1979 in the vicinity of the 
highway construction project being undertaken by the defendant Roy E. 
Ladd, Inc. The plaintiff is seeking $155,000 in damages from the defen- 
dants. The matter has been referred to the Attorney General's office 
for the defense of the State. 


L-7841 Delbert L. Stephens, Jr. v. David Mills, et al: This is a law- 
Suit in which the transportation commission is named as a defendant and 


resulted from an accident on January 17, 1979, in which one of the defen- 
dants had a flatbed truck parked on the east side of the highway in the 
City of Halsey which was struck by the vehicle operated by the plaintiff. 
The plaintiff is alleging that the State was negligent in failing to 

light the area and in failure to delineate between parking lanes and the 
highway. The plaintiff is seeking a total of $510,649.04. The matter has 
been referred to the Attorney General's office for the defense of the State. 


L-7842 Dean E. Brosche v. State of Oregon and the Department of 
Transportation: This lawsuit arises out of an accident that occur- 


red on July 24, 1979 on the Steel Bridge in Portland. The plaintiff 
was walking across the Steel Bridge and allegedly stepped on a loose 
plank, fell and was injured. The plaintiff is seeking $4,500 in 
general damages and an undetermined amount of special damages. The 
matter has been referred to the Attorney General for the defense of 
the State. 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following actions for 
the Transportation Commission's records: 


On March 28 _, 1980, $2,812,487.61 was distributed to 
the counties as. their share of motor vehicle revenues 


(20.07%) for the month of February, 1980. 
On March 31 , 1980, $1,684,596. 38 (12.17% of the 


Highway Fund) was distributed to the cities for the 
month of February , 1980. 


(Lists of apportionments on file in Commission Ftles, 
Salem. ) 


Dated this 2lstday of March, 1980 


G, Controller 
Highway Division 


Attachments 


cc: F. B. Klaboe 
John Earley 


May 16, 1980 
Salem, Oregon 


The Oregon Transportation Commission met in Room 135, 
Transportation Building, at 9:18 a.m., for a budget workshop. 
Notice of the workshop was made by press release to the newspapers 
of local and general circulation throughout the State. Present 
were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Fred Miller, Assistant Director for Administration 

Robert Royer, Assistant Director for Policy and Planning 

H. S. Coulter, State Highway Engineer 

Larry Rulien, Executive Assistant to State Highway Engineer 

David Talbot, Administrator of Parks and Recreation Division 

Paul Burket, Administrator of Aeronautics Division 

David Moomaw, Administrator of Motor Vehicles Division 

Dennis Moore, Administrator of Public Transit Division 

Robert Bothman, Administrator, Metropolitan Branch 

Joe Christian, ODOT Fiscal Officer 

Michael S. Lincicum, Budget Supervisor, Budget Division, 
Executive Department 

Linda Getchell, Public Administrative Trainee, Budget 
Division, Executive Department 

Robert W. Gormsen, Manager, Commission Services 


Mr. Miller opened the workshop by saying that the purpose 
was to inform the Commission of the 1981-83 biennium budget process. 
He said that each Division Administrator would review their portion 
of the budget with the Commission. He called on Joe Christian to 
briefly review with the Commission the budget process. 


Mr. Christian reviewed the budget process and said that 
each Division will have a RLB (reduced level budget) followed by 
decision packages. He explained the APLS (Alternative Program 
Levels System) process. He also displayed a chart as follows: 


Reduced Level Budget Chart 
Calculations 
Adjusted (100%) budget = 79-81 budget x inflation 
= adjusted budget x .85 


* if inflation = 20% then RLB = 102% of 79-81 
dollars - but result is program reduction of 15% 


* Capital construction/improvements are excluded from 
APLS except for Highway Division 
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Mr. Christian also reviewed with the Commission a budget 
development status chart. He said the key dates will be as follows: 


June Commission approval 
July Commission's final approval 
August Governor's approval 


Mr. Miller said this meeting is to familiarize the 
Commission with the budget process and this is not the Director's 
recommendation of the budget. He said they are looking for Commission 
guidance and any policy recommendations. He handed to the Commission 
a letter from the Governor to Mr. Klaboe concerning the 1981-83 budget 
requests. The purpose of the letter was to share some of the Governor's 
thoughts about the budget. He then called on the individual Division 
Administrators to explain their budgets to the Commission. 


AERONAUTICS DIVISION 


Mr. Burket reviewed the Aeronautics Division's proposed 
budget and gave to the Commission a written seven-page document of 
their proposals. (Copy on file in the Commission's files, Salem.) 

He said that they have three budget alternatives and described each 
one in detail. He discussed the seven decision packages on all three 
alternatives. He recapped each alternative as follows: 


ALTERNATIVE 1 


Operations $2,009 ,424 
Air Search & Rescue 70,340 
Financial Aid to Municipalities 106,000 
Capital Improvements 175,800 
Capital Construction 800 ,000 


TOTAL $3,161,564 


ALTERNATIVE 2 


Operations $2,184,837 
Air Search & Rescue 70 , 340 
Financial Aid to Municipalities 1,059,672 
Capital Improvements 744,237 
Capital Construction 2,800 ,000 


TOTAL $6,859 ,086 


ALTERNATIVE 3 


Operations $2,184,837 
Air Search & Rescue 70,340 
Financial Aid to Municipalities 2,689,672 
Capital Improvements 1,244,237 
Capital Construction _ 3,300,000 


TOTAL $9,489 ,086 


May 16, 1980 


There was discussion concerning Alternative 3 and the 
Ad Valorem taxes on airline equipment. The Commission felt that it 
was unrealistic to expect success on this proposal but there was no 
objection to the staff looking into the matter. 


Aeronautics Decision Package 1 was based on receiving 
$205,500 in Federal revenue and utilizing this for services and 
supplies. There are no FTE positions involved. 


Decision Package 2 proposes $63,000 in financial aid to 
municipalities. There are no FTE positions involved. 


PUBLIC TRANSIT DIVISION 
Mr. Moore began by handing to the Commission a news release 
dated May 7, 1980, concerning the use of transit buses in Oregon 
during the first quarter of 1980 and discussed the increase in 


ridership. 


He said their reduced level budget is outlined in the four 
following decision units: 


1) Planning, administration and 
local technical assistance 968,170 


2) Intercity transit assistance 81,280 


3) Small city and rural transit 
assistance $ 2,872,310 


4) Urbanized area transit assistance $ 2,533,200 


Mr. Moore then outlined his 22 decision packages and said 
his two top priorities are as follows: 


1) Enhance small city and rural 
operating assistance 353,200 


2) Enhance small city and rural 
capital assistance $ 298,350 


He reviewed the following charts as follows: 


Total APLS Request '81-'83 $27,122,550 (19 FTE) 
'79-"81 $10,567,787 (11 FTE) 


Capital construction Banfield Transit- 
way Project match $ 7,250,000 


Total Agency Budget "81-'83 $34,372,550 (19 FTE) 
'79-'81 $10,567,787 


May 16, 1980 


There was discussion concerning Decision Package No. 19 
(Tri-Met-Westside Garage Project) in the amount of $800,000. 
Commissioners Brix and Coleman felt that this item should be 
initiated by Tri-Met. Mr. Moore said it was their feeling that 
this was a legislative intent to include this in their budget. 
Chairman Yturri felt that it was not the question whether or not 
the State is being asked to support the garage but whether the 
Department is to recommend that it be proposed for Tri-Met. 

Mr. Lincicum said the chances of this project getting into the 
budget is very remote due to its low priority. 


Mr. Moore mentioned an amount of $3,000,000 which will be 
recommended to the Governor as a bus pcol. 


(Copy of news release and two-page handout showing the 
reduced level budget and the decision package descriptions on file 
in the Commission's files, Salem.) 


PARKS DIVISION 


Mr. Talbot reviewed the Parks Division budget with the 
Commission as follows: 


REDUCED LEVEL BUDGET 1979-81 1981-83 


Administration $ 1,368,000 
Agency support services 1,280,000 
Rivers 259 ,000 
Local government assistance 7,954,000 
Design and engineering 1,679,000 
Maintenance and operations 17,536,000 
History 321,000 
Trails 95,000 
Rehabilitation 1,923,000 


Total Reduced Level Budget $32,415,000 
Decision Packages 8,374,000 


Total APLS request $35,345,646 $40,789,000 
Capital Construction 4,210,482 5,049 ,000 
Total Agency request 39,556,145 45,838,000 

(455.83 FTE) (496.4 FTE) 


He displayed a funding sources chart as follows: 


Park User fees $ 6,280 
Recreational vehicle fees 10,166 
Miscellaneous revenue iy37t 
Federal funds 9,057 
General funds _18,964 


Total $45,838 
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Mr. Talbot said he had reviewed the budget with the Parks 
Advisory Committee and they concur in his recommendations. He 
handed to the Commission an eleven-page written document which 
defines criteria and decision packages used in development of the 
maintenance and operation program for the '81-'83 biennium. (Copy 
on file in the Commission's files, Salem.) He reviewed the 18 
decision packages and said the number one priority is to restore 
existing service and not close any parks. Mr. Klaboe said there is 
a possibility that the Highway Division could take over the parks 
recommended for closing and operate them as a rest area. 


He said the four issues would be: 
1) Close some high cost campgrounds 
2) Close some beach accesses 


3) Eliminate special services including 
campsite reservation system 


4) Close some new park developments 


Mr. Talbot said their second decision package would be 
improvements to the existing water system in the park facilities. 


ODOT POLICY AND PLANNING 


Mr. Bob Royer asked if the Commission had any changes or 
comments concerning the review of the goals and policy document 
which had been mailed to them on May 6, 1980. The Commission did 
not wish to make any changes and Vice Chairman Walsh indicated that 
an annual review is not desired. 


MOTOR VEHICLES DIVISION 


Mr. Moomaw briefed the Commission on his proposed budget 
and discussed each of his thirty-two decision packages. 


He said that the RLB would provide for the basic licensing 
and tax collection programs at a reduced level of service. 


The overall tone of the briefing dealt with how the 
Division could minimize the number of new positions (59.5 FTE) 
required due to increases in workload. 


He pointed out that certain decision packages, if approved, 
would reduce the number of new positions by thirty-eight (38 FTE). 


He discussed the Division's discontinued decision packages. 


These packages contain laws that the Division would like to have 
changed to simplify regulation and reduce costs. 


May 16, 1980 


The request as presented is 137 percent of the current 
program level. The request without Federal Funds for the Driver's 
License Issuance System improvement is 125 percent of the current 
program level. 

Mr. Moomaw said his top priority decision packages are: 

1) Improve Driver License Issuance System - $4,748,000. 

2) Restore Photo-driver License Issuance System - $1,429,000. 

3) New positions for workload increase - $1,214,925. 


4) Restore Dealer Investigation Unit - $275,000. 


5) Design an improved Driver and Vehicle Safety System - 
$100 ,000. 


The proposed budget is as follows: 
Administration '81-'83 RLB $ 9,673,000 ( 75 FTE) 


Licensing Program RLB 26,638,500 (583 FTE) 


Motor Vehicle Accident Fund RLB -0- 


TOTAL REQUEST '81-'83 $50,226,925 (780.5 FTE) 
"79-'81 $36,748,055 (721 FTE) 
He handed to the Commission a one-page preliminary '81-'83 
budget request. (Copy on file in the Commission's files, Salem.) 


The Commission adjourned for lunch at 12:20 p.m. 


The Commission reconvened at 1:25 p-m., in the Large 
Conference Room 122 of the Transportation Building with the same 
persons present for the next briefing on the budget. 


Mr. Coulter discussed with the Commission his three budget 
programs as follows: 


Maintenance $142,800 ,000 
(Continue current level (1,464 FTE) 


of maintenance) 


Permits and weighmasters $ 6,000,000 
(115 FTE) 


(Continued on next page.) 
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Construction program $409 ,000 ,000 
“(1,240 FTE 


Total RLB 'g1-'83 $557,800 ,000 
"79-'81 $753,071,000 


He said that under the maintenance program, there are 
seven decision packages » which he outlined for the Commission. The 
two top priorities are: 


1) $2,400 ,000 for additional workload 
2) $3,800 ,000 for equipment replacement 


Under the Permits and Weighmaster Unit, he continued, there 
are two decision packages as follows: 


1) $50,000 to continue the self-issuing permit program 


2) $70 ,000 for field surveillance in the Outdoor Advertising 
Control Program 


Mr. Coulter said under the Construction Program Unit there 
were four decision packages » with the two priorities as follows: 


1) Contract the $130,000 ,000 of Federal Aid work in 
the Six Year Program that couldn't be funded under 
the RLB. 


2) Contract the $45 ,000 ,000 of deferred State Construction 
work in the Six Year Program. 


He handed to the Commission 4 Summary of Estimated Revenues 
and Expenditures for 1981-83 as follows: 


(Summary on next page-) 


SUMMARY 
ESTIMATED REVENULS & EXPENDITURES 1961-43 


REVENUES 

State Funds Available $275,200, 000 

Local Co-op 14,300,000 

Federal Funds 295,000,000 
ct) Le ee La eo ee ll! 

Intergovernmental Service "Account" 81,300,000 


TOTAL .. "AceGunt”, and. Revenues. c ose. co owe 2g $665,860, 000 


EXPENDITURES 


Debt Service $ (11,800,000) 
Intergovernmental Service Account: Service Group (81,300,000) 


Reserve for Estimated Salary Increases (14,000,000) 
Construction RLB (409; 900,000 


) 
Maintenance’ RLB (142,800,000) 
Permits & Weighmasters RLB (6,000,000) 


*Additional Revenue if 2¢ Increase Passes: 
Total State Revenue - 1981-83 Increase $ 45,400,000 


*58,000,000 in current biennium, 1979-al 


The Commission unanimously felt that the maintenance level 
should not be reduced any lower as it is at a minimum at ptesent. 


(Copy of Summary of Estimated Revenues and Expenditures 


and Highway Division's Budget Presentation on file in the Commission's 
files, Salem.) 


The Commission moved their workshop from the Conference 
Room back to Room 135 for the conclusion. 


ODOT 
CENTRAL SERVICES 


Mr. Miller briefed the Commission on the Central Services 
budget as follows: 


(Continued on next page.) 
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$12,996,522 


ices 
(157 FTE) 


Administration & Support Serv 


$ 3,020,863 


s and 
(28.33 FTE) 


Intergovernmental Relation 


Public Affairs 
$ 2,685, 700 


Transportation Policy and Planning 
(23 FTE) 
Total Request *g1-'83 $23,007 ,286 
(239.58 FTE) 
'79-'81 $19 ,591, 300 
(256.34 FTE) 
stated the 


He then reviewed the 24 decision packages and 

top two priorities are: 
1) Program Development $107, 396 
2) Public Transit Division $ 71,470 
Special Projects and 


Planning Support 


the Ron Linton contract » 


cerning 
was ranked Priority 


o discussion con 
hy it 


In response t 
d check and see W 


Mr. Klaboe said he woul 


No. 22. 

Mr. Miller said this was the end of the briefing 07 the 
budget. The Commission indicated that they would like a written 
handout of the priorities on the decision packages 
the June Commission meeting in order to allow them 


budget prior to the meeting. 


in advance of 


The workshop was adjourned at 2:25 p-m- 


; yp otttLl 


issioner 
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‘ 
r. 


May 19, 


1980 


Eugene, Oregon 


The Commission and staff traveled to Eugene for their 


monthly meeting. A no-host dinner was held in the evening at 


Rodeway Inn with about 60 interested persons (City, County, Le 


State officials and others) attending. 


May 20, 
Eugene, 


The Oregon Transportation Commission met at 9 a.m. 


the 
gislators, 


1980 
Oregon 


in 


the Eugene City Hall Council Chambers. Notice of this meeting was 
made by press release to the newspapers of the general and local 


circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Fred Miller, Assistant Director for Administration 


Robert Royer, Assistant Director for Policy and Planning 


H. S. Coulter, State Highway Engineer 


Larry Rulien, Executive Assistant to the State Highway 


Engineer 


David Talbot, Administrator of Parks and Recreation 


Division 
Roger Ritchey, Deputy Administrator of Aeronautics 
Division 


David Moomaw, Administrator of Motor Vehicles Division 
Dennis Moore, Administrator of Public Transit Division 


Glen Green, Federal Highway Administration 

Alfred "Bud" Shirley, Region 3 Engineer 

R. L. Schroeder, Assistant State Highway Engineer, 
Maintenance Branch 


Jack Graham, Special Project Coordinator for Willamette 


Valley Rail Study 
Robert W. Gormsen, Manager, Commission Services 


The Commission unanimous ly approved the following items 


on the consent calendar: 
1) Minutes of the meeting of April 16, 1980. 


2) Adopted resolution declaring 
real property for public purp 
condemnation. ("Real Property Con 
No. 2698" on file in the Commission's files, 


- 3596 - May 20, 


1980 


Financial Aid to Municipalities (FAM) Grants to the 
following municipalities and in the amounts not to 
exceed those listed for Airport Development Aid 
Program (ADAP) improvement projects. Amounts shown 
constitute a portion of the local sponsor's share 
for each of the Federally-funded projects indicated. 
This action constitutes a waiver of approved proce- 
dures with regard to the annual application cycle. 


McMinnville $30,000 
Land acquisition for ILS 
Site preparation and ILS runway marking 


Ontario $29,273 
Reconstruct, mark, and light (MIRL) 
Runway 14/32 including turnaround; 
construct and mark partial parallel 
taxiway for Runway 14/32; construct 
and mark access road; install tie- 
downs. 


Prineville $28,295 
Construct, mark, and light (MIRL) 
Runway 10/28; construct and mark 
partial connecting taxiway to Runway 
28; install lighted wind cone; remove 
obstructions. 


Authorized Public Transit Division to enter into 
agreement with Chemeketa Community College for part- 
time clerical services. Cost of service will not 
exceed $800 per fiscal year. 


Subscription to the Research Correlation Service, an 
activity of the Transportation Research Board, 
National Research Council, for the fiscal year 1981 
in the amount of $31,600. 


Adopted resolution covering a road exchange with 
Baker and Grant Counties in connection with State 
assuming jurisdiction of Austin-Sumpter Road. 


Resolution also designates Austin-Sumpter Road, Baker 
County Road No. 517, including portions of John Day 
Highway No. 5 (Austin Spur), Sumpter Highway No. 410 
and Baker Unity Highway No. 13 as Whitney Primary 
Highway No. 71. 


Resolution redesignates the remaining portion of 
Baker-Unity Primary Highway No. 13 as the Dooley 
Mountain Secondary Highway No. 415 and redesignates 
the remaining portion of Sumpter Valley Secondary 
Highway as Sumpter Secondary Highway No. 410, 


(Continued on next page.) 
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Road exchange is approximately 25.6 miles of local 
roads being transferred to State and State to trans- 
fer approximately 41.9 miles of state highway to 
Baker County and approximately 0.7 mile of state 
highway to Grant County. ("Abandonment Resolution 
No. 587" on file in the Commission's files, Salem.) 


Amended Delegation Order No. 23 authorizing the 
State Highway Engineer to appoint weighmasters as 
authorized under ORS 484.110. 


Authorized Administrator of Motor Vehicles to enter 
into an amended agreement with Washington County 
concerning collection of fuels tax. (Agreement 
necessary if the voters of Washington County approve 
an additional two-cents per gallon gasoline tax). 


In a letter to the Commission on May 12, 1980, Mr. 
Coulter had mailed a copy of the Final Six Year 
Highway Improvement Program as adopted by them on 
March 25, 1980, explaining that some of the trans- 
portation improvement program projects and some of 
the bicycle trail and footpath projects had not been 
formally approved. He requested that the Commission 
approve any project not previously approved in order 
that this edition may reflect a complete program. 
The Commission adopted the Final Six Year Highway 
Improvement Program in its entirety. (Copy on file 
in the Commission's files, Salem). 


Renewed agreement with Ron Linton as a consultant 
concerning Federal legislation for one year for 
consulting services in the amount of $2,000 per month, 
plus incidental expenses. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem)... 


Chairman of Transportation Commission Exhibit 
Vice Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Assistant State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 
Administrator, Public Transit Division Exhibit 
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Mr. Miller recalled that last November the Emergency 
Roard reserved $1 million for the Willamette Valley Rail Project 
and asked the Department to develop four conditions before these 
funds were released. He said at the April Commission meeting, the 
Commission had authorized the Department to send a letter to the 
Emergency Board relating to the funding and these four conditions 
with the understanding that at the May meeting the conditions would 
be explained in detail. 


Mr. Jack Graham, Project Coordinator for the Project, 
gave adetailed report on the progress of the project. He said that 
service is still planned to begin July 1 and he briefly described 
the nature of the service that would be offered during the project. 
He outlined the staff's responses to the four conditions of 1) 
development of standards and criteria to determine the success of 
project; 2) bus contingency plan; 3) a joint marketing program; and 
4) labor costs involved. (Detailed written report of responses on 
file in Commission's files, Salem, along with a letter to the 
Commission dated May 14, 1980). 


He pointed out that Southern Pacific Railroad and the 
labor organizations have been very cooperative. He explained a 
proposed shelter area at Woodburn and a train washing area in Eugene. 
He also said that eventually two sets of equipment might be avail- 
able that would allow a train user to board in Portland, spend the 
business day in Eugene, and return to Portland the same day and 
vice versa from Eugene. 


In the course of the report, he asked Commission approval 
of the following four items: 


1) To go to the Emergency Board at their June meeting 
for release of the $1 million to operate the project 
through June 30, 1981. 


To enter into an agreement with Amtrak to jointly 
operate and subsidize the service. 


To establish a Project Manager position in the Public 
Transit Division. 


To enter into an agreement for $54,000 with Petzold 
and Associates to design and produce a marketing 
program. 


In response to Commissioner Coleman's inquiry, there was 
discussion concerning the train's time schedules and the fare costs. 


Vice Chairman Walsh asked about the participation of bus 
companies in the contingency plan. Mr. Graham said both Trailways 
and Greyhound have indicated their willingness to cooperate, 


(Continued on next page.) 
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Mr. Graham answered that an effort has been made to coordinate the 
two modes, a user perhaps using bus and train to get to his ultimate 
destination. 


Vice Chairman Walsh and Chairman Yturri questioned if the 
budget for the Petzold contract is large enough to do the job. Mr. 
Graham said that figure cannot easily be changed. Vice Chairman 
Walsh asked that Mr. Graham report at the June meeting on further 
thoughts and refinements on the marketing program. 


Commissioner Brix moved approval of the four listed items 
above. Vice Chairman Walsh seconded the motion and the Commission 
voted unanimously to approve the items. 


The Commission confirmed Tuesday, June 17, 1980, as their 
next meeting and set July 15, 1980, for their following meeting in 
Salem. 


Mr. Ted Stillman, City Manager of Sutherlin, was present 
and said he wanted to reiterate a project discussed at the last 
several Six Year meetings. He said this is basically two traffic 
problems in the City of Sutherlin. The City, he continued, is re- 
questing that the State straighten Highway 99 (Calapooia) along 
with a traffic light at the intersection with Central Avenue. The 
second problem is West Central Avenue (Highway 138) between downtown 
and I-5. He said this section is in very poor condition and should 


be improved. (He handed to the Commission a letter and map dated 
December 5, 1979, describing his proposal. Copy on file in the 
Commission's files, Salem). 


Chairman Yturri thanked him for appearing and said the 
staff would give the request serious consideration within the 
financial constraints the Department is facing. 


Mr. Miller said that Mr. Soilis had mailed a letter to 
the Commission asking them to consider some additional legislative 
concepts. He also asked that they allow him to withdraw one con- 
cept which was already proposed, The Commission unanimous Ly 
approved the addition as well as the deletion. (See copy of Mr. 
Sollis' letter to Commission dated May 7, 1980, on file in the 
Commission's files, Salem. ) 


Mr. Coulter called on Mr. Schroeder to discuss the pos- 
sible construction of a new office building in Eugene to house the 
State Police, Motor Vehicles Division and the Highway Division's 
District Engineer. 
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Mr. Schroeder said in July of last year the Commission 
directed the Highway Division to proceed with the construction of 
a facility in the vicinity of the Beltline Road Interchange and 
I-5 to replace an overcrowded and older facility at Franklin and 
Walnut in Eugene. He said that since then inflation has gone up 
even greater than anticipated and the price of the building has 
increased. He commented that the building would be approximately 
16,000 square feet and it would incorporate fuel efficient systems 
and techniques. He said other alternatives have been studied as 
to the financing of the structure. It is the staff's recommendation 
to proceed with the project but they would like the Commission's 
further approval of the project. 


The Commission discussed the project at length and de- 
cided that the building should be constructed. They also decided 
to delay action and asked that the staff continue their study to 
see if this is the quality and cost per square foot that is needed 
and to report back to the Commission. (See Darcy Marentette's 
comments following the next paragraph.) 


Gus Keller, the Mayor of Eugene, welcomed the Commission 
to the City and voiced their appreciation for the inclusion of the 
6th and 7th Street Extension as well as the widening project on 6th 
and 7th Avenues from Washington to Blair Streets in the current Six 
Year Highway Improvement Program. He said any early work scheduling 
efforts that the State can authorize will be appreciated, Chairman 
Yturri thanked the Mayor for their hospitality. 


Ms. Darcy Marentette lives directly across the street 
from the existing State facility in Eugene, which houses the Highway 
District Engineer, State Police and Highway Maintenance. She rec- 
ognized that the facility is crowded and there is a need for moving 
this facility. The current location tends to be incompatible with 
the neighboring residential area. Concerning the move of the Motor 
Vehicles Division, she felt the facility should be near the public. 
She traced the history of the property and said she felt the 
Commission should be forewarned of the difficulty of securing a 
zone change for the present property. She was concerned about the 
future of a 4.5 acre parcel of land between Franklin Boulevard and 
15th Street east of Walnut Street. She said she mailed in November 
of 1976 material indicating the 40-year history of controversial 
zone changes regarding this parcel. She indicated that if the 
State disposes of the property she hopes that the disposition will 
be open and public. 


Chairman Yturri thanked Ms. Marentette for appearing. 


Ms. Christine Andersen representing the Lane County 
Department of Public Works, appeared and said she understood the 
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Commission would be considering today the funding for a bikeway along 
the West Bank of the Willamette River. She said this is a joint 

Lane County-City of Eugene Project which will provide a bikeway along 
the West Bank of the Willamette River between Belt Line Road and 
Owosso Drive, This path would tie into the recently constructed 
Greenway Bike Bridge that links the River Road area with Goodpasture 
Island. It is anticipated that this proposed bikeway will carry 
considerable commuter traffic. She said this project has strong 
public support. 


Chairman Yturri then called on Mr. Coulter to present 
the bikeway proposal, 


Mr. Coulter explained four bikeway projects to the 
Commission. He said ORS 366.514 requires the Department to expend 
one percent of highway funds on footpaths and bikeways in each fiscal 
year. In order to comply with the law and to assist Oregon communi- 
ties with bikeway projects, he said he is proposing to enter into 
financial agreements with certain counties and cities for this pur- 
pose. He said the agreements will be for 80% State and 20% local 
funding and the community must have a construction contract this 
fiscal year at which time the State will provide 50% of the agreed 
financial share. Mr. Coulter requested and received approval from 
the Commission to enter into agreements for the following projects: 

80% 
Total State Cumulative 


Sponsor Cost Share F Y 80 Total 
Lane County West Bank Bikeway $210,000 $168,000 $84,000 $84,000 


City of Pringle Rd. 137,500 110,000 55,000 139,000 
Salem Bikeway 


City of East Main Street 18,500 14,800 7.400 146,400 
Ashland 


City of Four Projects 19,700 17,760 7,880 154,280 
Gladstone (Meldrum Park, 
Cross Park, High 
Rocks Park & Dahl 
Park) 


Two Projects 125,500 100,400 204,480 
(24th Avenue & 
Knickerbocker- 
Franklin) 


Mr. Coulter said at the last Commission meeting there 
was a question about the use of the I-205 Bridge assuming that there 
was a delay on the roadway work. He discussed several alternatives 
with the Commission and said he would at the next meeting discuss 
the concept of what could be done in order to effectively use the 
bridge after completion. 
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Mr. Steve Burkett, City Manager of Springfield, and his 
aides, displayed a large map showing their street plan and the 
State highways which make up a part of it. They have three prior- 
ities: 


1) Mohawk Boulevard Interchange modification. 
2) The 42nd Street Interchange modification. 


3) Springfield-Creswell Highway right-of-way 
acquisition and corridor study. (The City 
has already begun to purchase right of way 
inside their City.) 


Mr. Burkett thanked the Commission for the inclusion 
of the Second and Third Street Interchange improvements in the 
Six Year Program. He urged the Commission to consider extending 
the proposed train service to the City of Springfield as well as 
to the City of Eugene. He also asked that the State explore ways 
to expedite the processing of Federal Aid Projects. 


Chairman Yturri thanked the delegation for appearing. 


Mrs. Betty Collins, Councilwoman from Lebanon, read a 
letter requesting that major maintenance and reconstruction of 
Highways 20 and 34 through their City be regularly programmed into 
the State's budget. (Copy of letter to the Commission signed by 


Mrs. Collins and Mr. Paul Haines dated May 20, 1980, on file in the 
Commission's files, Salem.) Chairman Yturri thanked Mrs. Collins 
for her letter. 


Mr. Talbot requested that the Commission adopt a perma- 
nent administrative rule to close a three-quarter mile section of 
ocean shore north of the Sand Lake Estuary in South Tillamook County 
to vehicle use year round. He said that Mr. Cliff Bales and Mr. 
D'Arcy Harding representing the Pacific Northwest Four-Wheel Drive 
Association are present and would like to make a presentation. 


Mr. Bales and Mr. Hardy were opposed to the closure of 
the beach in the Sand Lake Estuary area. They felt that this was 
the first step to closing the entire beach. They stated that law 
enforcement’ is the major problem. 


The Commission unanimously adopted the permanent 
administrative rule to restrict motor vehicle travel on the beach 
between Galloway Road and the mouth of Sand Lake. This adoption 
amends "Ocean Shore Resolution No. lla", page 2, paragraph (d) 
adopted June 22, 1971, and amended December 19, 1973. (Copy of 
"Ocean Shore Rule No. 11d" on file in the Commission's files, Salem. 
Rule filed with Secretary of State on May 21, 1980, and published 
in their Administrative Rule Bulletin on June 15, 1980.) 
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Mr. Talbot reported that the cost of providing law 
enforcement in State Parks through Counties is expensive. Multnomah 
County, for example, bills the State $40,000 per year for their 
services. He said it is a continuing problem and there is a proposed 
legislative concept for granting citation authority to Park personnel. 


Mr, Talbot presented a request from Judo and Cindy 
Patterson for a variance to the Commission's rules for a temporary 
mobile home during the construction of a single-family residence 
within the Rogue River Scenic Waterway in Josephine County, The 
Commission unanimously approved the request, subject to stipulations 
in Mr. Talbot's letter of May 6, 1980, to the Commission. 


Mr. Roger Ritchey, presented the following item which 
received unanimous Commission approval: 


1) Submission of a request to the Emergency Board to 
apply for Federal Funds from the Pacific Northwest 
Regional Commission and the Federal Aviation 
Administration in a combined amount of $50,450, for 
the purpose of conducting, in cooperation with the 
States of Idaho and Washington, an Airport Activity 
Counter Demonstration Project. This will increase 
the Aeronautics Division's budget Limitation in the 
amount of $50,450. 


Mr. Moore reported that the Public Transit Division and 
the Oregon Transit Association formed a task force on transit opera- 
tions and produced an informational pamphlet entitled "Oregon Transit 
Needs, 1980-81". He handed to the Commission a copy of this pamphlet. 
(Copy on file in the Commission's files, Salem.) He also mentioned 
that Mr. Kenneth Self had been studying the possibility of establish- 
ing a maintenance center to rebuild buses and there appears to be a 
real need for this service. 


Mr. Coulter told the Commission of a letter he had re- 
ceived from the Mayor of Sweet Home. The letter stated that since 
it was an election day, they could not be present at the meeting. 
The letter urged the Commission to consider a re-prioritization 
of the Vall Creek to Sweet Home Section of Highway 20 to inelude 
a four-lane highway instead of left-turn lanes. Mr. Coulter said 
the Six Year Program shows left-turn lanes and signs programmed for 
1983. He pointed out the financial restraint that is prevalent and 
asked permission to respond to the letter in relation to the Six Year 
Program. The Commission granted his request. (Copy of letter 
dated May 16, 1980, on file in the Commission's files, Salem.) 
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There being no further business, the Commission adjourned 
the meeting at 10:40 a.m. 
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Tom Walsh, Vice Chairman 


Peter J. Brix, Commissioner 
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Michael P. Hollern, Commissioner 
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Robert W. Gormsen, Manager 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Actions Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission, Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following actions and report this action for your official records: 


(1) Option from Roy K. and Opal Redberg et al, for the Little 
Nestucca River-Oretown Section of the Oregon Coast Highway 
in Tillamook County. Consideration $25,000.00. Approved 
March 21, 1980. File 49515. 


(2) On March 17, 1980, approved Supplement No. 1 Agreement 
with Multnomah County for The Rocky Butte Relocation 
Sanitary Sewer Project in connection with the construction 
of the East Portland Freeway. 


Dated this re day of Leet » 1980. 


Oregon Transportation Commission 


PPROVED 


; ia roan, An 
STATE HIGHWAY ENGINEER 


DATE: Lh. Sa 


TO: Oregon Transportation Commission 


Viti | “S$ OF 3220-80 
SUBJECT: Report of Actions Taken Under Delegated Authority 


; ee. . ata . 
(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50556 McMurry, David G. & Jill C. S 4,089.00 
50588 Timber Service Company 24,350.00 
50679 Johnson, William & Marcelle E. 100.00 
50705 The Oregon Bank of Portland et al -0- 
50706 The Oregon Bank of Portland et al -O- 
50759 Brooks Resources Corporation mes 
Brooks Resources Corporation PR ee i 
me 7 Transactions S 28,539.00 


(2) This CETA Title VI project is operated in cooperation with the 
Clatsop County CETA Office. The project will operate for a total 
of six months (April 1 - September 30, 1980). Salary and fringe 
benefits will be paid by CETA, with Parks contributing supervision, 


equipment and administrative support. The project is broken into 
two parts: 


April 1 - June 30 - Restoration/Clean-up at Fort Stevens 
Interpretive Area. The majority of work for this project 
will be centered on the restoration of the Guardhouse. 
Upon completion the staff will be able to open the guard- 
house to the public and will include interpretive displays 
and landscaping. Any remaining time will be used to clean 
up some of the batteries and surrounding areas. 


TEN CONSERVATION AIDES will be employed to complete this work. 


July 1 - September 30 - Trail Work at Feldenheimer Forest 
Preserve. In the agreement with the donor of these lands, 
the State agreed to develop and maintain the meadows within 
this forest preserve. This project will enable Parks to 
open a two-mile stretch of trail which will enhance existing 
trails at Ecola State Park. Trail work includes grubbing 
trails, brushing, collecting and burning of debris, and 
re-seeding the area around the trail. 


TEN CONSERVATION AIDES will be employed to complete this work. 
(Parks) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions listed 
above and report this action for your official records. 


Dated this day of Lit eke , 1980. 


Oregon Transportation Commission 
- 3607 - 


‘% Lniat pacer 
[VIP | A 


Oregon Transportation Commission Oe a eee 
: P las OF 3220-80 


SUBJECT: Report of Confirmation of Action Taken Under Delegated 
Authority 


Ses, Projact —__ WILLAMETTE RIVER (HARRISBURG) BRIDGE 


Type of Work Maintenance Painting F.A. Proj. No, State 


County _Lane and Linn Highway__Albany-Junction Cit 


No. of Bidders ____3 ___ Low Bidder__Northwest Protective Coatings, Inc. 


Law bid $170,000, 00 


Engineer's Recommendation: 


REJECT ALL BIDS 


No. Project ____CBD SIGNAL SYSTEM EXPANSION (PORTLAND) Contract No. 


Type of Work Traffic Signal Equip. Installation F.A. Proj. No. —LX-M-Q00C (15) 


County Multnomah Highway City Streets 


No. of Bidders Low Bidder _2ast County Electric Co., Gresham 
Low Bid $822i23.50 
Engineer's Recommendations: 
Award to low bidder subject to the concurrence of the City of 


Portland and FHWA and the sum of $1,000.00 is deposited by the 
city. 


No. Project 3. W, ADAM AVE, @ S,W, HAMILTON COURT Contract No. 


Traffic Signal Installation State 


Type of Work 


No. of Bidders 3 Low Bidder__Hamilton Electric, Inc., Eugene 
56,629.50 


FA. Proj: NO: oceans 


Low Bid S 


Engineer's Recommendations: 


Award to low bidder after $56,700.00 is deposited by the Oregon 
Bank. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


hs 2a 


9105 


No. 4 Proyoct 

Type of Work ___ Precast Building Members FA. Proj. No, 22205-7(8) 311 
County __ Multnomah —-__ Highway ——_$_$$_ $$ <_< 
No. of Bidders —________ Low CG 6 esas nicecaccenetenies crea a A eet 
Low Bid $_____ 


Engineer's Recommendation: 


PROJECT WITHDRAWN 


No. .D___ Project _SPRR_ XING @ S.E, LAWNFTELD ROAD Contract No. 9107 


a S SS 


Type of Work 0.07 Grading and Paving F.A. Proj. No. —RRP-000S (8) 


County Clackamas 0 Highway —-COunty Road _____ 
No. of Bidders___3-_____- Low Bidder __ RIEDEL INTERN TL Rs 2 
Low Bid $284. 065.00 


ee ee 


Engineer's Recommendations: 


Award to low bidder subject to the concurrence of Clackamas 
County and the FHWA and $7,000.00 is deposited by the County. 


No....© Project --REMONT JCT.-HACKETT DRIVE Contract No. 9108 


Type of Work 7239 Treated Base and Paving —————F.A. Pro). No. at St 7: 
No. of Bidders 4 Low Bidder __R- L. COATS, BEND <cejeniiesiietacaintsiae 


Low Bid $ 7 BIO 2 2 


Engineer's Recommendations: 


AWARD TO LOW BIDDER 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE 


bin Prejoct GRAYBACK CREEK SE Contract No. 9109 

Type of Work Slide Repair F.A, Proj. No, RS =LO1 eb wes 
County _Josephine Highway-—__Oregan Cavesllighway 

No. of Bidders ___3____ Low Bidder EROSION CONTK¢ ; RANTS S 
217,380.50 


Low Bid S 


Engineer's Recommendation: 


AWARD TO LOW BIDDER 


Oe project FUEGO ROAD-FORGE ROAD SECTION Contract No. 9110 


Type of Work 10.0 Paving _____ EA. Proj. No, State 
County Klamath oo Highway The Dalles=-California Highway 
_STUKEL ROCK & PAVING, INC., KLAMATH FALLS 


No. of minted oes Zee Low Bidder 


tow Bid Snbeo42.007.30 


Engineer's Recommendations: 


AWARD TO LOW BIDDER 


ie: Project —UACKSON CREEK RD.-HOT SPRINGS RD, Contract No. 9111 


Type of Work 22 44. SNS Se nO TT. TS _FLU=3 (22. 


4a] es pia ale 
Comite ct I a ccsicceeeeinennoonnnn RY I_O N Highway 


No. of Bidders 7 Low Bidder NELSON-DEPPE 


688,225.00 


Low Bid $ _—=—=4=->-- 


Engineer's Recommendations: 


Award to low bidder subject to the concurrence of the FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


11 Projoct kK ; MONMC 17) Contract No. 9113 


No ———— 

rypa ot Wors 0224 Nite Geasing and Ravine 2: Te No. _.M-6685.(1)_— 
County Pols . __. Highway FAU 6685 (Monmouth Ave N.) 

No. of Bidders aunt —— Low Bidder WILDISH CORVALLIS CONSTRUCTION CO. CORVALLIS 


Low Bid $ 165,375.30 


oe 


Engineer's Recommendation: 


Award to low bidder subject to the concurrence of the City of Monmouth 
ana the FHWA and the advance deposit of $11,600.00 is deposited by the 
CLty:. 


eet Project _WENAHA RIVER (TROY 


Type of Work _ Grading, Surfacing & Structure ——F.A- Proj. No. --RS-BG30(2). — 


County Wallowa Highway LAS BG630 


Ri ED 


No, of Bidders ___4._-__-. Low Bidder __ WEAVER CONSTRN. CO, UN TON mmm 


214,033.00 


Low Bid $S—$———————————————_ 


Engineer's Recommendations: 


Award to low bidder subject to the concurrence of Wallowa County and 
$14,700.00 is deposited by the County. 


ROCK CREEK BRIDGES Contract No. 9115 


Sis es Project 


Type of Work. Grading, Paving & Structures ____F.A. Proj. No. RSTA796 QU 
cane citi Rael eans gto EAR AA ET 
No. of Bidders 10 Low Bidder HAMILTON 

Low Bid $-2294428,.00 __- 


Engineer's Recommendations: 


Award to low bidder Alternate "2", subject to the concurrence of 
Columbia County and the advance deposit of $35,400.00 is deposited 
by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


5-20-80 


ie 14 Projet BULLY CREEK _RD.-RITTER Jor, Contract No. 9116 
ae | ae —— EER CT. Ontract No. 9116 


Type of Work 10.7 Miles Treated Base & Paving FA. Proj. No. utkeabe |. 


County __Gra ppm retec 
No. of Bidders 7 Low Bidder_POE ASPHALT PAVING INC., CLAR CLARKSTON, WASH. 


Low Bid _2,823,977.08 


Engineer's Recommendation: 


Award to low bidder Alternate "A" 


eee Oa Project RITTER JCT,-LONG CREEK Contract No 9117 

Type cf Work _13.° Miles Treated Base § Payi ne F.A. Proj. No, ____ State 

County__ Grant Highway_Pendleton=Joh ghway 
ac ssncitcneesneeereemnnstnhnsiencieeeece. n Day Hi 


No. of Oe ee ae Low Bidder POE ASPHALT PAV ING _INC,, CI LARKSTON, WASH 


Low Bid $2.496,515,.00 _ 


Engineer's Recommendations: 


Award to low bidder. Alternate "A", 


VALLEY OF THE ROGUE STATE PARK Contract No. 9118 
41-01084 HcRs 


Type of Work__ Sewage System F.A. Proj. No, _I-5=1(96) 46 | 


No. 16 Project 


Jackson Highway 
SU. | NNN. WOR relent Ee EOF fn 
No. of Bidders__1Q ss Low Bidder _ JOHN THOMAS Cons’ DALLAS 
Low Bid$.275,666,50 


Engineer's Recommendations: 


Award to low bidder Subject to the concurrence of the FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY se 


7 WEST INTCHGE. SELLWOOD BRIDGE Contract No. 9119 


No Projoct 


Type of Work +22 Gra ding,Paving, Structures Fa, proj, No, 1X-9704(4) 
Signing and Signals 
County Multnomah Highway AU_9704_ (Macadam Ave, ) 


ey oe Low Bidder__SCHRADER CONSTRN. CO., INC., PORTLAND 


Engineer's Recommendation: 
Award to low bidder subject to the concurrence of Multnomah 
County and the FHWA and the Sum of $51,000.00 is deposited by 
the County. 


On April 7, 1980, I accepted the State Highway Engineer's recom- 
mendation for award of the projects on’ which bids were received 
March 27, 1980, and authorized him to sign the contracts when 
conditions for the award have been met. 


Dated this J/_ day of bis. LO __, 1980 


Oregon Transportation Commission 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the action listed below and report this action for your efficial 
records. 


On April 4, 1980, lL approved Supplement No. ] 6 
the Phase III Agreement with Multnomah County 
regarding handling of payment to the County for 
their property being acquired on the East Portland 
Freeway in connection with Rocky Butte Operations 
& Maintenance Facilities. 


4 


Dated this /@_ day of zt, 1980 


ttre 


Anthony Yturri, 
Oregon Transportation Commission 


EXHIb 
TO: Oregon Transportation Commission)» )) | 


ividGd WW I nw 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


49943 Honald, Inc. $ 950.00 
50004 Deters, Robert A. 700.00 
50596 J. A. "Bert" Eggleson Farms, THe. 4,100.00 
50955 Louisiana-Pacific Corporation 600.00 

4 Transactions 6,350.00 


Approve request from Marion County to defer payment of their 
match funds for the preliminary engineering phase on the 
following three Interstate Transfer Projects: 


Mission Street (12th St.-24th St.) $15,750 
State Street (23rd St.-Lancaster) 3,015 
Air Noise Study 1,603 

$20 , 368 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transpor- 
tation Commission. Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed above and 
report this action for your official records. 


Dated this /@_ day of Cipak , 1980 


Anthony Yturry, 
Oregon Transportation Commission 


ARPPROVED 
— > Cexi2 ‘a> 
ATE HIGHWAY ENGI 


pate: 2-2 : iis 
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TO! Oregon Transportation Commission EA med keclechasncie 
. ‘| S OF _3220-80 
SUBJECT: Report of Confirmation of Action Taken ‘Under Delegated 
Authority 


1.0 WILLOW CREEK BRIDGE Contract No. 9112 


IN 0 a Becnisesscicintinihaors 


Structure eee Fe ee ee 


Type of Work 


MORROW Highway LAS _ BS BSG! i ONEZGO« OSEBERBRY RD. 


CO 


No. of Bidders G Low Bidder DOUGLAS _S. 


Low Bid $130,735.00 
Engineer's Recommendation: 


Award to low bidder subject to the concurrence of Morrow County 
and the Advance Deposit of $7,500.00 is received. 


On March 31, 1980, I accepted the State Highway Engineer's recom- 
mendation for award of the above project on which bids were 
received March 27, 1980, and authorized him to sign the contract 
when conditions for the award have been met. 


Dated this /@_ day of Lytnk , 1980 


Oregon Transportation Commission 


nv Wi i eo 
O 
DATE: “1... ---4-- oe 


TO: 


SUBJECT: 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


43247 Fitzwater, Bruce E. & Milicent M. $ 43,333.00 
48459 Burlington Northern, Inc. 1,036.00 
49362 Barkle, John E. & Donna L. 13,000.00 
50214 French, Alvin F, & Betty E. 11,150.00 
50574 Union Pacific Railroad Co. 2,400.00 

5 Transactions 70,919.00 


nergy 
Signals. (Local Government Unit) 


tation Commission. ity, 
therewith for the Commission, I approve all acti 
report this action for your official records, 


4 
Dated this .7/ day of BI) » 1980 


airman 
Oregon Transportation Commission 


Y ENGINEER” ~ 


Pe. 2 
- 5=20-80 


. fhe 


TO: Oregon Transportation Commission |\.....) | 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50670 Family Bank of Commerce 
50940 Duane Company 
2 Transactions 


Agreement with Jackson-Josephine Job Council for a CETA Project 
concerning manual labor on guardrail, sight post maintenance, 
culvert extension, and pothole patching in the Grants Pass area. 
This will be a 13-week training program. (Personnel Section) 


Agreement with Multnomah County and the City of Gresham for the 
installation of traffic signals on the Mt. Hood Highway at Hogan 
Road. The State will design, install and maintain the traffic 
signals using Federal Aid Safety Funds, the County will cooperate 
in the adjustment of utilities and the City has agreed to pay all 
costs of electrical energy. (Local Government Unit) 


Agreement with the City of Grants Pass for the installation of 
traffic signal equipment on the Rogue River Loop Highway (E and 

F Streets) at Fourth Street. The State will design, install and 
maintain the signals. The City has agreed to pay all costs of 

the project, and be responsible for all electrical energy consumed 
in operation of the traffic signals. (Local Government Unit) 


Agreement with Douglas County for construction of the Alameda 
Avenue-Garden Valley Boulevard Section of the Oakland-Shady 
Highway. The State will perform all work connected with the 
project using Federal Aid Funds. The County has agreed to accept 
all jurisdiction of those portions of roads lying outside the 
State highway right of way and to cooperate with State to effect 
the adjustment of utilities. (Local Government Unit) 


Agreement with Tillamook County covering construction of the 
Little Nestucca River-Neskowin Section of the Oregon Coast 
Highway. The State will perform all work on the project using 
Federal Aid Primary funds. The County has agreed to certain 
road closures, to cooperate in the adjustment of utilities and 
to accept all jurisdiction of those portions of the existing 
highway which are to be bypassed. (Local Government Unit) 


A 


f: 52080 


Agreement with Baker County transferring jurisdiction to the 
County of several State Highways, rock quarries, stockpile sites 
and gravel pits and for the State to accept jurisdiction of the 
Austin-Sumpter Road as a part of the State Highway System. The 
tabulation below lists those highways and roads involved: 


TRANSFER TO STATE 


Road or Highway From To 


sip ei Ee, 


Austin-Sumpter Road Baker County Line Jct. Sumpter Valley 
Highway 


TRANSFER TO COUNTY 


Haines-Anthony Hwy. Jct. LaGrande-Baker Hwy. Wallowa-Whitman NFB 
LaGrande-Baker Hwy. South Baker Interchange Encina 
Old Oregon Trail 

(Former Rt) Encina Oxman 
Pine Connection Front- 

age Rd. Baker-Copperfield Hwy. Baker-Copperfield Hwy. 
Emigrant Gulch Front. Rd. Baker-Copperfield Hwy. Brownlee Res. Boat Ramp 
Medical Springs Hwy. Chandler Interchange Richland Interchange 
Sumpter Valley Hwy. W. of McCully Fk. Camp WCL Sumpter 

Grounds 


The State is committed to provide some patch work and overlay on 
Haines-Anthony Highway and bridge repair on the Pine Connection 
Frontage Road prior to acceptance by County. 


The transfer to Baker County also includes seven stockpile and 
three quarry sites located in the general vicinity of the highways 
to be transferred. (Local Government Unit) 


Agreement with Multnomah County covering construction of the N. 
Tigard Interchange-S. Tigard Interchange Section of the Pacific 
Highway. The State will do all work connected with the project 
using Federal Aid Interstate Funds. The County has agreed to 
certain road closures, to accept jurisdiction of Haines Road 


and to cooperate with State to effect the adjustment of utilities. 
(Local Government Unit) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transpor- 
tation Commission. Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed above and 
report this action for your official records. 


i Dated this ~4 day of Ly _ » 1980 
APPROVED scl amit 
—<—— ~-— on a aa 

7 A 

DATE: .<2, LL, i: Anthony Yturri, 


Oregon Transportation Commission 
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A 


5-20-80 


ibwial JE ig oe 


TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 

(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50519 Hoffarber Properties $ 750.90 
50572 Harris Enterprises, Inc. 150.00 
50619 Vern H. Liesinger, Jr. 150.00 
50941 McFadden Farm sia s 100.00 

4 Transactions $ 1,150.00 


(2) Grant of Access to Westside Produce Co. on the Tualatin-Middleton 
Section of the Pacific Hwy. West in Washington County for a 
consideration of $100. File 19732 (Right of Way). 


Agreement with National Academy of Sciences covering the National 
Cooperative Highway Research Program for Fiscal Year 1980. Oregon's 
amount $56,625. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
actions listed above and report this action for your official records. 


Dated this / day of /ity ,» 1980 


“ 


Anthony Yturri 
Oregon Transportation Commission 


APPROVED 


Pome an me ew 


¥Y ENGINEER ~ 


peti. 
-  §=20-80 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the following agreement and 
report this action for your official records: 


On March 10, 1980, approved an agreement 
with the Parks and Recreation Division, 
Travel Information Section and Media West 
to produce advertising relating to the 
state parks system suitable for use by 
television stations and radio stations 

in and around Oregon to promote park usage. 
Cost not to exceed $17,000. 


Dated this Y day of fpr " 


Tom Walsh, Vice Chairman 
Oregon Transportation Commission 


Temporary Revision of Rules Pertaining to the 
Movement of Mobile Homes and Modular Building Units 


Under Permit Administrative Rule #32-F, mobile homes and 
modular building units are prohibited from movement on 
Saturday afternoon and Sunday. 


Due to highway conditions and traffic patterns, the District 
Engineer for District 4 has determined that, for Oregon 
Highway 34, Philomath to Waldport, movement of 14-foot wide 
mobile homes on weekdays is inappropriate. He has further 
determined that movement of such units is best accomplished 
on Sundays between 1/2 hour before sunrise and 9:00 a.m. 


Permit Administrative Rules #32-F authorizes the State 


Highway Engineer to alter the time of travel restriction as 
may be necessary to cope with local traffic conditions. 


Therefore, I hereby authorize issuance of permits to transport 
a 14-foot wide mobile home on Oregon 34, Philomath to Waldport, 
on Sunday April 20, 1980, between 1/2 hour before sunrise 

and 9:00 a.m. No movement is permitted which may be contrary 
to the road and weather conditions requirement of the permit. 


oo ea te fFo 


H. S. Coulter Date 
State Highway Engineer 


TO: 


SUBJECT: 


That 
: 5-20-80 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) 


CBD Signal System Expansion in Portland in Multnomah 
County. Bids received March 27, 1980. Contract 

No. 9104 awarded April 24, 1980 to East County Electric 
Co., Gresham, at $82,123.50. 


Traffic signal installation on the S.W. Macadam Avenue 
at $.W. Hamilton Court Section of the Oswego Highway in 
Multnomah County. Bids received March 27, 1980. 
Contract No. 9105 awarded April 8, 1980, to Hamilton 
Electric, Inc., Eugene, at $56,629.50. 


Precast building members on the Multnomah County 
Operations and Maintenance Facility, Phase 2. Bids 
received April 24, 1980. Contract No. 9106 awarded 
April 25, 1980, to Morse Bros. Prestress, Inc., 
Lebanon, at $2,484,654. 


Work on the S.P.R.R. Crossing at S.E. Lawnfield Road 
in Clackamas County. Bids received March 27, 1980. 
Contract No. 9107 awarded May 2, 1980, to Riedel 
International, Inc., Portland, at $58,665. 


Paving on the Jackson Creek Road-Hot Springs Road 
Section of the I.0.N. Highway in Malheur County. Bids 
received March 27, 1980. Contract No. 9111 awarded 
April 7, 1980, to Nelson-Deppe, Inc., Nampa, Idaho, at 
$688,225. 


Work on the Court Way West-Jackson Street West (Monmouth) 
Section of FAU 6685 in Polk County. Bids received 

March 27, 1980. Contract No. 9113 awarded April 23, 1980, 
to Wildish Corvallis Construction Co., Corvallis, at 
$165,375.30. 


Work on the Wenaha River (Troy) Bridge Section of 
FAS B630 in Wallowa County. Bids received March 27, 
1980. Contract No. 9114 awarded April 18, 1980, to 
Weaver Construction Co., Union, at $214,033. 


Work on the Rock Creek Bridges Section of FAS A756 in 
Columbia County. Bids received March 27, 1980. Contract 
No. 9115 awarded April 16, 1980, to Hamilton Construction 
Co., Springfield, at $529,428. 


C 


= 5-20-80 


Sewerage System at the Valley of the Rogue State Park 
in Jackson County. Bids received March 27, 1980, 
Contract No. 9118 awarded April 7, 1980, to John L, 
Thomas Construction, Dallas, at $275,666.50. 


Work on the West Interchange, Sellwood Bridge Section of 
FAU 9704 in Multnomah County. Bids received March af, 
1980. Contract No. 9119 awarded April 16, 1980, to 
Schrader Construction Co., Inc., Portland, at $810,617. 


Dated this 7 day of May, 1980 


H./S. Coulter 
State Highway Engineer 


C 
> 5-20-80 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approved all actions listed 
below and report this action for your official records: 


1) On April 1, 1980, established a 40 MPH speed zone 
on the Umpqua Highway No. 45 in the Community of 
Scottsburg in Douglas County from M.P. 16.70 to 
M.P. 17.03. Rescinds Speed Zone Resolution No. 171 
dated 10-28-54. Speed Zone Order No. 829. 


On April 4, 1980, established a 35 MPH speed zone 
on the Lower Columbia River Highway in Columbia 
County from the Washington-Oregon State Line to 
the Lower Columbia River Highway. Rescinds Speed 
Zone Resolution No. 578 dated 2-16-71. Speed Zone 
Order No. 830. 


On April 4, 1980, established a temporary 45 MPH 
speed zone from M.P. 161.7 to M.P. 169.6 during 

the construction period on the Anlauf Interchange- 
Martin Creek Section of Pacific Highway in Lane 

and Douglas Counties. The 45 MPH signs will be 
displayed only during the time, when in the opinion 
of the engineer, construction activities in work 
areas warrant a slower than 55 MPH speed. 


On March 26, 1980, approved including the illumina- 
tion reconstruction to provide continuous freeway 
lighting with complete illumination at the inter- 
change on the Jantzen Beach-Delta Park Interchange 
Section of the Pacific Highway in Multnomah County. 


On April 11, 1980, established certain speed zones on 
the Cascade Highway South No. 160 in the community of 
Mulino in Clackamas County: 


35 MPH from M.P. 10.30 to M.P. 11.14, except from 
M.P. 10.89 to M.P. 11.09 the designated speed shall 
be 20 MPH when children present. 


45 MPH from M.P. 11.14 to M.P. 13.76 


Rescinds »peed Zone Resolutions Nos. 356 dated 9-15-61 

and 408 dated 10-10-63. Speed Zone Order No. 831. 

(Approved by L. W. Rulien on behalf of H. S. Coulter) 
- 3625 - 


On April 23, 1980, established a 10 MPH speed 

zone on truck bypass lanes at weighmaster scale 
house areas. lI approved the locations listed 

below and will approve future ones as my office 

is notified. The speed zones will become effective 
when signs are posted and in place. (Copy on file 
in the Commission's files, Salem, as Speed Zone 
Order No. 832.) 


Name Scale Mile Point 
Southbound Woodburn 24-09 746.31 
Eastbound Wyeth 14-03 47.58 
Westbound Wyeth 14-02 52.43 
Gates 24-03 32.06 
Northbound Hubbard 24-07 27.82 
Northbound Woodburn 24-08 273.95 
Lowell 20-05 me 


Wilbur 10-06 .03 
Booth Ranch 10-08 .07 


Hauser 06-06 . 89 


Southbound Valley View 15-06 24 
Ashland POE (A & B) 15-07 .08 


Grants Pass 17-01 67 
Southbound Klamath 18-05 ~&k 
Klamath Falls POE 18-07 

Northbound Bend 9-03 .96 
Southbound Bend 9-04 . 69 
Emigrant Hill 30-05 96 


Olds Ferry 23-05 352.89 
Farewell Bend POE (A & B) 23-06 353. 31 


(NOTE: A & B means there is a scale on each side 
scale house.) 


Dated this Z day of May, 1980 


/ 


=> (Mea 
H. S. Coulter 
State Highway Engineer 
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* 3-20-80 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ASSISTANT STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to accept 
contracts completed according to specifications, I accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


Hamilton Electric, Inc. Crater Lake Hwy. @ Spring St. & April 10, 1980 
No. 8814 McAndrews Road (Medford) 


Riverbend Const. Co. SW 29th St.-Pendleton/John Day April 15, 1980 
No. 8696 Hwy. (Pendleton) 


Morse Bros., Inc. Eddyville-Cline Mt. April 18, 1°80 
No. 9007 


Tice Electric Co. Farmington Hwy. @ SW 170th Ave. April 18, 1980 
No. 8861 


Sims Electric of N. 6th St. @ "A" St. (Grants April 1980 
Medford, Inc. Pass) 
No. 8956 


D Mc D Corporation Oxbow Section April 1980 
No. 8760 


R. L. Coats Fox-Beech Cr. Summit April 1980 
No. 8958 


Baker Redi-Mix, Inc. Boot Hill Cemetery-Dog Creek April 1980 
No. 8907 


Tawn Mar Const. Co. Antone Junction April 30, 1980 
No. 9066 


Jarl Const., Inc. Rhea Road Reloc. Unit, John May 7, 1980 
No. 8639 Day Hwy.-Heppner : 


May 8, 1980 
C. T. Keasey 
Asst. State Highway Engmeer 


May 1980 


gi OT 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 

lowing actions for your official records: 


(1) 


Sale of 10.43 acres excess property on the W. Ranch-Summerville 
Section of the Island City-Summerville Co. Rd. for a minimum 
consideration of $13,200.00. Approved April 7, 1980. 

File 14334 (23-43). 


Sale of three excess parcels on the St. Helens Road-N.W. 21st 
Avenue Section of the Columbia River Hwy. in Multnomah County. 
Approved April 7, 1980 (23-43). 


File 38354, 10,000 sq. ft., minimum consideration of $160,000. 

File 38355, L-5567, 5,000 sq. ft., minimum consideration of 
$115,000. 

File 38357, L-5455, 13,372 sq. ft., minimum consideration of 
$175,000. 


Sale of 1.84 acres excess property on the Clackamas Co. Line- 
Hubbard Section of the Wilsonville-Hubbard Hwy. in Marion Co. 
for a minimum consideration of $27,400. Approved April 11, 
1980. File 3197 (23-43). 


Permit of Entry for surveying purposes with Union Pacific 
Railroad Co. on the Banfield Transit Project in Multnomah 
County. Approved April 14, 1980. RR 1012. File 49425 (23-50). 


Sale of 6.63 acres excess property or the Milton Freewater- 
Washington State Line Section of the Oregon-Washington Hwy. 
in Umatilla County for a minimum consideration of $80,000. 
Approved April 11, 1980. File 10517 (23-43). 


Service Contract Agreement with Southern Pacific Transportation 
Co. for installation of grade crossing protection devices at 
9th Street in Grants Pass, Josephine County. Approved 

April 16, 1980. RR 1011 (23-50). 


Sale of 2.02 acres excess property on the Clackamas County Line- 
Hubbard Section of the Wilsonville-Hubbard Hwy. in Marion Co. 
for a minimum consideration of $6,200. Approved April 21, 1980. 
File 3204 (23-43). 


E 


5-20-80 


Report of May, 1980 (cont.) 


Sale of 4,000 square feet excess property on the Marquam Br.-S.E. 
84th Avenue Section of the Mt. Hood Hwy. in Multnomah County 

for a minimum consideration of $44,500. Approved April 21, 1980. 
File 46445 (23-43). 


Sale of 0.34 acre excess property on the Warren-Scappoose 
Section of the Columbia River Hwy. in Columbia County for a 
minimum consideration of $40,000. Approved April 21, 1980. 
Files 47677, 48790 (23-43). 


Right of Way Services Agreement with the City of Portland 
amending three previous Agreements: Greeley Ave. Connection 
to I-5 on Pacific Hwy.; Misc. C & A 5922, Agreement 144; 
N.E. Columbia Blvd.-N.E. Weidler Section on Union Ave. 

Misc. C & A 6286, Agreement 130; Bancroft Street-Sellwood 
Br. Section on Oswego Hwy. Misc. C & A 6735, Agreement 136, 
all in Multnomah County. Approved April 22, 1980. (23-45). 


Sale of 1.19 acres excess property on the Miles Br.-Missouri 
Flat Section of the Medical Springs Hwy. in Baker Co. for a 
minimum consideration of $750. Approved April 22, 1980. 
File 3727 (23-43). 


Sale of 5,000 square feet excess property on the Marquam Br.- 
S.E. 84th Avenue Section of the Mt. Hood Hwy. in Multnomah 
County for a minimum consideration of $47,000. Approved 
April 22, 1980. File 47343 (23-43). 


Extension of Service Contract No. 78-20 with Southern Pacific 
Transportation Co. for the crossing at S.W. Hall Blvd. in Tigard, 
Washington County. Approved April 28, 1980. RR 953 (23-50). 


Extension of Service Contract No. 78-25 with Southern Pacific 
Transportation Co. for the crossing at West Main St. in 
Hillsboro, Washington County. Approved April 28, 1980. 

RR 963 (23-50). 


Permit of Entry with the Southern Pacific Transportation 

Co. for drainage construction on the Willamette River-Goshen 
Section of the Pacific Hwy. in Lane County. Approved 

April 29, 1980. RR 1013 (23-50). 


Permit of Entry with the Southern Pacific Transportation Co. 
for repair work on the Banfield Interchange in Multnomah 
County. Approved April 29, 1980. RR 1014 (23-50). 


E 
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Report of May, 1980 (cont.) 


(17) Sale of 6,000 square feet excess property on the Marquam Br.- 

S.E. 84th Avenue Section of the Mt. Hood Hwy. in Multnomah 

County for a minimum consideration of $47,500. Approved 
April 29, 1980. File 45309 (23-43). 


Sale of 0.20 acre excess property on the Boring-Estacada 
Section of the Clackamas Hwy. in Clackamas County for a 
minimum consideration of $25,000. Approved April 25, 1980. 
File 40855 - Parcel B (23-43) . 


Service Contracts with Southern Pacific Transportation Co. 
for installation of grade crossing protection devices, 
Approved May 1, 1980, at: 


Modoc Point Highway in Klamath Co-, RR-1015. 
East Main Street (Ashland) in Jackson Co.;, RR-1016 (23-50). 


Sale of 0.54 acre excess property on the S.E. Foster nes 

S.E. Hinkley Section of the East Portland Hwy. in Clackamas 
County for a minimum consideration of $8,000. Approved 

May 7> 1980. Files 41863, 42885, 42996, 46722, 45280. (23-43). 


Sale of 0.14 acre excess property on the Otis Interchange 
Lincoln City Section of the Oregon Coast Hwy. in Lincoln 
County for a minimum consideration of $3,000. Approved 
May 7; 1980. File 41501 (23-43)- 


Dated this ba day of Ly 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission or its Chairman or Vice Chairman. 
Pursuant to that authority, and acting in accordance therewith, for 
the Commission, I signed the following actions on their behalf and 
report this for your official records. 


On April 7, 1980, approved two agreements with the 
Clatsop County CETA Office. One is to run April 1 - June 
30, 1980 for restoration and clean-up at Fort Stevens 
Interpretive Area. The other is to run from June ] - 
September 30, 1980 for trail work at Feldenheimer Forest 
Preserve. Ten conservation aides will be employed for 
each project. 


Ps ) le // M y LON 
Dated this TB day of hii VSO ‘ 


v1a G. Tal 
State Parks Administrator 


aS aie 
f= 5-20-80 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the State 
Parks Administrator, or his designate, in an official capacity to 
exercise certain authority on behalf of the Oregon Transportation 
Commission. Pursuant to that authority, and acting in accordance 
therewith, the Parks Administrator or his designate has approved the 
following actions and report them for your official records. 


On March 28, 1980, approved a State Grant-in-Aid 
Agreement with the City of St. Helens, Columbia County, 
for Campbell Park tennis courts, in the amount of $8,000. 


On April 2, 1980, approved Richard Clarke's application 
for a thinning harvest within the Clackamas River Scenic 
Waterway in Clackamas County. 


On April 4, 1980, approved an agreement with the 
Corvallis Trail Committee, Inc., for the purpose of 
locating, constructing, and maintaining the Corvallis to 
the Sea Trail as a footpath available to the general 
public. 


On April 4, 1980, approved a State Grant-in-Aid Agreement 
with the City of Malin, Klamath County, for Malin Pool 
bathhouse renovation, in the amount of $6,180. 


On April 4, 1980, approved a State Grant-in-Aid Agreement 
with the Port of Port Orford, Curry County, for the Port 
of Port Orford boat hoist, in the amount of $7,495. 


On April 4, 1980, approved a State Grant-in-Aid Agreement 
with Clackamas County Parks, Clackamas County, for 
Clackamas County parks improvements, in the amount of 
$10,026. 


On April 4, 1980, approved a State Grant-in-Aid Agreement 
with the City of Pilot Rock, Umatilla County, for Pilot 
Rock Park beaches, in the amount of $1,089. 


On April 4, 1980, approved a State Grant-in-Aid Agreement 
with the City of Oak Grove, Hood River County, for Oak 
Grove tennis court overlay, in the amount of $7,390. 


On April 8, 1980, approved a State Grant-in-Aid Agreement 
with the City of Pendleton, Umatilla County, for McKay 
Park Phase 2, in the amount of $6,401. 


On April 8, 1980, approved Russ McIntosh's application 
for site clearing, road construction, septic and water 
development within the Illinois River Scenic Waterway in 
Curry County. 
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On April 10, 1980, approved a Memorandum of Understanding 
with the Deschutes National Forest for the purpose of 
operating and maintaining Lava River Caves State Park and 


adjacent Lava Land Visitor Center. 


On April 14, 1980, approved Leigh and Lucinda Patterson's 
application to construct a single-family dwelling within 
the Rogue River Scenic Waterway in Josephine County. 


On April 15, 1980, approved a Historic Preservation Fund 
Maintenance and Administration Agreement with Tualatin 
Hills Park and Recreation District, Washington County, 
for Jenkin's Estate #41-10604, in the amount of $8,000. 


On April 15, 1980, approved a Historic Preservation Fund 

Maintenance and Administration Agreement with the City of 
Albany, Linn County, for Monteith House #41-10763, in the 
amount of $15,750. 


On April 15, 1980, approved a Historic Preservation Fund 
Maintenance and Administration Agreement with the 
Clatskanie Senior Citizens Inc. and Mr. and Mrs. George 
Salmi, Columbia County, for Thomas J. Flippin House 
#41-10543, in the amount of $20,000. 


On April 16, 1980, approved a Historic Preservation Fund 
Memorandum of Maintenance Agreement with the City of 
Albany, Linn County, for Monteith House #41-10763, in the 
amount of $15,750. 


On April 16, 1980, approved a Historic Preservation Fund 
Memorandum of Maintenance Agreement with Rodger Jones and 
the Portland Development Commission, Multnomah County, 
for Stratten Cornelius House #41-09696, in the amount of 
$20,000. 


On April 17, 1980, approved a State Grant-in-Aid 
Agreement with Sherwood, Washington County, for Stella 
Olsen Park picnic shelter, in the amount of $2,250. 


On April 21, 1980, approved a State Grant-in-Aid 
Agreement with the City of Burns, Harney County, for 
Burns Municipal Airport Park, in the amount of $1,875. 


On April 21, 1980, approved a State Grant-in-Aid 
Agreement with the City of Lafayette, Yamhill County, for 
Lafayette City Park, in the amount of $2,800. 


On April 23 1980, approved a State Grant-in-Aid 
Agreement with Baker County Parks, Baker County, for 
Railroad Park picnic area, in the amount of $2,580. 
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On April 28, 1980, approved Lynette R. Doane's 
application for placement of a double-wide mobile home 
within the Clackamas River Scenic Waterway in Clackamas 
County. 


On April 29, 1980, approved Dr. George Casterline's 
application to construct a septic line and drain field 
within the Sandy River Scenic Waterway in Multnomah 
County. 


d fe 
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TEMPORARY RULE PROHIBITING THE 
POSSESSION AND CONSUMPTION OF 
ALCOHOLIC BEVERAGES AT 
HILGARD JUNCTION STATE PARK 

ON MAY 3, 1980 


WHAT THIS RULE DOES: 


This rule prohibits any person from possessing or consuming 
any alcoholic beverage within the boundaries of Hilgard Junction 
State Park from 12:01 a.m. May 3, 1980 to midnight, May 3, 1980. 


STATUTORY AUTHORITY AND PROCEDURE: 


ORS 390.160 authorizes the Oregon Department of 
Transportation to adopt rules for the use and administration 
of state parks. ORS 184.619 grants the Oregon Transportation 
Commission authority to adopt rules it considers necessary to 
carry out the functions of the Department. By administrative 
rule, the Commission has delegated to the State Parks 
Administrator authority to adopt emergency rules to protect 
park visitors, facilities, resources and the environment. 


No person shall possess or consume any alcoholic drink 
or beverage within the boundaries of Hilgard Junction State Park, 
Union County, Oregon, from 12:01 a-m., Saturday, May 3, 1980, to 
midnight, May 3, 1980. 


This temporary rule shall expire at midnight, May 3, 1980. 


Adopted on 
to be effective May 3, 1980. 


(Original on file 
in Commission Services) 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant 1 i Anpraisal Settlement 


ee el 


Alton Demmel $11,000 $13,000 


L-7085 

R- 35444 

Section: Smith Point-Camp Rilea 
Highway: Oregon Coast 

County: Clatsop 

Approved by: Jack L. Sollis 


Robert Hendrickson $ 1,600 


L-7686 

R-35441 

Section: Smith Point-Camp Rilea 
Highway: Oregon Coast 

County: Clatsop 

Approved by: Jack L. Sollis 


Rose Mae Medart 


L-7307 

R-40517 

Section: Grants Pass-New Hope 
Highway: Jacksonville 

County: Josephine 

Approved by: Jack L. Sollis 


Col-Jo Corporation 


L-7339 

R-41820 

Section: Grants Pass-New Hope 
Highway: Jacksonville 

County: Josephine 

Approved by: Jack L. Sollis 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
Highest Amount of 
Defendant ree) a __ Appraisal Settlement 


George Snyder 


L-7477 

R-40516 

Section: Grants Pass-New Hope 

Highway: Jacksonville 

County: Josephine 

Approved by: Jack L. Sollis Date: 3-24-80 


James Kermit Hayes 


L-7736 

R-50270 

Section: Beaver Creek 

Highway: Powers 

County: Coos 

*Settled by Right of Way Section. 


Donald E. Hopkins S 2.475 


L-7798 

R-50262 

Section: Yaquina River Bridge, M.P. 4.9 
Highway: Eddyville-Blodgett 

County: Lincoln 

*Settled by Right of Way Section. 


Dennis M. Waldron $ 3,900 


L-7619 

R-49523 

Section: Little Nestucca River-Neskowin 
Highway: Oregon Coast 

County: Tillamook 

*Settled by Right of Way Section. 
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State's 
State's Hiqhest Amount of 
Oefendant __ Appraisal Settlement 


Deschutes Falls Power Co. * 


L-7768 

R-50371 

Section: Deschutes River (Sherars) Bridge 
Highway: Sherars Bridge 

County: Wasco 

kSettled by Right of Way Section. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant ___ Cause of Action Plaintiff 


Esther Stiles State of Oregon Inverse Cond. $ 5,000.00 


L-7699 
County: Harney 
Disposed of by: Settlement of $200. 


State of Oregon CM&D Logging Guardrail damage $ 250.69 


L-7825 
County: Jackson 
Disposed of by: Settlement of $150. 


Roger Houston State of Oregon Negligence 


L-7821 

Highway #227 (Douglas County) 

County: Marion 

Disposed of by: Dismissal of the complaint with prejudice and without 
costs. 
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REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than 
30 days 
prior to 
trial 


State's 
Highest 


at trial 


Defendant 


Dale C. Johnson $ 6,000 $ 5,250 
L-7589 

R-49671 
Section: 
Highway: 
County: 

Approved by: 


Divide-Anlauf 
Pacific I-5 
Douglas 

Jack L. Sollis 


H. P. Glenn 
L-7259 

R-42864 
Section: 


(APPEAL) 


LaGrande-North Powder 
Highway: Old Oregon Trail 
County: Union 


Approved by: Jack L. Sollis 


George Oules 
L-7687 

R-49768 
Section: 
Highway: 
County: 
Approved by: 


$ 1,600 $ 1,100 


Allen Boulevard Interchange 
Beaverton-Tigard 

Washington 

Jack L. Sollis 


Testimony 


De fend- 
ants' 

lowest 
demand 


$30 ,000 


Date: 


Date: 


$15,000 


Date: 


Verdict 


$20 ,000 


4-14-80 


$84 ,758 


5-5-80 


$ 5,500 


4-23-80 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Vefendant 


Bernard Jackson 


L-7757 
County: Curry 


Jurial McConnell 


L-7819 
County: Multnomah 
Attorney Fees: $315 


Cause of Action 


Suit in Equity- 
Breach of 
Waterways 
Agreement 


Damage to Traffic 
Attenuator 


Plaintiff 


Demands 
of 


Plant vege- 
tatove 
screen or 
close com- 
mercial 
campground. 


Court Costs: 


Verdict 
or 


Judgment 


Settlement 

Agreement 
and 

Dismissed 


$ 1,164.49 
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REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 


Plaintiff Cause of Action _ Plaintiff Judqment 


Steven J. Hopper Negligent Trespass $ 3,117.99 For State 


L-7654 Costs: $93 to State 
County: Grant 


A. D. Fleming Negligent Trespass $ 3,500 For State 


L-7658 Costs: $93 to State 
County: Grant 


Kenneth C. Wright Trespass $22,100 For State 


L-7769 Costs: $60.80 to State 
County: Morrow 


United Parcel Petition for Action of Verdict for 
Service Review of Rule State in con- State - DOT's 
senting to consent held 
City of to be valid. 
Portland's 
Swan Island 
truck route 
should be 
L-7293 held invalid. 
County: Multnomah 


Darrell Hamel Inverse Blasting 
Condemnation Damages 


L-7357 

County: Multnomah 

*Our insurance carrier defended us. Settlement was eventually made and 
judgment was entered. No costs of any kind to the State. 
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REPORT OF LEGAL ACTION OTHER THAN TRIAL 


State of Oregon, ex rel. Harry P. Thorp 
Ve 
Apex Fence Co, Inc., et al. 


For recovery of alleged extra costs incurred. State not directly 
involved as a party. 


L-7729 
County: Lane 


Kathleen E. White 
Vv. 
State of Oregon 


Landlord Tenant - Rental Agreement - State not directly involved as 
a party. Settlement of $200. 


L-7782 . 
County: Multnomah 
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Report of Cases Filed by and Against the Department of Transportation 


U-7849 Penny Lofgren v. State of Oregon Department of Transpor- 
tation, et al: This accident occurred on May 6, 1979 at the inter- 
section of Highway 226 and Richardson Gap Road in Linn County. The 
plaintiff was a passenger on a motorcycle southbound on Richardson 
Gap Road that collided with a motor vehicle proceeding eastbound 

on Highway 226. The alleged negligence of the State was the failure 
to replace a stop sign that had been knocked down prior to the acci- 
dent and to encase the support in concrete prior to the date of the 
accident so it couldn't be knocked down again. The plaintiff is 
seeking the sum of $500,000. The matter has been referred to the 
Attorney General for the defense of the State. 


L-7850 State of Oregon, Acting Through Its Department of Trans- 
portation and the Highway Division Thereof, ex rel LaGrand Indus- 
trial Supply Co. v. Sunset Coatings Company, Inc. and Sunset 

Coatings Company, Inc. v. Oregon State Department of Transportation 
and Highway Division: This is a suit by LaGrand Industrial Supply 
Go. to collect monies alleged owed by Sunset Coatings Company, Inc. 
Sunset Coatings Company, Inc. was a State's contractor for the main- 
tenance painting of the Harrisburg Bridge and terminated the contract 
and refused to finish it. The LaGrand Industrial Supply Co. sued 
Sunset Coatings Co. Inc. and Sunset Coatings Company, Inc. has denied 
liability and by their. answer also interpleaded the Department of 
Transportation as a third-party defendant. The matter has been re- 
ferred to the Attorney General's office for the defense of the State. 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Actions Taken Under Delegated Authority 


Pursuant. to authority delegated to me, I report the following actions for 
the Transportation Commission's records: 


On APRIL 25 _, 1980, $2,594,256.17 was distributed to 
the counties as. their share of motor vehicle revenues 
(20.07%) for the month of MARCH , 19 80. 


On APRIL 30, 1980, $ 1,573,099.03 (12.17% of the 
Highway Fund) was distributed to the cities for the 
month of MARCH, 1980. 


(Lists of apporttonments on file in Commission Files, 
Salem. ) 


Dated this 17TH day of APRIL , 1980 


09, Controller 
y Division 


Attachments 


cc: F. B. Klaboe 
John Earley .-. 
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Department of Transportation 


PUBLIC TRANSIT DIVISION 


bsg aa TRANSPORTATION BUILDING, SALEM, OREGON 97310 PHONE 378-8201 


in Reply Refer to 
File No.: 


MEMORANDUM ALT 6 
| 
TO: Oregbn Transportatign £5, oly 


) J 
i / —-———- / St f > 
FROM: fennis H. Moore Rikiiecraree ee 


Public Transit Division 


SUBJECT: Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority delegated to me to 
approve and sign contracts I have taken the following actions since my 
last report to you. 


1. Urban Mass Transportation Administration, Section 5. A federal grant 
providing capital and operating assistance to Urbanized transit systems 
on a pass through basis. 


A. An agreement with the Urban Mass Transportation Administration 
and the City of Salem to permit the City of Salem to receive 
and dispense the federal funds described in the city's capital 
grant application for fiscai year 1980 funds. (October 5, 1979) 


Urban Mass Transportation Administration, Section 8. A federal program 
to assist smaller communities in preparing transit development programs 
and conducting demonstration programs. 


A. A contract with the Urban Mass Transportation Administration for 
$67,500 in federal funds to continue a technical resource program 
for transit planning assistance to smaller communities. (September 
28, 1979) 


Urban Mass Transportation Administration, Section 16.b.2. A federal 
program for capital purchases of vehicles and equipment to be used in 
transporting elderly & handicapped persons. 


A. An application (acting as the recipient) with the Urban Mass 
Transportation Administration to receive $281,052 in federal 
funds for fiscal year 1979 on behalf of non-profit grantees. 
(September 28, 1979) 


Under the above federal program for elderly & handicapped 
capital equipment grants, agreements have been signed for 1978 
fiscal year to purchase 21 vehicles and auxillary equipment 
such as wheelchair lifts and radio dispatching systems with 
the following organizations: 
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Lebanon Area Seniors; Lebanon (February 27, 1980) 

Columbia County Council of Seniors; St. Helens 

(December 11, 1979) 

Eastern Oregon Community Development Center: LaGrande 
(December 27, 1979) 

Loaves & Fishes, Inc.; Portland (February 12, 1980) 
Gladstone Special Recreation; Gladstone (March 17, 1980) 
Curry County Seniors; Coos Bay (January 3, 1980) 

Star of Hope Activity Center, North Bend (February 27, 1980) 
Special Mobility Services; Portland (November 27, 1979) 


Intercity Public Transportation Systems. A State General Fund program 
appropriated through the Emergency Board or use in projects improving 
intercity travel in Oregon. 


A. City of Newport, an agreement to pay $1,000 for costs directly 
associated with the repair and maintenance of an intercity bus 
shelter. (July 20, 1979) | 


A contract for $1,500 with Azimuth Surveying and Engineering for 
consultant services to the Willamette Valley Rail Study Committee. 
(September, 1979) 


a) A contract for $2,000 with Azimuth surveying and Engineering 
for extension of above contract. (December 21, 1979) 


A contract for $1,000 with Alan Voorhees §& Associates for 
consultant services to the Willamette Valley Rail Study Committee. 
(October 4, 1979) 


Federal Highway Administration, Nonurbanized Area 0 erating Assistance 
Program. A federal program to provide operating assistance. to transportation 
systems in Oregon. 


A. A contract with the Federal Highway Administration for $44 , 300 
for administration of Section 18 program. (August 14, 1979) 


A contract with City of Albany for Linn County allocation of 
$18,335 in operating assistance. (March 13, 1980) 


A contract with Rogue Valley Transportation District for Jackson 
County allocation in the amount of $57,750 operating assistance. 
(March 14, 1980) 


A contract with Touche. Ross & Co. in the amount of $25,000 to 
conduct pre-grant-award audits for recipients of federal funds 
under the Nonurbanized Area Operating Assistance Program. 


Rural and Small City Operating Assistance. State General Funds to 


participate in small city transit systems: 


Yamhill County, $22,412 (November 21, 1979) 

City of Albany, $17,666 (December 6, 1979) 

Rogue Valley Transportation District, $43,863 (December 31, 1979) 
City of Bend, $9,888 (February 13, 1980) 

City of Corvallis, $11,733 (February 7, 1980) 
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of Ontario, $5,141 (February 14, 1980) 


F. City 

G. City of Roseburg, $49,702 (January 30, 1980) 

H. Polk County, $14,369 (January 30, 1980) 

I. City of Reedsport, $11,338 (December 14, 1979) ) 
J. City of Woodburn, $11,601 (February 14, 1980) 
K. City of Astoria, $21,225 

L. COLCO, $52,602 


with City of Roseburg for use of two Argosy 


blic Transit Division. 


District for $972,000 to acquire 
Corvallis and the Rogue Valley Trans- 


7. <A lease agreement 
buses owned by Pu 


g. An agreement with Lane Transit 
9 buses on behalf of Roseburg, 


portation District. 


May 20, 1980 
Salem, Oregon 


The Oregon Transportation Commission held an emergency 
telephone meeting at 3:45 p.m. originating in Room 140 of the 
Transportation Building in Salem. Notice of the meeting was made 
by telephone to the news media. The following persons were on the 
telephone at the locations given: 


Peter J. Brix, Member, Portland 

B. Gordon Coleman, Member, Eugene 

Michael P. Hollern, Member, Bend 

H. S. Coulter, State Highway Engineer, Salem 

Jack Soliis, Chief Counsel, Salem 

C. T. Keasey, Assistant State Highway Engineer, Construction 
Branch, Salem 

Larry Rulien, Executive Assistant to the State Highway 
Engineer, Salem 

V. E. Skoog, Highway Controller, Salem 

John J. Earley, Public Affairs, Salem 

Fran Neavoll, Commission Services, Salem 

Robert W. Gormsen, Manager, Commission Services, Salem 


Mr. Coulter anounced that the meeting was being recorded 
in accordance with Department of Transportation Administrative Order 
No. 52. 


Mr. Coulter explained the purpose of the meeting. He said 
the State of Washington may have a problem in the St. Helens area 
due to the volcanic activity of Mt. St. Helens. The problem being 
that the Toutle River may become filled with debris and other 
materials which may result in the releasing of a huge wall of water 
coming down the Toutle River, flowing into the Cowlitz River and 
possibly damaging or destroying the bridges on I-5 and thereby 
closing I-5. 


He said if that happens the traffic would be detoured 
over US 101 and the Astoria Bridge. When this occurred a few days 
ago, the traffic back-up at Astoria was from two to five miles long. 
This was due in part to the slowdown caused by the toll collectors. 


Under the Law, Mr. Coulter sald that the Commission has 
the authority to establish tolls. Mr. Coulter asked for delegated 
authority from the Commission to modify or remove the toll on the 
Astoria Bridge if that becomes necessary to allow for the free flow 
of traffic. 


A motion was made for approval and seconded by Commissioner 
Coleman. The motion carried unanimously. 


May 20, 1980 


Mr. Coulter also explained a letter which is being 
prepared for the Governor in which the Governor would delegate 
similar emergency powers to the State Highway Engineer in the event 
of an emergency in connection with this situation. 


Mr. Sollis stated that he also felt that the State Highway 
Engineer should be given authority to enter into necessary agreements 
with the State of Washington to carry out the removal of the tolls 
and to make any agreements with them that is necessary. 


Commissioner Coleman moved for approval. Commissioner 
Hollern seconded and Commissioner Brix concurred. 


There being no further business, the meeting was concluded 
at 3:55 p.m. 


hael P. Hollern, Commissioner 


R. 
Commission Seryices 


May 20, 1980 


June 17, 1980 
Salem, Oregon 


The Oregon Transportation Commission met in Room 122 of 
the Transportation Building at 10 a.m. Notice of the meeting was 
made by press release to the newspapers of local and general cir- 
culation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental 
and Public Affairs 

Robert Royer, Assistant Director for Policy and Planning 

H. S. Coulter, State Highway Engineer 

Larry Rulien, Executive Assistant to State Highway 
Engineer 

David Talbot, Administrator of Parks and Recreation 
Division 

Paul Burket, Administrator of Aeronautics Division 

David Moomaw, Administ: :=or of Motor Vehicles Division 

Dennis Moore, Administrator of Public Transit Division 

Robert Bothman, Administrator, Metropolitan Branch 

E. S. Hunter, Assistant State Highway Engineer, Technical 
Services Branch 

R. L. Schroeder, Assistant State Highway Engineer, 
Maintenance Branch 

J. B. Boyd, Right of Way Manager 

Jack Graham, Special Project Coordinator for Willamette 
Valley Rail Study 

Glen Green, Federal Highway Administration 

Robert W. Gormsen, Manager, Commission Services 


There were others present including representatives of 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar: 


1) Minutes of the May 16, 1980 budget workshop, 
May 19-20, 1980 regular monthly meeting, and 
May 20, 1980 emergency telephone meeting. 


(Continued on next page.) 
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Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation 
Resolution No. 2699" on file in the Commission's 
files, Salem.) 


An experimental highway safety project on the 
Fremont Bridge (Interstate Route I-405) in the 
City of Portland to warn motorists of ice forma- 
tion on the bridge deck. Estimated cost for 
preliminary engineering and construction is 
$125,000, which will require $10,000 in State 
match. 


Supplemental planning agreement with the 
Metropolitan Service District concerning the 
cooperative continuing comprehensive transporta- 
tion study in the Portland-Vancouver Metropolitan 
Area for them to use a balance from their 

Fiscal Years 1978 and 1979 planning funds to 
supplement their Fiscal Year 1980 planning 
activities. No additional Federal Funds will 

be required, but an additional $11,817 in 

State matching funds will be required. Also 
authorized the State Highway Engineer to sign 
supplemental agreement. 


Authorized increases in project authorizations 
on the following contracts: 


a. Contract No. 8764 for the South 6th Street- 
East Side Bypass Section of FAU 2298 (Shasta 
Way) in Klamath County, in the amount of 
$70,666 (6.9% increase). 


Contract No. 8782 for the North Unit, Condon- 
Thirtymile Creek Section of the John Day 
Highway in Gilliam County, in the anount of 
$144,800 (7.8% increase). 


Contract No. 8880 for the Brogan Hill- 
Brogan Section of the John Day Highway in 
Malheur County, in the amount of $315,646 
(8.5% increase). 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


(Continued on next page.) 
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Chairman of the Transportation Commission Exhibit 
Director of Transportation Exhibit 
State Highway Engineer Exhibit 
Assistant State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 
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Mr. Klaboe said the Metropolitan Branch has always been 
budgeted under the Highway Division but for the last several years 
it has been reporting directly to the Director. He said that he 
felt it appropriate to put them back under the Highway Division 
and have them report to the State Highway Engineer. He said 
there are no changes in their duties or responsibilities. The 
Commission concurred. 


Mr. Graham, Special Project Coordinator for the 
Willamette Valley Rail Project, gave a verbal report on the 
project. He said the State Emergency Board had approved a 
request for $782,000 to fund the project through June 30, 1981. 
He recalled at the last Commission meeting there was discussion 
that the present advertising budget of $54,000 was too low. He 
said that has been reviewed and it was decided to wait until 
further along with the project to seek a change. He presented 
to the Commission the latest draft agreement which was exchanged 
with the Southern Pacific Railroad Company allowing the State to 
use their railroad to operate the project. (Copy of draft on 
file in the Commission's files, Salem.) He told the Commission 
that the key issue is if the project is a success and is to be 
continued beyond the experimental stage, it is going to cost 
more money. The capital improvement issue, in regard to 
freight interference, could be a very expensive problem. 

He said there is the potential expense of building sidings 
(double tracking) to correct the problem. He also mentioned 

the labor negotiations are progressing well and will generate 
savings. He gave a report on the capital improvement program at 
Woodburn and at Milwaukie. He said at Woodburn, Milwaukie and 
Eugene lighting will need to be installed and the construction 
of a platform (asphalt pad) adjacent to the track and shelters. 
It will also be necessary to have some curbing to prevent driving 
onto the track inadvertently and some fencing. Mr. Klaboe 
invited the Commission to participate in the ceremonial run on 
Saturday, August 2, 1980. The inaugural run will be on Sunday, 
August 3, 1980. (The Willamette Valley Rail Study Committee 
named the passenger train service "The Willamette Valley". ) 
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The Commission set the next meeting for Thursday, July 24, 
» In Salem and set the following meeting for Tuesday, August 19, 
(The July meeting will begin at 9 a.m.) September 
meeting will be out of town and Klamath Falls and Newport 
were suggested by Mr. Klaboe. Commissioner Coleman recommended 
Newport and Vice Chairman Walsh agreed. The Commission set 
September 16th as the date, 


Mr. Klaboe commented briefly on the effects of the Highway 
Fund if Ballot Measure 1 had not passed by the voters in May. 


Talbot recommended denial of a request by Allen Boice 

ond boat dock within the Rogue River Scenic Waterway 
at Paradise Lodge in Curry County. Commissioner Coleman asked if 
the present dock could be enlarged. Mr. Talbot said some minor 
expansion could be made. The Commission unanimously denied Mr. Boice's 
Proposal to place a second dock at Paradise Lodge but approved moving 
the existing dock to the location of the Proposed second dock. 


The status of the Pioneer Square Project (converting the 
Meier & Frank parking lot into a park) in downtown Portland was 
reviewed and Mr. Talbot Said negotiations are proceeding with the 
City of Portland for another extension to their agreement. 


Mr. Burket presented and the Commission unanimously approved 
the following two items: 


1) Addendum No. 1 to a professional services agree- 
ment dated November 20, 1979, with Marjorie Hanley 
and Associates. The addendum increases the amount 
of the agreement from $45,250 to $53,250 and 
increases the Scope and amount of work to be 
accomplished by consultant on the Continuous 
Aviation System Planning Project. 


Temporary rule to control all commercial opera- 
tions on State-owned airports. Authorized the 
Aeronautics Administrator to validate and file 
rule with the office of the Secretary of State, 
Schedule and conduct a public hearing to receive 
public comment on consideration of adopting this 
rule as a permanent administrative rule, and 
designated Administrator as Hearings Officer. 
("Temporary Aeronautics Rule No. 4" on file in 
the Commission's files, Salem. Filed with 
Secretary of State on June 17, 1980.) 
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Mr. Coulter requested an increase in the equipment rental 
rates used for force account work to be effective July l, 1980. He 
said this would be a 6% increase. Some discussion as to relative 
rates in the State of Washington followed. The Commission unanimous ly 
approved the request. 


Mr. Coulter called on Mr. Boyd, Right of Way Manager, to 
report on the proposed access policy. Mr. Boyd pointed out that this 
was an attempt to consolidate many rules and regulations and put them 
into one policy. He handed to the Commission the following two 
documents for their review: a) access control policy for Oregon State 
Highway Division and b) access control policy examples. (Copies are 
in the Commission's files, Salem.) He said he would be back to the 
Commission at a later date for their comments and approval. 


Mr. Coulter commented on the Mt. St. Helens ash fallout 
problems in the Portland area. He said that he had been in contact 
with the State of Washington Highway Department. He indicated that 
the greatest concern was on the Sunset Highway in the area of 
Manning, Washington County. He said they have been seeking 4 method 
to bind the ash together while sweeping it up by use of sawdust and 
liquor coming from the paper-making process. Chairman Yturri asked 
if the costs so far to the Department are available. Mr. Coulter 
answered no. 


Mr. Sollis asked approval of a contract settlement in the 
amount of $175,000 with Waconda West, contractor on the Astoria 
Bridge painting project, Oregon Coast Highway, Clatsop County. He 
said that when about two-thirds of the bridge had been painted, the 
contract was terminated by the Chairman upon his advice. The 
settlement is satisfactory to the contractor. The Commission 
unanimous ly approved the settlement as presented. There was dis- 
cussion concerning the use of State bridge painting crews. 


The Chairman adjourned the meeting at 10:49 a.m., and said 
a budget work session will follow immediately in the Director's 
Office. 
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BUDGET WORKSHOP 


Following the regular Commission meeting, the Commission 
met in Room 135 of the Transportation Building at 11 a.m. for 
the purpose of reviewing the revised decision packages for each 
Division so that the 1981-83 budget development work could be 
completed for final Commission approval at the next meeting of 
July 24, 1980. This was a follow-up meeting of the budget workshop 
which was held in Salem on May 16, 1980. 


Notice of the workshop was made by press release to news- 
papers of local and general circulation throughout the State. 
Present were: 


Anthony Yturri, Chairman 
Tom Walsh, Vice Chairman 
B. Gordon Coleman, Member 
Michael P. Hollern, Member 
F. B. Klaboe, Director of Transportation 
Fred Miller, Assistant Director for Administration 
Robert Royer, Assistant Director for Policy and Planning 
George Bell, Assistant Director for Intergovernmental 
and Public Affairs 
H. S. Coulter, State Highway Engineer 
Larry Rulien, Executive Assistant to State Highway Engineer 
David Talbot, Administrator of Parks and Recreation Division 
Paul Burket, Administrator of Aeronautics Division 
David Moomaw, Administrator of Motor Vehicles Division 
Dennis Moore, Administrator of Public Transit Division 
Joe Christian, ODOT Fiscal Officer 
Glen Green, Federal Highway Administration 
Robert W. Gormsen, Manager, Commission Services 


There were others present including representatives of 
news media. 


Mr. Miller explained that copies of the 1981-83 Budget 
Targets, including the decision packages for each Division, were 
sent to each Commissioner prior to this meeting. He said after 
the May 16 budget workshop, in some cases, the decision packages 
were altered or their priority order changed by Mr. Klaboe. 


Mr. Miller asked each Division Administrator to briefly 
highlight their revised decision packages. 


AERONAUTICS DIVISION 


Mr. Burket presented the highlights of the 1981-83 budget 
proposals and outlined Revenue Levels 1 and 2 as follows: 
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Revenue Level 1: An estimated $3,161,564 will be available in 1981- 
83 from existing revenue sources. No additional taxes are proposed 
at this level. 


% of 79-81 * 
$ Dollars 


Reduced Level Budget 


Operations $1,803,924 
Air Search & Rescue 70, 340 


Financial Aid to Munici- 
palities (FAM) 


43,000 


Subtotals $1,917,264 


Capital Improvements 175,800 


Capital Construction 800 ,000 


Subtotals $ 975,800 


Decision Packages: 
(In Priority Order) 


1. Restore services and § 205,500 
supplies (Operations) 


2. Restore F.A.M. Program 
Level 


63,000 


Subtotals $ 268,500 


Grand Totals - $3,161,564 
Revenue Level l 


Revenue Level 2: An estimated $3,697,522 in additional revenues 
would be available by increasing Avgas tax 2¢/gallon (would produce 
$383,850); by increasing jet fuel tax 1/2¢/gallon (would produce 
$1,063,672); and by drawing additional Federal funds ($2,250,000). 
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Proposed Additional Budget, Revenue Level 2 


Crass TSN 


Capital Improvements: $ 568,437 


Capital Construction: $2,000 ,000 
Decision Packages: 
Add Secretary Position (Operations) 29 ,801 
Reclass 4 Positions (Operations) 35,612 


Restore and enhance F.A.M. Program 953,672 
Level 


Purchase single-engine aircraft 110 ,000 


Grand Totals - Revenue Level 2 $3,697,522 


% of 79-81 Dollars: This is the decision unit's proposed program 
level as a percentage of its current program level. For compara- 
bility purposes, current dollars were inflated to approximate 
1981-83 costs. This figure shows where the cuts were made to 
achieve an overall 85% Reduced Level Budget limit. 


Discussion of the Aeronautics Budget followed which 
included a review of Avgas revenues, the Federal Budget, industry 
reaction and the proposed purchase of a single-engine aircraft. 
Commissioner Coleman asked for an estimated rental cost of the 
single-engine airplanes which are now rented when needed. The 
Commission discussed delaying the addition of the single-engine 
aircraft to the proposed budget until a report on the aircr: ft 
rental cost is given to the Commission. 


CENTRAL SERVICES 
Mr. Miller presented the Central Services Budget and 


explained the important highlights. The revised budget is as 
follows: 


(Continued on next page.) 


% of 79-81 * 
$ Dollars 


Reduced Level Budget 


Administration & Support $12,996,522 
Services (Admin. ) 


Transportation Policy and 2,685, 700 
Planning (TP&P) 


Intergovernmental Relations 3,020,863 
& Public Affairs (IR&PA) 


Total Reduced Level $18,703,085 
Budget 


Decision Packages 


1. Program Development (forecasts, etc.) $ 107, 396 
(TP&P) 


2. Special Projects & Planning for 71,470 
Public Transit (TP&P) 


Restore OED staff (Admin. ) 60,000 
Special Projects Coordinator (TP&P) 95,107 
Right-of-Way Graphics Support (Admin. ) 48,286 
Employee Counseling (Admin. ) 25,000 


Aviation Systems Planning Support — 70,510 
Aero. Div. (TP&P) 


Audit Support, Public Transit (Admin. ) 29 ,500 


Policy Development (Coordinate Consultant 57,200 
Activity) (TP&P) 


Remote Driver License Equipment (Admin. ) 578,122 
Restore Programming Support (Admin. ) 680 ,000 


Accounting Support ~ Public Transit 42,601 
(Admin. ) 


Local Rail Service Assistance Program 1,200,000 
(TP&P) 
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Decision Packages (continued) 


14. Replace Film and Diazo Processor 55,000 
(Admin. ) 


15. Restore Programming Support (Admin. ) 86,532 


16. Restore/Enhance Info. Systems Opera~ 204 ,524 
tions (Admin.) 


17. Purchase Word Processing Equip. (Admin.) 137,736 
18. Economic Studies (TP&P) 77,100 
19. Increase Border Center Services (IR&PA) 83,593 


20. Visitor Host Program, Convention 145 ,000 
Program, Additional Printing (IR&PA) 


21. Increased Advertising (IR&PA) 200 ,000 
22. Program Evaluation (TP&P) 61,626 
23. Records Microfilming & Storage (Admin. ) 34,352 


Total $22,883,286 239.08 


* % of 79-81 Dollars: This is the decision unit's proposed program 
level as a percentage of its current program level. For compara- 
bility purposes, current dollars were inflated to approximate 
1981-83 costs. This figure shows where the cuts were made to 
achieve an overall 85% Reduced Level Budget limit. 


The Commission asked a number of questions in relation to 
decision package items 17, 20 and 21. The Commission also dis- 
cussed the problems and disadvantages of leaving an item in the 
budget which the Legislature would almost certainly remove. 
Commissioner Coleman pointed out that if an item appears in the 
budget sent over by the Department, that in itself represents 
approval or support by the Department. 


PARKS AND RECREATION DIVISION 


Mr. Talbot outlined the various highlights of his proposed 
budget. He discussed funding in general and pointed out that the 
reduced level budget is 97% of the current overall program level. 
Mr. Talbot also reviewed the construction program, the acquisition 
program for the Willamette River Greenway and Scenic Waterways, the 
interpretation program and the volunteer host program. 
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The revised 1981-83 budget proposal follows: 


pe Ee 
Reduced Level Budget: 


Administration $ 1,368,000 
Agency Support Services 1,280,000 
Local Government Assistance 7,954,000 
Design & Engineering 1,679 ,000 
Maintenance & Operations 17,536,000 
Rivers 259 ,000 
History 321,000 
Trails 95,000 
Rehabilitation 1,923,000 
Total Reduced Level Budget $32,415,000 
Decision Packages: 
(Listed in Priority Order) 


1. Restore Maintenance & Operations $ 2,460,000 
to existing service levels 


Rehabilitate water systems 290 ,000 


Special equipment to improve produc- 110,000 
tivity 


Oregon Youth Corps Program 968 ,000 
Parks Law Enforcement Program 188 ,000 
Trails development & development grant 780 ,000 
Park historic survey & nomination 95,000 
Museum Aid Program 50 ,000 
Parks Promotion Program 25,000 


Beach signing 200 ,000 
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Decision Packages (cont inued) 


11. Willamette & Bear Creek Greenway 
grants 


12. Beach access & Lifeguard Program 


13. Champoeg & Willamette Mission Archeology 


14. Maintenance of new facilities 
15. Management Development 
16. Interpretation Program Coordinator 


17. Interpretation Program field staff 


200 ,000 


220 ,000 
75,000 
126,000 
48,000 


69 ,000 


70,000 


Total Decision Packages $ 5,974,000 


Total APLS Budget Request $38, 389 ,000 


The total above does not include construction and acquisi- 


2.30 
78.90 


441.90 


tion proposals which are budgeted in the Capital Construction 


Program and separately from the APLS request. 


Capital Construction and 
Acquisition Projects: 


Basic Acquisition Program 


Wind generation facilities 


700 ,000 


75,000 


Develop existing parks 1,989 ,000 


Crabtree Valley construction 


Scenic Waterways (Deschutes River) 
acquisition 


Tierra Del Mar Beach Access acquisition 


Willamette Greenway (Multnomah Channel) 
acquisition 


Multnomah Channel boat moorage const. 


Chapman Beach Wayside construction 185,000 


100 ,000 


750 ,000 


250,000 


900 ,000 


100 ,000 


Total Construction & Acquisition $ 5,049,000 


Total Parks & Recreation 1981-83 


Budget Request $43,438,000 
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The Commission and Mr. Talbot discussed some of the 
Division's energy conservation efforts and the possibility of 
installing windmills at various park facilities. Commissioner 
Hollern inquired about the Oregon Youth Corps Program and Mr. Talbot 
explained the program. Commissioner Coleman felt it was more 
important to maintain the present park facilities rather than 
allowing in the budget money for acquisition of new park property. 
Chairman Yturri commented that the passage of Measure 1 could be 
interpreted that the Parks and Recreation Division be supported 
more by General Funding. He also inquired about the legal limita- 
tions of helping the Division using Highway Funds. Mr. Klaboe 
answered that the Highway Division might maintain some areas based 
on the fact that the park location could be classed as a highway 
rest area. 


Mr. Miller recessed the budget workshop for lunch at 
12:14 p.m. 


The Commission reconvened at 12:40 p.m. 


MOTOR VEHICLES DIVISION 


Mr. Moomaw presented the Division's proposed budget request. 
The presentation included the highlights, the reduced level budget, 
twenty-five decision packages that will be requested, and ten 
decision packages that the Division is recommending be discontinued. 


The reduced level budget and decision packages discussed 
were as follows: 


1981-83 Budget Proposal 


% of 1979-81 
Reduced Level Budget: Dollars Dollars 


Administration $ 9,416,508 84 
Licensing Programs 26,708,094 86 
Motor Vehicle Accident Fund =-0- 

Total Reduced Level 


Budget $36,124,602 
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Decision Packages: Dollars Comments 


1. Revise Drivers License $ 4,640,780 Reduces needed work- 
Issuance System load increase FTE by 
20 (DP #4) 


Restore Photo Drivers 1,429,000 
License 


Implement Modular 180 , 400 Reduces needed work- 

Processing load increase FTE by 
17 (DP #4) 

Workload Increase 1,545,437 


Restore Dealer & Wrecker 200 ,000 
Licensing 


Restore Dealer Investigation 275,000 
Unit 


Design Driver & Vehicle 100 ,000 
Safety System 


Restore Reflectorized 115,000 
Stickers 


Restore Defensive Driving 160 ,000 
Courses 


Restore Occupational & 75,000 
Probationary Licenses 


Provide More Secure Title 126,900 
Open 8 One Person Offices 198,200 FTE Requirements are 
in workload increase 


package (DP #4) 


Restore PUC Business in DMV 150 ,000 
Offices 


Computer Move to Mall 400 ,000 

Restore Suspensions for 265,000 

Failure to Appear in Court 

Develop Improved Accounting 180 ,000 Reduces existing 
System Accounting staff 


by 1 FTE 


(Continued on next page.) 
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Decision Packages: (continued) Dollars 


17. Restore Dealer Temporary $ 56,000 
Vehicle Registration 


18. Restore Vehicle Renewals 100 ,000 
in Field Offices 


19. Restore Posting Exceeding 51,400 
Maximum Speed Convictions 


20. Break-up East Portland 301,700 FTE requirements in 
Office workload increase 
package (DP #4) 


Restore Reflectorized 1,050,000 
License Plates 


Restore DEQ Certification 56,000 
Requirement 


Restore 15% of General 45,767 
Services Assessment 


Restore Continuous License 51,000 
of Campers/Travel Trailers 


Restore Verification of 145,000 
Insurance on Registration 
Renewals 


Total Request $48,022,186 720 


Discontinued/Disapproved Decision Packages 


Contract with Mental $ 895,000 -0- Discontinued 
Health Division 


Motor Vehicle Accident Fund 520,600 Discontinued 
LEDS Support - Weekends 151,000 Discontinued 


Implied Consent Appeals by 223,725 Discontinued 
Circuit Court 


Requirement for Licensing 88,188 “ Discontinued 
Heavy Trailers (1.5) new 


$200 Limit for Accident 23,812 1 Discontinued 
Reports 


Requirement for 10 day 172,344 Discontinued 
Notice before Insurance 
Cancellation 
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Discontinued/Disapproved Dollars Comments 
Decision Packages (continued) 


- Abolish 2 Staff Positions $ 132,162 Discontinued 


LEDS Share of Computer 168,000 Discontinued 
Cost 


- Travel Teams 20,000 Discontinued 


Subtotal of existing $2,394,831 
programs recommended to be 
Discontinued by the Division 


- Vehicle Registration $ 100,000 Disapproved 
System Study 


- Enforce Laws re: Certify- 36,000 Disapproved 
ing Driver Schools 

Total Discontinued/ $2,530,831 

Disapproved Decision 

Packages 


In the course of the presentation of the budget, the 
Commission discussed the Division's lowest priority packages, the 


possibility of submitting an 85% Reduced Level Budget without 
legislative changes, and the defensive driving courses offered by 
the Division and by private organizations. In response to Commis- 
sioner Hollern's questions concerning costs for defensive driving 
courses, Mr. Klaboe asked Mr. Moomaw to compile the net cost of 
the defensive driving courses offered by his Division and provide 
this information to the Commission. 


Commissioner Coleman requested Mr. Moomaw to provide him 
with cost information identifying the actual costs the Division 
incurs for processing vehicle registrations. In response to 
Commissioner Coleman's request, Mr. Klaboe commented that it might 
be proposed that the vehicle registration fee be increased to 
$20 per year and that senior citizens would be exempted from the 
increase. 


PUBLIC ‘TRANSIT DIVISION 


Mr. Moore explained his proposed budget as follows: 
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% of 73-81 
_Dollars* 


Reduced Level Budget: 


Planning, Administration, and $1,573,630 
Local Technical Assistance 


Intercity Transit Assistance 81,280 


Small City & Rural Transit 2,872,310 
Assistance 


Urbanized Area Transit 2,095,570 
Assistance 


Total Reduced Level $6,622,790 
Budget 

(Copy of detailed items 

in the Reduced Level Budget 

on file in Commission's files, 
Salem.) 


Capital Construction: 


Banfield Transitway $7,250,000 


Proposed Budget Estimate 
1981-1983 Biennium 
Cumulative 
Priority Decision Package Description Estimate Total 


Reduced Level Budget $6,622,790 $6,622,790 


1. Enhance Small City & Rural 353,200 6,975,990 
Operating Assistance 


2. Management Assistance Program 104,700 7,080,690 


Additional Administrative & 79,400 7,160,090 
Support Staff 


Participation in Pp E for Portland 82, 300 7,242,390 
"westside" Project 


Word Processing Equipment 10,640 7,253,030 


Continue Willamette Valley Rail 615,000 ° 7,868,030 
Project 7/78 - 12/81 


7.* Tri-Met - Capital Improvements 1,512,700 9,380,730 
for Operations 


(Continued on next page-) 


Cumulative 
lescription Estimate Staffing Total 


Project $ 800,000 $10,180,730 
0 Requested 736,240 10,916,970 


$10,916,970 


ction: Banfield 7,250,000 


$18,166,970 14.75 


*® Passed to Transportation Commission without decision or recommendation. 


Not Recommended to Transportation Commission 


Additional Local Technical Support $ 129,400 
Staff 


Public Transportation Promotional 137,400 
Program 


Revolving Fund 100,000 
Salem Downtown Terminal Project 41,000 
Bus Terminal Project - Albany 150,000 
Salem Garage and Shop Facility 424,800 


Portland Transportation Center 50,000 
Design (Match) 


Willamette Valley Rail Project 14,719,000 
1/82 - 6/82 E-Fund Reservation 


Summary 
1981-1983 Proposed Budget Estimate 


General Funds Other Funds Federal Funds 


Planning, Administration, & Local $ 829,020 $ 474,350 
Technical Assistance. 


Continues present staff of 10. 
Proposes 4.5 new positions. 1.5 
Program Executives, 1 Admin Assistant 
1 Paratransit Specialist, 1 Secretary 
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Cumulative 
Priority Decision Package Description Estimate Staffing Total 


(continued) 


8.* Tri-Met ~ Westside Garage Project $ 800,000 $10,180,730 
(Match) 


9.* Restore Salem & LTD to Requested 736,240 10,916,970 
Level 


Total APLS Request $10,916,970 


Capital Construction: Banfield 7,250,000 
Transitway 


Total Agency Request $18,166,970 14.75 


* Passed to Transportation Commission without decision or recommendation. 


Not Recommended to Transportation Commission 


Additional Local Technical Support $ 129,400 
Staff 


Public Transportation Promotional 137,400 
Program 


Revolving Fund 100,000 
Salem Downtown Terminal Project 41,000 
Bus Terminal Project - Albany 150,000 
Salem Garage and Shop Facility 424,800 


Portland Transportation Centex 50,000 
Design (Match) 


Willamette Valley Rail Project 14,719,000 
1/82 - 6/82 E-Fund Reservation 


Summary 
1981-1983 Proposed Budget Estimate 


General Funds Other Funds Federal Funds 


Planning, Administration, & Local $ 829,020 $ 474,350 
Technical Assistance. 


Continues present staff of 10. 
Proposes 4.5 new positions. 1.5 
Program Executives, 1 Admin Assistant 
1 Paratransit Specialist, 1 Secretary 
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2. 


Summar 
1981-1983 Proposed Bud get Estimate (continued) 


General Funds Other Funds Federal Funds 
Urbanized Area Transit Assistance $5,226,810 $7,250,000 


Capital Match Grants to Lane 

Transit District, Salem Transit 
District and Tri-Met to purchase 
buses, signs, shelters, and 
facilities. Capital match grant 

to Tri-Met for the Banfield Transit- 
way Project. 


Small City & Rural Area Transit 1,194,010 $2,031,500 


(under 50,000 population) 
G. F. 

Demonstration and 

Experimentation 125,000 


Capital Match 
Assistance 132,250 1,058,000 


Operating Assistance 936,760 973,500 
Intercity Transit Assistance 657,130 


Continues present signs/shelters 
program at a maintenance level. 
Provides for coordination of 
program and promotion of inter- 
city service. Funds W. V. Rail 
project for six months. 


Elderly and Handicapped Capital ---- 465,000 
Equipment Purchase 


Total $7,906,970 $7,250,000 $3,010,000 


(Continued on next page.) 


Among the items discussed were the Park and Ride Program, 
Paratransit, the Tri-Met legal Structure, rebuilding older buses, 
developing electronic schedule signs, self-service fare plans, 
multi-entry/exit Systems, etc, 


The Commission discussed the submission of the Reduced 

et to the Governor for inclusion in the 1981-83 budget. 
It was decided that the Commission would recommend the Public 
Transit Division Budget as submitted. 


HIGHWAY DIVISION 
LUN 


Mr. Coulter, assisted by Mr. Rulien, explained several 
operational aspects of the budget. Specifically, changes in 
the amounts of Federal Aid the State is capable of matching; 
design in I-205 which will allow use of the I-205 when the 
Jackson Bridge is completed; the effect of a gas tax increase; the 
decision package for new buildings was rejected; and the possibility 
of issuing bonds for construction, 


Following is the revised budget which indicates the 


increase in Federal Funds that can be matched: 


Summar 


Estimated Revenues and Expenditures 1981-83 
VS expenditures 1981-83 


State Funds Available $270,200,000 
Local Co-op 20,250,000 
Federal Funds 432,424,000 


Revenues 


—— 


Subtotal $722,874,000 
Intergovernmental Service "Account" 81,300,000 


Total ("Account" and Revenues) $804,174,000 


Expenditures 


Debt Service $ (11,800,000) 
Intergovernmental Service Account 

Service Group (81,300,000) 
Reserve for Estimated Salary Increases (14,000,000) 
Construction RLB (548,274,000) 
Maintenance RLB (142,800,000) 
Permits & Weighmasters RLB (6,000,000) 
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Summary (continued) 


Estimated Revenues and Expenditures 1981-83 


* Additional Revenue if 2¢ Increases Passes: 
Total State Revenue - 1981-83 Increase $ 45,400,000 


* $8,600,00 in current biennium (1979-81) 


1981-83 Budget Proposal 
% of 79-81 * 


a oe Meee 
Reduced Level Budget 
Maintenance $142, 800,000 
Permits & Weighmasters 6,000,000 


Construction 548,274,000 


Total Reduced Level $697 ,074,000 2,821 
Budget 


(Federal-aid - $432 Million; Co-op - $20 Million; 
State - $245 Million) 


Intergovernmental Service $ 81,300,000 258 
Fund: 


Administration (Memo, 6,800,000 
Non-Add) : 


Debt Service: 11,800,000 


Reserve for Salary Increase: 14,000,000 


Total Reduced Level $810,974 ,000 
Budget and Required 
Programs 


Decision Packages State $ Summation 


1. Maintenance (Additional $ 1,600,000 $ 1,600,000 
Workload I-205, signals, etc.) 


2. Maintenance 3,800,000 5,400,000 
(Equipment Replacement) 
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Decision Packages (continued) 
———— a ft ackages 


de 


Construction 


State $ 


$ 8,000,000 


(Contract $130 Million of Deferred FA) 
(FA $65 Million) 
(State $ 8 Million) 


Maintenance 
(Upgrade Traffic Signals) 


2,500,000 


Maintenance 
(Complete Microwave) 


1,100,000 


Maintenance 3,200,000 


(Contract Maintenance) 
Construction 22,000,000 
(Contract $30 Million of 

Deferred State Construction) 


Construction 10,000 ,000 
(Contract Remaining Deferred 
State Construction) 


Maintenance 
(Minor Betterment) 


1,700,000 


Construction 
("Hold-Even") 


15,000,000 


Construction 20,000,000 
(Contract $30 Million of 

Reconstruction & New Construction) 
Identified for PE Only in 
Six-Year Program) 


Total Decision Packages $88,900,000 


referred genera 
biennium, 


FTE requirements still under Study. 
4 of 79-8] Dollars: 
level as a percentage of its curr 


bility Purposes 
1981-83 costs. 
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Summation 
—eeetton 


$13,400,000 


15,900,000 


17,000,000 


20,200,000 


42,200,000 


52,200,000 


53,900,000 


68,900,000 


88,900,000 


prog ram 


For compara- 
roximate 


The Commission and staff discussed the new Eugene Office 
Building for the Department of Motor Vehicles, State Police and 
Shops. Mr. Klaboe mentioned that the Motor Vehicles Division did 
not want to go ahead with the new building due to the poor location 
for the public. The Commission decided to delay any action on the 
new office building. 


Mr. Klaboe adjourned the workshop at 3:16 p.m. 


\ 
is ttVOeee 
Anthony Yturri, Chatfrman 


Tlie thet 
Tom Walsh, Vice Chairman 


Peter J. Br 


Michael P./Hollern, Commissioner 


Robert W. Go 
Commission Services ) 
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TO regon Transportation Commission, / Of 6-17-80 


SUBJECT: Report of Confirmation of Action Taken Under Delegated 


Authority 
Multnomah County Operations 
a ] & Maintenance Facility, Phase 2 Contract No. 9106 
a, -rOyoet 
—— SE ¢ Contract No. 9 


Precast Building Members I-205-7(75) 312 
Type of Work De Pa aE censihiesidensesesarieniitemiaaitinnaedine 


ae i: FA, Proj, No, 


Peake Multnomah Highway --- 


; » 3 eb: 
No. of Bidders 2 Low Bidder_Morse Bros. Prestress, Inc., Lebanon 


> 4R7 ) 
Low Bid $.7 9484, 654.00 


Engineer's Recommendation: 


Award to low bidder subject to FHWA approval. 


On April 25, 1980, I accepted the State Hi 
mendation for award of the abo 
received April 24, 1980 
when conditions for the 


ghway Engineer's recom- 
ve project on which bids were 

» and authorized him to sign the contract 
award have been met. 


Dated this 7 day of Jyary , 1980 


Oregon Transportation Commission 


A 
, ~6=17-80 
REPORT OF CONFIRMATION ‘OF ACTION \TAKEN UNDER DELEGATED AUTHORITY 


No. >) aoe Proyoct — Wl it o Rive L Noles: 


(Contract No. 9120) 


Type of Work ROCK Production _-__ F.A. Proj. No. —--State 


County load Rivor s Cl & Clackamas— — Highway-—Mt,.—_t jood Highvay—— 
No. of Bidders +3. Low Bidder__Seuber t Excavators, Inc., Cottonwaod,.t.Idaho 
Low Bid $2232 900, 00 

Engineer's Recommendation 


AWARD TO LOW BIDDER 


No. ; Project, Molalla Ave. @ Clairmont Way (Oregon—City}—— 
(Contract No. 9121) 


Type of Work —_— Traftic signal Installation __F.A. Proj. No. 2 State 


County —— Res Tol tt Ce Highway __ Cascade Highway South—— 


No. of Bidders _--_-——— __. Low Bidder _— 


Low Bid S 
Engineer's Recommendations: 


Award to Low Bidder subject to concurrence of and the advance 
,300:00 is received from Bedford Associates. 


devosi s— Se 


2 eee ee oats + ‘i 
| ee _ Project —we sl Loe cid Lick. — 


ae (Contract No. 9122) 


Trace ‘wel Ta y - ac) aie 7 ; Ap 7 
TiesctWork oc pon, BR moval and Shoring __F.A, Proj. No FAP_No.- 


County pid it non . Highway 


S s1sc 


No. of Bidders__-_ Low Bidder Wagner Construction Co., San Francisco, Calit. 
Low Bid Ss qusut 


Engineer's Recommendalons 


. 7 


Award to Low Brack 


subject to concurrence of the Federal Highway 


Administration. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


oiee..6h.2.la-< 50... 


. 
Rs ie cate 


Projet __pualatin Valley Uighway @ shute_Centor—thidlencs eo 
(Contract No. 9123) 
Type of Work - _ir is et 2 Sag 1s - F.A. Proj. 


County —— Was hington Highway 


: -1i gon __ 
No. of Bidders —__-2-___. Low Bidder _L. Wy Hembree Co., POrt. tland, Orego! 


Low Bid S_ 
Engineer's Recommendation: 


Award to Low Bidder 


deposit of $55 


subject to concurrence of and the advance 
,200.00 from Howard Davis & Howard Glesman. 


rguson RO nad-Tekampe Road _ 
(Contract No. 9124) 
Stepeturs ee FAP_No, SOS-0900 (3) 


1 


County -¥WE= UCCSE ___ ~ Highway ____ County Road 


McC scallen Cons hag 8 Cog ion Co, , Beaverton, Ore. 


Engineer's Rocommendatons: 


rd to Low Bidder subject to concurrence of and the 


advance 
posit of $28,200.00 from Deschutes County. 


Creek Br ridge 


(Contract No. 912 


Type of Work — Bi F.A, Proj. No. 


OS-1500 (2) 


T 4 «| 
are e r 


) ? T 
County tho) at ha SE Highway ——_—— Road _ NO 


No. of Bidders ! Q Low bidder _Ross_ Bros. . Constrn,— Salem Oregon 


JAnc.t Ss 


Low Bid S$ = 07 OG. 
Engineer's Recommendations 


to concurrenc advance 


m Jackson County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate.....27.6-.$0 


is 
6-17-80 


No ] Project __ AMCs Creek (Sweet Home Section ‘ 
(Contract No. 9126), ence 3204 (2) 

Type of Work — md. ructure ___ F.A. Proj. Non ee 

sighwoy_——Mountain Vicow Road (City Street) 


hinn 


County 
sugene, Oregon. A 


) at Bidder--western Bridge Inc., Eugene, © 


No. of Bidders ———————— 


a 10) 8 Od VW 
Low Bid 5S 39, 894.0" 


Engineer's Recommendation: 
subject to concurrence of and the advance 


Award to Low Bidder 
Sweet Home. 


deposit of $8,060.00 from 


Feed Canal (Echo) Bridge sae 
(Contract No. 9127) 
F.A, Proj. No. _FAP_ No, BRS-188 (2) 


___ Highway ——-Lexington=Behe Tighway— 
tain Constr. CO-s Oakridge, Ore. 


1 


Engineer's Fi 


-d_Tnterchange= co Wi Boeck Bend Road Tigard) 
(Contract No. 9128) 
F.A. Proj. No TAL No ~LX=9=3 (8) 


Type of We 

1.7 ‘ + ¢ 1) . , a ~ ; +) 7 bd Linc + 
County —— <8) ie Me | i LL eeniey Pacific tiga y_ost__— 
Reayer tol Ove 
20aVCLEOl pa 


Hoberg Const ruction Inc... — 


No. of Sidders Low Bidder — 


neers Recommendsullans 
+ c - Wad “+O = ~~ ve | t-} . icy 7 
t to concurrence OF ana re advance 


ie Federal Highway 


lb jyec 


‘rom Tigard and tl 


Highway Engineer's recommenda- 


were received May I, 
for 


I accepted the State 
of the projects on which bids 
sign the contracts when conditions 


On May 6, 1980, 
tions for award 
1980, and authorized him to 


the awards have been met. 
oe ol / day of Jrrke ’ 
) a ee i — 


1980 


Commission 


Transportation 


eri, 
ty 
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TO: Oregon Transportation LE SeQGa—2=47°°° 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50720 Miesen, Lloyd E. & Irene M. $ 500.00 
1 Transaction $ 500.00 


(2) A letter-form agreement with the City of Salem concerning 
financing of the Front Street Bypass. The First National 
Bank has issued an irrevocable letter of credit with an 
expiration date of July 31, 1981. In the event that the 
project has not advanced to the final billing stage prior 
to said expiration date, the City has agreed to deposit with 
State an amount equal to the amount which has not been with- 
drawn from said Letter of Credit. (Local Government Unit) 


Agreement with the City of Roseburg covering construction of 
the N.E. Alameda Avenue-Garden Valley Boulevard Section of the 
Oakland-Shady Highway. The State will design, contract and 
maintain the project using available Federal Aid funds. The 
City has agreed to cooperate with State to effect the adjust- 
ment of conflicting utilities. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transpor- 
tation Commission. Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed above and 
report this action for your official records. 


Dated this 7 day of /~Yt&dket , 1980 


Anthony Yturri, Ch 
Oregon Transportation Commission 


hick 


Re | Dike ithe 
TATE WIGHW 
a: C 
DATE; ge ae — 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behaif 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the 
Commission, I approved the following agreements and report 
this action for your official records: 


On May 12, 1980, approved an agreement with 
the City of Portland and the Portland 
Development Commission to settle the 
jurisdiction on Front Avenue in Portland, 
Multnomah County. The elements of the 
agreement concluded the State's attempts 

to collect $206,786.26 that the City owes 
the State on the project. The agreement 
allows the City to retain $50,000 in a 
sinking fund to maintain Front Avenue in 
the future. The remainder of the monies will 
be paid to the State Highway Division 
immediately. 


On May 28, 1980, approved an agreement between 
the Highway Division and the State Police to 
jointly occupy certain facilities, as well as 
assisting each other with services, supplies, 
and certain facilities, with monetary considera- 
tion to be paid to the Highway Division by 

State Police for rental. This agreement 

covers the period of July 1, 1981, to June 30, 
1983. 


DATED this % _ day of Hint , 1980. 


Anthony Yturr} 
Oregon Transportation Commission 


A 
6-17-80 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the 
Commission, lL approved the following agreements and report 
this action for your official records: 


On May 12, 1980, approved an agreement with 
the City of Portland and the Portland 

Deve lopment Commission to settle the 
jurisdiction on Front Avenue in Portland, 
Multnomah County. The elements of the 
agreement concluded the State's attempts 

to collect $206, 786.26 that the City owes 
the State on the project. The agreement 
allows the City to retain $50,000 in a 
sinking fund to maintain Front Avenue in 
the future. The remainder of the monies will 
be paid to the State Highway Division 
immediately. 


On May 28, 1980, approved an agreement between 
the Highway Division and the State Police to 
jointly occupy certain facilities, as well as 
assisting each other with services, supplies, 
and certain facilities, with monetary considera- 
tion to be paid to the Highway Division by 

State Police for rental. This agreement 

covers the period of July l, 1981, to June 30, 
1983. 


DATED this #% _ day of jews , 1980. 


Anthony Yturr} 
Oregon Transportation Commission 


m4 


3 ' . li- 6-17-80 
REPORT OF CONFIRMATION OF ACTION: TAKEN UNDER DELEGATED AUTHORITY 


t TAKEN UNDER DE 


Division St. NE-Trade St. SE (Salem 
Contract No. 1X-1705(3) 
Type uf Work Illumination & Traffic Signals EA. Proj. No. —©& LX-1705(4) 


—_——— 


No. Projyoct 


County Marion Highway FAU 1705 (Front Street) 


No. of Bidders 4 Low Bidder Hamilton Electric, Inc., Eugene 


Low Bid $. 947,354.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Salem, the FHWA and Marion County and the 
sum of $153,000.00 is deposited by the City and 
$12,400.00 is deposited by the County. 


No. Sind Project et PS Re affi S = > = 
: 5 (Contract No. 9130) 
Type of Work Traffic Signal Installation F.A. Proj. No. 1X-000C(14) 


PO lt Highway Cit Streets 


l ' ; . e eon 
No. of ey te eee Low Bidder Maxwell's Electric, Inc., Spokane ———— 


710,433.50 
Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
City of Portland and the FHWA and the sum of 
$45,300.00 is deposited by the City. 


. ai ; ’ es Mader 
ak 3 Project Portland Traffic Signals at Five Locations 


ve Locations —___—_— 


(Contract No. 9131) 
Fenn of Workin ae Sette Signal Installation - _F.A. Proj. No. -2X=O00C (16) 


M noma it reets 
Passi Multnomah _Wighway City St t 


Ajax Electric Co., Portland 


ctric Co., '0''-.————— 


No. of SET ees. eee Low Bidder 


Ps Ph Le 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 


City of Portland and the FHWA and the sum of 
$10,200.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


AOI. UE. | Ee 
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No. Projoct Racific Highway East @ S.P.T.C. U'Xing (Oregon City) 
(Contract No. 9132) 


Signing and Illumination HES-26(15) 


Type of Work F.A. Proj. NO, oon, 


Clackamas Pacific East 


County Highway 


ami Sle od Inc., Eugene 
No. of Bidders l twiss Ueiiies Hamilton Electric, Gir gene 


119 ,480.16 
Low Bid $ 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


W. Cascade Locks Intchge.-Herman Creek 
(Contract No. 9133) 
F.A. Proj. No. 


MO boo cece, POVNET 


Base and Paving IR-84-2(61)41 


Type of Work 


Hood River Columbia River 
oT! a ee Se een Sy 


é 3. Compton Co., McMinnville 
No. of pied ____. Low Bidder C C s al : 


Gd 
Low Bid $20 329.40 00 


Engineer's Recommendations: AWard to low bidder subject to concurrence of the 
FHWA. 


Hart Lake Bridges 


Cradi skies (Contract No. 9134) 
srading an ructures ar ea 


. 2 ” > 3 r e 5 


eT Se | 


Type of Work RS-B 329 (2) 


ac ! i Sompan Grants Pass 
a: or eis te ai, _Stach Construction Company, 


Low Bid$ 198,965.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Lake County and the sum of $11,200.00 is deposited 
by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


eS ) ae 
_ = "3680 - 


i inacasiet Greenwood St.- 


Type of Work Grading and Paying ig . $0S-3201(1) 


aig Wallowa Highway City Street 


No. of Bidders 1 Low Bidder Douglas S. Coats, Inc. , Bend 


Low Bid - 84,967.50 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
q City of Enterprise and the sum of $11,500.00 is 
deposited by the City. 


i Hemlock Ave.-8th Terrace (Coos Bay ) 
oe ee ee 
(Contract No. 9136) 


Type of Work Grading and Pavin F.A. Proj. No. 


M-2641(1) 


Coos 10th Street North (City Street) 
Highway et eee 


County Fe eR es et A Naa ACE 
Bracelin-Yeager Excavating 
1 


__ No. of Bidders _____ Low Bidder © Truckin Inc., Coos Ba 


9 . 
Low Bid $ 239 , 331.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
City of Coos Bay and the FHWA and the sum of 
$17,000.00 is deposited by the City. 


9 Newmark Ave.-Ocean Boulevard (Coos Bay ) 
Rig coe eecnee ¥ TOTES 


Na ——$———— 


(Contract No. 9137) 


Grading and Paving EA. Proj. No. M-2741(2) 


Coos FAU 2741 (Wallace Street) 
HiGNWBY penn 


Type of Work 


County <.<_$3$—_$_—_—$$——————————————“Fraceli ; 
Bracelin-Yeager Excavating 


1 oj , 3 < 
No. of Bidders Lew Bidder & Trucking, Inc., Coos Bay 


Low Bid $ 103,405.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
City of Coos Bay and the FHWA and the sum of 
$7,100.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE 022-16 : Tee 
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hi ce vere Silverton Road at Lana Ave. (Salem) 
(Contract No. 9138) 
Grading, Paving & Signals M-1720(2) 


Typu of Work F.A, Proj. No, 


County Marion HighwayLAU_1720 (Silverton Rd.) 


Lit sb encainion 4 ene Salem Road & Driveway Co., Salem 


Low aig ¢ 133,536.77 


Engineer's Recommendetion: Award to low bidder subject to concurrence of the 
City of Salem and the FHWA and the sum of 
$11,000.00 is deposited by the City. 


On May 16, 1980, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids 
were received May 8, 1980, and authorized him to sign the 
contracts when conditions for the awards have been met. 


DATED this .f day of Laat y, , 1980 


U/ 


Anthony Yturri, 
Oregon Transportation Commission 


ae 
yx 6-17-80 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options oF Other Documents Relating to Property Acquisition (Right of Way) 
Number Consideration 


93615, L-7521 > $ 1,500.00 
49402, L-7522 . M. 1,000.00 
50483 Richard A. Thornley & Timothy G. 
McKinney dba A-1 Transmissions & Used 
Cars 2,745.00 
50511 Schaffer, Charles H. & Lucille I. 150.00 
50685 Blischke, Sam & Reba Lee 150.00 
5 Transactions 5,545.00 


Grant of additional width of 40 feet to the access reservation being 
moved for W.T.W., Inc. oF the Pendleton-Pilot Rock Section of the 
pendleton-John Day Hwy- jn Umatilla County for no additional 
consideration. File 25120 (Right-of-Way) - 


Supplemental agreement with the Association of Oregon Counties 
pertaining to the research study of statutes affecting county 
road administration, extending the completion date to June 30, 
1982, and limits overall project costs not to exceed $74,800. 

The original agreement of May l, 1978, remains in full force and 
effect and along with this supplement, costs will be financed 
out of the Counties FAS-C apportionment. (Local Government Unit) 


Agreement with Coos County covering the improvement of the 
Coquille-Bandon Highway and Lampa Creek Road Intersection. The 
State will design the project, let the contract and supervise 
construction. The County has agreed to contribute 4 maximum of 
$20,000 toward the cost of the project. (Local Government Unit) 


Agreement with Edward D. Black & Associates, Inc. to improve 

access to a proposed commercial development - The State will 
include the work in its contract for construction of the Oak Street 
and Airport Road Section of the Santiam Highway in Lebanon, Linn 
County. The developer has agreed to pay all costs of the extra 
work. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transporta— 
tion Commission. Pursuant to that authority, and acting jin accordance 
therewith for the Commission, I approve all actions listed above and 
report this action for your official records. 


Dated this S/ — day of lyidey , 1980 


we 


Anthony YturYr 
Oregon Transportation Commission 


- 3683 - 


7 - eye, 6-17-80 
TO: Oregon ‘Transportatien—Commiss ion 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50263 Howard, Danny L. & Linda F. $ 550.00 
50365 Fotta, Stephen C. 48,000.00 
50501 Bentzen, John 52,200.00 
50587 Reed, Hayward and Marjorie J. et al 150.00 
50711 First Midland Inc. 2,500.00 
50716 Dressler, Robert J. 250.00 

6 Transactions $ 103,650.00 


Grant of 40 foot unrestricted access to Sunday Consumer, Inc. 
on the Multnomah County Line-Middleton Section of the Pacific 
Hwy. West in Washington Co. in exchange for two 25 foot private 
accesses and $24,000. File 19236 (Right-of-Way) . 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this action 
for your official records. 


inked thiaals Set ee , 1980 
J 


Anthony J. Yturtiy/ Chairman 
Oregon Transportation Commission 


ENGINEER ~ 


a0 Sere ere ow ee wee 


A 


6-17-80 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


35886 Riverview Cemetery Association $ 250.00 
49590 Mathis, Donald G. & Klara M. 100.00 
50561 Hoffman, Claudia Cc. & Clarence C. 30,100.00 
50571 Moynihan, Viola Mae 
50770 Ramey, Jeanne R. & Alvin D. 
50942 City of Corvallis 
50948 Sunset Hills Memorial Park 

7 Transactions $ 34,250.00 


(2) Letter-form agreement with Marion County for deferral of payment 
of their share of local matching funds in the amount of $12,400 
for the second increment (signals & {llumination) of the Front 

Street Bypass Project in Salem until the last quarter of calendar 
year 1980. In the event this payment is not made in 1980, State 
will retain $12,400 during 1981. (Local Government Unit) 


Agreement with the Columbia County Community Action Team, Inc. 
to provide a work site for 2-3 youths, 18 years of age or older, 
for brush cutting, mowing grass, cleaning rest areas and traffic 
control for maintenance crew work areas for Fiscal Year 1980, at 
no cost to the State Highway Division. (Personnel Operations 
Section) 


Supplemental consultant agreement with Dames & Moore for extra 
work authorized by the State Highway Division for the printing 
of 600 copies of the Final Environmental Impact Statement and 
200 copies of the technical reports concerning the Banfield 
Transitway Project, in Multnomah County. In lieu of paying 
consultant any additional fee over and above that specified in 
the contract approved on July 17, 1979; the State will assume 
consultant's responsibility of printing the above-ment ioned 
documents. (Environmental Section) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 


official records. 
Dated this _ + day of pis , 1980 


A/P . hat 
—- Pty ce 


Ne ee mr etree yr Cm oT tet 42 ——_- 
STATE HIGi ENGINEER 

“Fy 
pate: 2. 2EY 0... 
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A 
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TO: Oregon Transport.ation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the following agreement and report this action for 
your official records: 


On May 19, 1980, approved an agreement with the 
Department of State Police concerning the 
proposed new office building in Eugene. The 
Highway Division agrees that when said facilities 
are constructed it will construct office facil- 
ities, storage, gas pumps and parking for the 
Eugene Police Station and office, lab, storage, 
gasoline and parking for the State Police Crime 
Laboratory in accordance with Police specifica- 
tions and requirements at the same time as the 
Highway Division is constructing its new 
maintenance office facility on the same 
location. State Police agrees to lease the 
facilities for 20 years and to pay rental 
charges. 


Dated this re day of Necaab » 1980 


Anthony Yturri, 
Oregon Transporation Commission 


D 
PpPROVE! 
= TiGiWAY ENGINEER * 


or 


A 


Viihien - 6-17-80 
‘TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50482 Chervron U.S.A. Inc., $ 725.00 
69-0.50S His and Her Sign Company 8,910.00 
69-1.525 His and Her Sign Company 5,000.00 

3 Transactions 14,635.00 


Agreement with the City of Medford and the State Police for the 
utilization of radio equipment on the top of Roxy Ann Butte in 
the City of Medford. The Highway Division, State Police and 

U. S. Forest Service will be paying an equal share of the cost 
of maintaining the road system not to exceed $500 per year. 

The agreement will be automatically renewed from year to 

year unless any of the parties give written notice of 
termination at least 30 days prior to the end of the first 
year. (Radio Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. 


pated this _ day of Age , 1980. 


Oregon Transportation Commission 


none 


GHWAY ENGINEER 


, ore SO... 


_=&B 


- 6-17-80 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that auth- 
ority, and acting in accordance therewith for the Commission, I 
approved all actions listed below and report them for your offi- 
cial records: 


(1) On May 13, 1980, approved College Work Study 
Program Off-Campus Employment Agreement with 
Chemeketa Community College to provide student 
employee services in the Computer Center of 
the Data Processing Division, from March 1, 
1980 to June 5, 1981; State's share not to 
exceed $151. 


On May 22, 1980 (approved by Fred Miller on my 
behalf in my absence), College Work Study Pro- 
gram Off-Campus Employment Agreement with 
Chemeketa Community College to provide student 
emp loyee services in the Finance Branch from 
June 6, 1980 to August 29, 1980, at a cost to 
the State not to exceed $425. 


Dated this > day of June 1980. 


F. B. K aboe, Director of Transportation 


Temporary Revision of Rules Pertaining to the 
Movement of Mobile Homes and Modular Building Units 


Under Permit Administrative Rule #32-F, Mobile Homes and 
Modular Building units are prohibited from movement on 
Saturday afternoon and Sunday. 


Due to Highway conditions and traffic pattern, the district 
Engineers for Districts 1 and 4 have determined that, 

for U.S. Highway 101, Otis to Hebo, movement of 14-foot 
wide mobile homes on weekdays is inappropriate. It has 
also been determined that movement of such units is best 
accomplished on Sundays between one half hour befor sunrise 
and 9:30 am. 


Permit Administrative Rule #32-F authorizes the State 
Highway Engineer to alter the time of travel restriction as 
may be necessary to cope with local traffic conditions. 


Therefore, I hereby authorize issuance of a permit to transport 
a 14-foot wide mobile home on y.S. 101, Otis to Hebo, on 
Sunday, June l, 1980, between one half hour before sunrise and 
9:30 am. No movement is permitted which may be contrary to the 
road and weather condition requirements of the permit. 


Y- => Cx en 
H.S. Coulter 
State Highway Engineer 


— es 


PIE IT ME 


SE LA HIE 


et LE LED A eon «fou 


Temporary Revision of Rules Pertaining to the 
Movement of Mobile Homes and Modular Building Units 


Under Permit Administrative Rule #32-F, mobile homes and 
modular building units are prohibited from movement on 
Saturday afternoon and Sunday. 


Due to highway conditions and traffic patterns, the District 
Engineer for District 4 has determined that, for Oregon 
Highway 34, Philomath to Alsea, movement of 14-foot wide 
mobile homes on weekdays is inappropriate. He has further 
determined that movement of such units is best accomplished 
on Sundays between ¥ hour before sunrise and 9:30 a.m. 


Permit Administrative Rule #32-F authorizes the State 


Highway Engineer to alter the time of travel restriction as 
may be necessary to cope with local traffic conditions. 


Therefore, I hereby authorize issuance of permits to 
transport two 14-foot wide mobile home sections on Oregon 
34, Philomath to Alsea, on Sunday, June 8, 1980 & Sunday, 
June 15, 1980, between % hour before sunrise and 9:30 a.m. 
No movement is permitted which may be contrary to the road 
and weather condition requirements of the permit. 


“HH. S. Coulter 
State Highway Engineer 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approved all 
actions listed below and report them for your official records: 


1) On April 30, 1980, established a 50 MPH speed 
zone on The Dalles-California Highway from 0.10 
mile north of Jefferson Street (M.P. 91.30) to 
the North City Limits of Madras-Cedar Street 
(M.P. 91.72) in Jefferson County. Rescinds 
Speed Zone Resolution No. 547 dated May 28, 1969. 
(Speed Zone Order No. 834) 


On April 30, 1980, established a 45 MPH speed 
zone on The Dalles-California Highway from 450' 
north of "E" Avenue (M.P. 115.53) to 0.10 mile 
south of "B" Avenue (M.-P. 115.89) except from 
M.P. 115.71 to M.-P. 115.81 the designated speed 
shall be 20 MPH when children are present, in 
Deschutes County. Rescinds Speed Zone Resolution 
No. 455 dated May 28, 1964. (Speed Zone Order 
No. 835) 


On April 30, 1980, established a 45 MPH speed 

zone on The Dalles-California Highway from 0.26 

mile north of Redmond North City Limits (M.P. 119.76) 
to North City Limits of Redmond-Maple Avenue (M.P. 
120.02) in Deschutes County. Rescinds Speed Zone 
Resolution No. 455 dated May 28, 1964. (Speed Zone 
Order No. 836) 


On April 30, 1980, established a 50 MPH speed zone 
from 0.10 mile north of Cooly Road (M.P. 133.99) to 
200' south of Norwood Road (M.P. 135.50) and a 

45 MPH speed zone from 200' south of Norwood Road 
(M.P. 135.50) to North City Limits of Bend (M.P. 
136.14) in Deschutes County. Rescinds Speed Zone 
Order No. 740 dated January 18, 1977. (Speed Zone 
Order No. 837) (The Dalles-California Highway ) 


ee 
“6-17-80 


On April 30, 1980, established a 35 MPH speed 
zone on The Dalles-California Highway from 
Cleveland Avenue (SCL of Bend) (M.P. 139.72) 

to 350' south of Central Oregon Canal Bridge 
(M.P. 140.22) and a 45 MPH speed zone from 

350' south of Central Oregon Canal Bridge (M.P. 
140.22) to 0.23 mile south of Murphy Road (M.P. 
141.52) in Deschutes County. Rescinds Speed 
Zone Rule No. 662 dated March 27, 1974. 

(Speed Zone Order No. 838) 


On April 30, 1980, established a 45 MPH speed 

zone on The Dalles-California Highway from 0.27 

mile north of Mt. View Drive (M.P. 184.00) to 

0.40 mile north of Crescent Ranger Station (M.P. 
185.12) and a 40 MPH speed zone from 0.40 mile north 
of Crescent Ranger Station (M.P. 185.12) to 0.67 
mile south of Crescent Ranger Station (M.P. 186.19) 
in Klamath County. Rescinds Speed Zone Rule No. 

662 dated March 27, 1974. (Speed Zone Order No. 839) 


On April 30, 1980, rescinded Speed Zone Resolution 

No. 546 dated May 28, 1969, on The Dalles-California 
Highway in Klamath County from the South City Limits 
of Klamath Falls (M.P. 275.48) to 0.20 mile south of 
South City Limits of Klamath Falls (M.P. 275.68) 

of 55 MPH and from 0.20 mile south of South City 
Limits of Klamath Falls (M.P. 275.68 to the 

California State Line (M.P. 291.73) of 65 MPH. The 

55 MPH Maximum Speed Rule will apply to these sections 
of highway. (Speed Zone Order No. 546-A.) 


On April 30, 1980, established a 45 MPH speed zone 

on the Clackamas Highway from 0.26 mile east of 

Carver Road (M.P. 9.56) to 0.03 mile east of Aemeisegger 
Road (M.P. 15.25) except from 0.33 mile east of 

Barton Park Road (M.P. 14.94) to 0.20 mile west 

of Aemeisegger Road (M.P. 15.02), the designated 

speed shall be 20 MPH when children are present, 

in Clackamas County. (Speed Zone Order No. 833) 


On May 22, 1980, established a 45 MPH speed zone 
on Beltline Highway No. 69 in Lane County from 
M.P. 2.74 to M.P. 3.10. (Speed Zone Order No. 840) 
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On May 27, 1980, established a 45 MPH speed 
zone on John Day Highway No. 5 from M.P. 160.28 
to M.P. 161.06 and a 35 MPH speed zone from 
M.P. 161.06 to M.P. 161.51 in Grant County. 
Rescinds Speed Zone Resolution No. 197 dated 
June 30, 1955. (Speed Zone Order No. 841) 


On May 30, 1980, approved closing the bridge 
across the Lewis and Clark River on the 
Warrenton-Astoria Highway No. 105 at M.P. 4.78 
between the hours of 7 a.m. and 5 p.m. on 
Monday, June 9, 1980, for a bridge maintenance 
operation in Clatsop County. (In accordance 
with ORS 366.155(f).) 


On May 30, 1980, established a 25 MPH speed 
zone in the vicinity of the Walluski River 
Bridge from M.P. 4.38 to M.P. 4.70 on the 
Nehalem Highway in Clatsop County. This speed 
is to be in effect 24 hours per day until the 
new structure crossing the Walluski River is 
opened to traffic. 


6 
Dated this af Pasy of June, 1980. 


H. S. Coulter, State Highway Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Excavation, removal and shoring of the Justice 
Center in Portland, Multnomah County. Bids 
received May 1, 1980. Contract No. 9122 
awarded May 9, 1980, to Wagner Construction 
Company, South San Francisco, CA, at $744,500. 


Work on the Ames Creek (Sweet Home) Section 
in Linn County. Bids received May 1, 1980. 
Contract No. 9126 awarded May 16, 1980, to 

Western Bridge, Inc., Eugene, at $39,894. 


Work on Ferguson Road-Tekampe Road in Deschutes 
County. Bids received May 1, 1980. Contract 
No. 9124 awarded May 16, 1980, to C. W. McCallen 
Construction Co., Beaverton, at $175,230. 


Work on the West Cascade Locks Interchange- 

Herman Creek Section of the Columbia River Highway 
in Hood River County. Bids received May 8, 1980. 
Contract No. 9133 awarded May 16, 1980, to 

J. C. Compton Co., McMinnville, at $503,940. 


Work on the Pacific Highway East at the S.P.T.C. 
Undercrossing in Oregon City, Clackamas County. 
Bids received May 8, 1980. Contract No. 9132 
awarded May 16, 1980, to Hamilton Electric, Inc., 
Eugene, at $119,480.16. 


Work on Greenwood Street-Alamo Street in Enterprise, 
Wallowa County. Bids received May 8, 1980. Contract 
No. 9135 awarded May 16, 1980, to Douglas S. Coats, 
Inc., Bend, at $84,987.50. 


Work on the Silverton Road at Lana Avenue (Salem) 
Section in Marion County. Bids received May 8, 

1980. Contract No. 9138 awarded May 16, 1980, to 
Salem Road & Driveway Co., Salem, at $133,536.77. 


Work on the Newmark Avenue-Ocean Boulevard Section 
of FAU 2741 in Coos County. Bids received May 8, 
1980. Contract No. 9137 awarded May 22, 1980, to 
Bracelin-Yeager Excavating and Trucking, Inc., 
Coos Bay, at $103,405. 
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Work on Hemlock Avenue~-8th Terrace in Coos Bay, 
Coos County. Bids received May 8, 1980. Contract 
No. 9136 awarded May 22, 1980, to Bracelin-Yeager 
Excavating and Trucking, Inc., Coos Bay, at 
$239,331. 


Big Butte Creek Bridge in Jackson County. Bids 
received May 1, 1980. Contract No. 9125 awarded 
May 23, 1980, to Ross Bros. Construction, Inc. 5 
Salem, at $249,003. 


Ventilation system on the North Tigard Interchange- 
Southwest Beef Bend Road (Tigard) Section of the 
Pacific Highway West in Washington County. Bids 
received May 1, 1980. Contract No. 9128 awarded 
May 27, 1980, to Hoberg Construction, Ine. 5 
Beaverton, at $20,086. 


Work on the Hart Lake Bridges Section of FAS B329 

in Lake County. Bids received May 8, 1980. Contract 
No. 9134 awarded May 28, 1980, to Stach Construction 
Company, Grants Pass, at $158,965. 


Traffic signal installation on the Molalla Avenue 
at Clairmont Way (Oregon City) Section of the 
Cascade South Highway in Clackamas County. Bids 
received May 1, 1980. Contract No. 9121 awarded 
June 2, 1980, to Hertz Electric, Inc., Albany, at 
$33,912. 


Traffic signal installation on the Tualatin Valley 
Highway at Shute Center in Hillsboro in Washington 
County. Bids received May 1, 1980. Contract No. 
9123 awarded June 3, 1980, to L. W. Hembree Co., 
Portland, at $32,525. 


Work on the Division Street N.E.-Trade Street S.E. 
(Salem) Section of FAU 1705 in Marion County. Bids 
received May 8, 1980. Contract No. 9129 awarded 
June 4, 1980, to Hamilton Electric, Inc., Eugene, at 
$947,354. 


Work on the S.E. 92nd Avenue-S.E. Lester Avenue 
Section of the East Portland Freeway in Multnomah 
and Clackamas Counties. Bids received May 29, 1980. 
Contract No. 9147 awarded June 4, 1980, to MOCON 
Corporation, Salem, at $515,401.50 (Alternate B). 


Dated this A day of June, 1980. 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ASSISTANT STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to accept 


contracts completed according to specifications » I accepted the following: 


Contractor and Acceptance 
Contract_No. Section and County Date 


Lore 


Hertz Electric, Inc. E. Idaho Ave.@ E.Lane (Ontario) May 12, 1980 
No. 8901 


Hertz Electric, Inc. Pac. Hwy. E- @ Berg Parkway (Canby ) May 12, 1980 
No. 8964 


Paul Bros.» Inc. Garden Valley Blyd.-Fairgrounds May 16, 1980 
No. 8759 Intchge. 


Hansen Electric Co. Broadway St. @ 16th St. (North Bend) May 16, 1980 
No. 8938 


Hamilton Const. Co. Judkins Point O' Xing. May 20, 1980 
No. 8928 


Southern Oregon Rock Co. Port Orford Rock Production May 27, 1980 
No. 9078 


Babler Bros. >» Inc. Crooked River Hwy. -Frederick May 27, 1980 
No. 8934 Butte Rd. 


Columbia West Matis. & E. Fremont Bridge Connection May 28, 1980 
Constructors » Inc. 
No. 8909 


Hamilton Construction Co. N. Umpqua R. (Winchester) May 28, 1980 
No. 8943 Bridge, N. Bound 


Columbia Pacific Coast Fk. Willamette R. May 30, 1980 
Construction Co. (Harrison Ave.) Bridge 
No. 8898 


Tice Electric Co. Powell Blvd. @ 162nd & Sandy Blvd. May 30, 1980 
No. 8835 @ 12nd and 162nd 


j. B. Steel, Inc. Port of Entry (Klamath Falls) June 3, 1980 
No. 8854 


Engineer 
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TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 


N. TIGARD INTERCHANGE-S. TIGARD INTERCHANGE SECTION, PACIFIC 
HIGHWAY - CLACKAMAS, MULTNOMAH, and WASHINGTON COUNTIES 


WASn LNG See 


R-50164 - 8th & Burnside, Inc. et al. 100 square feet for right 
of way purposes. Offer $300.00. 


R-50196 - Hugo Paul et ux. Parcel 1 - 4,325 square feet; 
Parcel 2 - 12,549 square feet; Parcel 3 - 69,288 square feet; all for 
right of way purposes. Offer $27,300.00. 


R-50345 - Irving L. Larson et al. Parcel 1 - 502 square feet; 
Parcel 2 - 2,000 square feet; Parcel 3 - 134 square feet; Parcel 4 - 
10,000 square feet; Parcel 5 - 3,750 square feet; all for right of way 
purposes. Parcel 6 - 1,300 square feet; Parcel 7 - 450 square feet; 
both for permanent easement; Parcel 8 - 315 square feet for permit of 
entry. Offer $50,500.00. 


R-50346 - Jennie E. Larson et al. Parcel 1 - 737 square feet; 
Parcel 2 - 122 square feet; both for right of way purposes. 
Offer $3,300.00. 


R-50347 - Irving L. Larson et al. 12,500 square feet for right 
of way purposes. Offer $34,400.00. 


R-50348 - DJB_ Inc. Parcel 1 - 14,750 square feet; Parcel 2 - 
1,103 square feet; Parcel 3 -— 5,455 square feet; all for right of way 
purposes. Parcel 4 - 696 square feet for permanent slope easement for 
widening S.W. 68th Avenue. Offer $64,150.00. 


R-50357 - Joseph Creighton Forsythe et al. Parcel 1 - 955 square 
feet; Parcel 2 - 122 square feet; both for right of way purposes. 
Parcel 3 - 955 square feet for permanent slope easement. Offer 
$6,250.00. 


N. E. COLUMBIA BOULEVARD-N. E. WEIDLER STREET SECTION, PACIFIC 
HIGHWAY EAST - MULTNOMAH COUNTY 


R-50560 - Derine Sagner et al. Parcel 1 - 13,400 square feet for 
right of way purposes. Parcel 2 - 410 square feet for temporary 
easement for work area. Offer $123,550.00. 


Dated this/ day of May, 1980. 


B. BOYD, Right/of Way Manager 


RE: R rt of Offers Tendered - 8 
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June 1980 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 
lowing actions for your official records: 


(1) Right of Way Services Agreement with Washington County for 
the Glenco Rd. and W. Union Road Project in Washington County. 
Approved April 10, 1980. Misc. C & A 6469, Agr. 156 (23-45). 


Sale of 7.11 acres excess property on the Elgin Section of the 
Weston-Elgin Hwy. in Union County for a minimum consideration 
of $10,300. Approved May 14, 1980. Files 37312, 43598 (23-43). 


Sale of 5,000 square feet excess property on the Marquam Br.- 
S.E. 84th Section of the Mt. Hood Freeway in Multnomah 

County for a minimum consideration of $45,000. Approved 

May 14, 1980. File 46247 (23-43). 


Release of excess parcel that is affected by a reversionary 
clause in the original deed for highway purposes. Approved 
May 14, 1980. File 6544 (23-43). 


Sale of 0.35 acre excess property on the $.P. Wye-Canby 
Section of the Pacific Hwy. East in Clackamas County for a 
minimum consideration >f $25,800. Approved May 15, 1980. 
Files 849, 850 (23-43). 


Sale of seven excess parcels on the S.E. Foster-S.-E. Hinkley 
Section of the East Portland Freeway in Multnomah County. 
Approved May 21, 1980. Files 46162, 42996 (23-43): 


Parcel A, 600 sq. ft-; for $135 minimum consideration. 
. 2,400 sq. ft-, for $550 minimum consideration. 
3,650 sq. ft-;, for $835 minimum consideration. 
3,600 sq. it-;s for $825 minimum consideration. 
440 sq. ft., for $100 minimum consideration. 


0.46 acre, r $67,000 minimum consideraation. 
1,650 sq. f 


$950 minimum consideration. 


~ > 


Right of Way Services Agreement with the City of Tualatin for the 
S.W. 89th Ave.-I-5 Section (Tualatin-Sherwood Bypass) of 

Nyberg Rd. in Washington County. Approved May 2, 1980. 

Misc. C & A 7316. Aer. 157 (23-45). 


a 
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Report of June, 1980 (cont.) 


Sale of 0.71 acre excess property on the Service Cr.- 
Valade Ranch Section of the John Day Hwy. in Wheeler County 
for a minimum consideration of $750. Approved May 21, 1980. 
File 6437 (23-43). 


Sale of nine parcels of excess property on the Marquam Br.- 
S.E. 84th Ave. Section of the Mt. Hood Freeway in Multnomah 
County containing a total of 50,673 square feet for a minimum 
consideration of $418,500 direct to the Portland Development 
Comm. Approved May 27, 1980. Files 44638, 45914, 46127, 
46521, 46592, 47425, 46976, 47477, 47744 (23-43). 


Right of Way Services Agreement with the City of Portland 

for acquisition of right of way for the S.E. 39th Ave. 
Corridor project between S.E. Glenwood St. and N.E. Glisan 
St. in Multnomah County. Approved May 23, 1980. Misc. C&A 
6830, Agr. 158 (23-45). 


Signed on May 29, 1980, the Grant of Access to Westside 
Produce Co. on the Tualatin R.-Middleton Section of the 
Pacific Hwy. West in Washington County, which was approved 
by Mr. Yturri May 1, 1980. File 19732 (23-46). 


Sale of 0.44 acre excess property on the Warren-Scappoose 
Section of the Columbia R. Hwy. in Columbia County for a 
minimum consideration of $57,000. Approved June 2, 1980. 
Files 48625, 49896 (23-43). 


Sale of excess properties on the Marquam Br.-S.E. 84th Ave. 
Section of the Mt. Hood Freeway. Approved June 5, 1980 as 
follows: 


5,000 sq. ft. for a minimum consideration of $45,000. 
File 46618. 

4,000 sq. ft. for a minimum consideration of $34,500. 
File 44637. 

13,500 sq. ft. for a rinimum consideration of $126,000 
direct to Portland Development Comm. Files 44735, 46515, 


46961. 
—) 


Dated this day of 


Way Manager 
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TO: Oregon Transportation Commission 


SUBJECT: 


N. E. ALAMEDA AVENUE-N. E, GARDEN VALLEY BOULEVARD SECTION, 
OAKLAND SHADY HIGHWAY — DOUGLAS COUNTY 
R-50491 - Clarence w, Dodge, et al. Parcel ] ~ 2,545 square feet 


for right of way purposes, Parcel 2 - 595 Square feet for permanent 
Slope €asement. Offer $71,500.00. 


R-50492 - Ray O. Sims et al. Parcel ] ~ 1,415 Square feet; 
Parcel 2 - 345 Square feet; both for right of way purposes, Offer 
$93,750.00. 


R-50493 - Dean M. Mahaffey et al, 
Parcel 2 - 295 Square feet; 
$38,700.00. 


R-50497 ~ Roy P. Amann et ux. 1,125 square feet for right of 
way purposes. Offer $2,350.00. 


R-50498 - G, w. Exel et al. 1,000 Square for right of way 
Purposes, Offer $6,300.00. 


R-50499 - Robert E. Zuck et al. 330 square feet for right of 
way purposes. Offer $6,000.00. 


R-50500 - Ralph L, Ohman et al. 0.14 acre for right of way 
Purposes, Offer $73,000.00. 


Dated this 7 day of June, 1980. 


RE: Report of Offers Tendered - 7 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Author ity 


By your duly adopted you authorized the State 

Parks Administrator, in an official capacity to 
exercise certain aut f the Oregon Transportation 
Commission. Pursuan and acting in accordance 


therewith, the Parks Adminis i ate has approved 
the following actions and report them for your official records. 


On May 1, 1980, approved Jerry Wilcox's application to 
construct 4 single-family dwelling within the Sandy 


River Scenic Waterway in Clackamas County. 


On May 1, 1980, approved an agreement with Multnomah 
County for 1aw enf orcement functions within the 
boundaries of Rooster Rock, Dabney, Benson, and Lewis 
& Clark State Parks. The State shall not be obligated 
to pay more than $35,000 during the fiscal year 
1979-80, or more than $40,000 during the fiscal year 
1980-81. 


On May 1, 1980, approved 4a personal and professional 
services contract with Jan Peterson, Archeologist, to 
complete a National Register Nomination Form for 
Sunken Village Site in Sauvies Island, Multnomah 
County. 


On May 8, 1980, approved a State Grant-In-Aid 
Agreement with the City of Aurora, Marion County, for 
Aurora multipurpose court, in the amount of $3,000. 


On May 9, 1980, approved an amendment to an agreement 
with the Central Lincoln People's utility District for 
electric power service at Smelt Sands State Park 
restroom facilities. 


On May 9, 1980, approved a State Grant-In-Aid 
Agreement with the City of Stanfield, Umatilla County, 
pg Stanfield Park improvements, in the amount of 
4,750. 


On May 14, 1980, approved a State Grant-In-Aid 
Agreement with Lincoln City, Lincoln County, for 
Regatta Grounds Park, in the amount of $9,340. 


On May 21, 1980, approved a cultural resources survey 
and inventory project agreement with the Oregon State 
Board of Education. 


On May 22, 1980, approved a site file agreement with 
the Oregon State Board of Higher Education. 
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On May 29, 1980, approved a State Grant-In-Aid 
Agreement with Josephine County Parks, Josephine 


County, for Schroeder Park irrigation, in the amount 
of $11,880. 


On June 2, 1980, approved an agreement with the North 
Tillamook County Sanitary Authority for sewage 
disposal services at Nehalem Bay State Park. 


or, 


\ 


Dated this 2 day of Z a ; 


/ 
V 


- 1 . Talbot 
State Parks Administrator 


DGT /dmf 
5/4/80 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 
L-7851 State of Oregon, by and through its De artment of Transpor- 
tation, Highway Division v. Benedict A. Silverman and J. I. Margraff 
Shopping Center Development , cha Nace PA Margraff: This is a suit 


brought by the State for a breach of contract by the defendants. 

State was to take certain actions in preparation for an installation 
of left-turn refuges and traffic Signal equipment in Pendleton, 
Oregon. Defendants were to deposit with State 100% of the total 
estimated cost of $57,000. Prior to suit, $48,000 has been deposited. 


The matter is being handled by this office for collection of the 
balance. 


L-7852 William Ww. Templeton v. Holger R. Soderstrom, et al: i 
lawsuit involves an accident that occurred on Interstate 5 at mile- 
post 217, in Linn County, on December 23, 1979 and involved a col- 
lision between two vehicles. The State is alleged to be negligent 
in not patching a series of chuckholes on Interstate 5 which are 
alleged to be the cause of the accident. Plaintiff is seeking 


$21,445 and the matter has been referred to the Attorney General for 
the defense of the State. 


L-7854 Chevron U.S.A. Inc., Texaco, Inc., Shell Oil Compan Union 
Oil Company of California and Atlantic Richfield Compan v. David P. 


7 


Moomaw, State Motor Vehicles Division rred Klaboe and State De art- 
ment of Transvortarinn ee sion, Fred Klaboe and State Depart 


ment of Transportation: This is a judicial review action of an 
amendment of OAR 735-11-115 of the Motor Vehicles Division concern- 
ing payment of the fuel tax by dealers. The rule establishes that 
Payment of the tax shall be in division hands by the 25th of each 


month. This matter is being handled by this office appearing in 
behalf of respondent MVD before the Court of Appeals. 


L-7860 Wildish Corvallis Construction Co. v. Highway Division of the 
Department of Transportation: This case involves Contract No. 8473 
and is a claim by the contractor for additional compensation in the 


amount of $28,932.05. The matter has been referred to the Attorney 
General's office for the defense of the State. 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Je fendant Cause of Action Plaintiff Judgment 


oie dip tan eapeitis simi 


OK Transport, Inc. Property Damage $ 370.24 


L-7751 

County: Marion 

* Subsequent investigation showed that there very likely was no 
negligence. Case dismissed. 


Eedo Karrisoo Property Damage $ 287.47 


L-7427 

County: Multnomah 

* Agreement to compromise for $100 was reached. Defendant was 
never served and left town and cannot be located. Case dismissed. 


REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 

of or 
Plaintiff Cause of Action Plaintiff Judqment 
cent aen eena eI EF  dudament 


Portland Inn Challenge of Rule of DOT * 
Agency Action consenting 
to the City 
of Portland 
should be held 
invalid. 
L-7321 
County: Multnomah 
* Verdict: The trial court held the consent invalid. The Court 
of Appeals reversed and held the consent to be valid. 


REPORT OF CONDE Mt 


agfendant. 


Gordon E. Caldwel] 


L-7 342 
R-40522 
Section: 
Highway: 
County; 
Approved 


Grants Pass- 
Jacksonvilje 
Josephine 

by: Jack L. Sollis 


Roley's Pacific Supply Co, 


L-~7354 
R-41821] 
Section: 
Highway: 
County; 
Approved: 


Grants Pass- 
Jacksonville 

Josephine 
Jack L. Sollis 


Harold |, Throop 


L-7618 
R-49522 
Section: 
Highway: 


Little 
Oregon 


aintiff Defendant 


State of Oregon 


L-~7847 
County; 
Disposed 


Multnomah 
Of by; 
by any 
no w 
Part of an 
Settlement 
Payment of 


$31,800 


_— 


Gurvis Cummins 


negligence 5 
ay to refute th 
yone would be 
for one- 
$904.47 
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(ATION CASES SETTLED 
State's 


Highest 
Anpraisa] 


Amount of 
Settlement _ 


$ 5,952 


New Hope Road 


Date: May 19, 1980 


$40,600 $45,000 


New Hope Road 


Date; May 14, 1980 


$ 5,050 


Demand of 


Cause Plaintif¢ 
—as 


-auSe of Action 


_—_—_—, 


Damage to $1,808.93 


Applegate Bridge 


that the accident wa 
ut by a br 
1s. 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following actions 
the Transportation Commission's records: 


May 30 » 1980, $3,017,232.10 was distributed to 
the counties as their share of motor vehicle revenues 
(20.07%) for the month Of April , 0. 


On May 30 , 1980, $1,829,582. 20 (12.17% of the 
Highway Fund) was distributed to the cities for the 
month of April, 19 80. 


(Lists of apporttonments on file tn Commission Files, 
Salem. ) 


Dated this 30th day of May _, 1980 


g, Controller 
High#4y Division 


Attachments 


cc: F. B. Klaboe 
John Earley 


June 24, 1980 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone meeting at 2 p-M™., originating in Room 135, Transportation 
Building. Notice of the meeting was made by press release, to the 
newspapers of the general and local circulation throughout the 
State. The following persons were on the telephone at the locations 
given: 


Anthony Yturri, Chairman , Portland 

Tom Walsh, Vice Chairman, Portland 

Michael P. Hollern, Member, Bend 

Peter J. Brix, Member, Portland 

B. Gordon Coleman, Member, Eugene 

F. B. Klaboe, Director of Transportation, Salem 

H. S$. Coulter, State Highway Engineer, Heppner 

Larry Rulien, Executive Assistant to State Highway 
Engineer, Salem 

Jack Sollis, Chief Counsel, Salem 

John J. Earley, Public Information Officer, Salem 

Fran Neavoll, Commission Services, Salem 


In accordance with Mr. Klaboe's Administrative Order No. 
52, he announced for the record that the meeting was being recorded. 


Mr. Klaboe said the purpose of the meeting was to request 
authorization for the Director, State Highway Engineer, and Chief 
Counsel to proceed with the sale of $15 million in bonds. He said 
the bond sale would be for a period of four years with an interest 
rate of 64% to 7%. He then called on Mr..Sollis to explain their 
proposal. 


Mr. Sollis said the Department would like authorization to 
hire a Bond Counsel. The Bond Counsel would review the paper work 
and advise the Department on the sale of these bonds. He said 
contact had been made with the Secretary of State's office and they 
have advised of their procedures which must be followed in a 
bond sale. 


Mr. Sollis said the Department would like to hire Harvey 
Rogers of Rankin, McMurry, Osburn, Gallagher & Vav Rosky as Bond 
Counsel. He said at a later date it would be necessary to have 4 
special meeting of the Commission with a resolution authorizing 
the bond sale and setting forth the details. 


Chairman Yturri said the Department would like authority 
for the Director, State Highway Engineer, and Chief Counsel to 
take the necessary initial steps to get this underway. Mr. Sollis 
said this would include the hiring of a Bond Counsel. 
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The Chairman called for the vote and the Commission 
unanimously agreed to proceed with the necessary steps to consummate 
the sale which included the hiring of a Bond Counsel. 


The meeting was adjourned at 2:05 p.m. 


Qe, 


Peter J. ommissioner 


Michael P. Commissioner 


sormsen, Manager 
Commission = 


mt 
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July 24, 1980 
Salem, Oregon 


The Oregon Transportatiou Commission met in the Conference 
Room 122, Transportation Building, at 9 a.m. Notice of the meeting 
was made by press release to the newspapers of local and general 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

Robert Royer, Assistant Director for Policy and Planning 

H. S. Coulter, State Highway Engineer 

Larry Rulien, Executive Assistant to State Highway 
Engineer 

Paul Burket, Administrator of Aeronautics Division 

David Moomaw, Administrator of Motor Vehicles Division 

David Talbot, Administrator of Parks and Recreation 
Division 

Robert Bothman, Administrator, Metropolitan Branch 

E. S. Hunter, Assistant State Highway Engineer, Technical 
Services Branch 

C. T. Keasey, Assistant State Highway Engineer, Coustruction 
Branch 

David Moehring, Assistant State Highway Engineer, Project 
Management Branch 

Robert Schroeder, Assistant State Highway Engineer, Main- 
tenance Branch 

J. B. Boyd, Right of Way Manager 

Jack Graham, Special Project Coordinator for Willamette 
Valley Rail Study 

Glen Green, Federal Highway Administration 

Robert W. Gormsen, Commission Services 


There were others present including representatives of the 
news media. 


Before proceeding with the agenda, Chairman Yturri felt 
it would be proper to have the records reflect that this Commission 
and the Department regrets the passing of Glenn Jackson. He said 
he was a tradition, "Mr. Highways", "Mr. Transportation", of the 
State of Oregon. The Chairman felt his contributions will probably 
never be matched by anyone again; he was a great friend of the State, 
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a great friend of the Department and probably one of the finest men 
who has ever lived in Oregon. 


Mr. 


Klaboe presented the consent calendar and the 


Commission unanimously approved the following items: 


1) 


2) 


3) 


4) 


July 24, 1980 


Minutes of the following meetings: 


a) June 17, 1980, regular meeting and budget 
workshop. 
b) June 24, 1980, special telephone meeting. 


Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation Resolu- 
tion No. 2700" on file in the Commission's files, 
Salem. ) 


Supplemental agreement with AGC-ACCESS, Inc. to 
continue on-the-job training services on Federal- 
Aid highway construction projects. Supplement 
will extend agreement until May 15, 1981, and 
increase the current amount of $124,940.04 by 
$114,100 for a total of $239,040.04. 


Revised the route of ORE7 and eliminated ORE220 

in Baker and Grant Counties. On May 20, 1980, 

the Commission by adopting a resolution had 
revised portions of the State Highway System 

in those two counties. As a result, in order to 
provide the motoring public with the best possible 
route and to eliminate possible double routing, 
the following revisions were made: 


ORE7 


Eliminate that section of ORE7 which currently 
traverses the newly designated Dooley Mount ain 
Highway No. 415 between the John Day Highway 
No. 5 and the newly designated Whitney Highway 
No. 71 near Salisbury. 


Extend ORE7 westerly and southerly over the 
newly designated Whitney Highway No. 71 between 
the newly designated Dooley Mountain Highway 
No. 415 near Salisbury and the John Day Highway 
No. 5 south of Austin. 


(Continued on next page. ) 
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The revised routing of ORE7 will read as 
follows: 


Over the Baker-Copperfield Highway from 

its junction with the Old Oregon Trail, 
Interstate 84, westerly and southerly 

to its junction with the La Grande- 

Baker Highway (common with US30) to its 
junction with the Whitney Highway in Baker; 
thence southwesterly over the Whitney Highway 
via Salisbury and Whitney to its junction 
with the John Day Highway, US26, approximately 
3.5 miles south of Austin. 


ORE220 


Eliminate this route in its entirety. Sumpter 
Valley Highway No. 410 will begin at the west 
city limits of Sumpter then proceeds easterly 
to its junction with the newly designated 
Whitney Highway No. 71. 


The following 1980-81 Snowmobile Trail Grooming 
Program and authorized State Highway Engineer to 
sign the necessary agreements. 


1980-81 Program/Budget 
Snowmobile Fund 


Estimated 
Statewide Cost 


Parking area plowing and law enforcement $16,000 
Oil mat (re-oil 0-9), Benson Lot 25,000 
Signing, statewide (part of OSSA agreement ) 6 ,000 


Subtotal $47,000 


Trail Grooming (all part of OSSA agreement unless noted) 


Klamath Falls 

Diamond Lake (OSSA instead of Umpqua National 
Forest) 

Crescent Lake (OSSA/Cascade Grooming) 
(incl. carryover) 

Waldo-Oakridge 

Hoodoo 

Paulina Lake (possible assumption of work by 
Moon Country) 

Moon Country 

Mt. Hood 

Four Corners 


(Continued on next page) 
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Estimated 


Trail Grooming (continued) Cost 


10. 
ll. 
12. 
13. 


OSSA administration of program at od 3% of grooming 


Tollgate $ 5,000 
La Grande 6 ,000 
Baker (combined with La Grande) -<-- 
Prairie City 250 


Grooming Subtotal $41,200 


1,200 


Subtotal $42,400 


Grooming Labor Costs (OSSA member clubs - combined into 
master agreement ) 


1. 
7. 
11 & 12. 


Klamath Falls $ 4,000 
Moon Country 5,500 
La Grande/Baker 6 ,000 


Labor Subtotal $15,500 


Grand Total, Grooming Operation and Labor $57,900 


Equipment Purchase and Location Schedule 


Klamath Falls - continue furnishing state-owned Bombardier 
252, Maxey "Wisconsin Special" groomer and trailer. 


Diamond Lake - no equipment furnished. 
Crescent Lake - no equipment furnished. 


Waldo-Oakridge - possible relocation of Bombardier "Bombi" 
with groomer and trailer from Paulina Lake. 


Hoodoo - no equipment furnished. 
Paulina Lake - possible move of club-owned Tucker snow 
tractor and state-owned Maxey "Wisconsin Special" groomer 


from Moon Country. 


Moon Country - purchase new snow tractor for use with club- 
owned groomer. Estimated Cost $70 ,000 


Mt. Hood - no equipment furnished 


Four Corners - continue providing state-owned Alpine 
"Ski-Doo" snowmobile w/ groomer. 


(Continued on next page.) 
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Equipment Purchase and Location Schedule (continued) 


10. Tollgate - continue furnishing state-owned Maxey "Tdaho 
Special" groomer for use with club-owned snow tractor. 


La Grande/Baker - continue furnishing state-owned 

Bombardier 252, Maxey "Idaho Special" groomer and trailer. 

Purchase new 2-speed transmission retrofit kit for tractor. 
Estimated Cost $ 2,500 


Equipment Purchase Total $72,500 


(A stated objective of OSSA and priorities for new/replacement 
grooming equipment is (1) Moon Country tractor and, (2) Tollgate 
tractor. Funds are not available in the 1979-81 biennium to do 
both. ) 


Grand Total, Program $177,400 
Note: Reserve or contingency fund of $15,000 is provided by com 


pleting transaction with Scorpion Industries for return of two 
Arctic Cat Quad-Trac snow tractors w/attached groomers less trailers. 


6) Abandoned eight damage claims totaling $8,448.80 
as follows: 
Name Damage Amount 
Cheryl Houk Bridge $ 726.63 
Glen Van Why Guardrail 2,328.91 
Michael E. Urban Fence and sign 768.01 


Tina Marie McCarty & Ronald E. Bridge 553.96 
Shangle 


Christian W. Reakopf Guardrail and 718. 32 
highway surface 


Jerry Summers Overcrossing 877.25 
William E. Buchanan Bridge 1,412.77 
T & W Trucking Overcrossing 1,062.95 
7) Adopted resolution abandoning from the State 
Highway System nine short segments (approximately 
2.0 miles) of old alignment in the Forest Boundary- 
Little Beach Creek Section of the Pendleton-John Day 
Highway in Grant County. ("Abandonment Resolution 
No. 595" on file in the Commission's files, Salem.) 
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8) Cooperative planning agreement with City of Salem, 
Marion County, Polk County, Salem Area Transit 
District, Mid Willamette Valley Council of 
Governments and the Department of Transportation 
to continue support of the transportation planning 
process for the Salem area. 


9) Apportionment of the metropolitan planning funds 
for Oregon for Fiscal Year 1981 in the amount of 
$261,051 to Portland, Salem, and the Eugene- 
Springfield area and matched by the State on 
an 80-20 basis. (Authorized State Highway 
Engineer to sign agreements when prepared.) The 
allocation will be as follows: 


Distributed Total State 
Area Base on Population Federal Funds Match Total 


Portland $ 43,508.50 $ 87,060.51 $130,569.01 $32,642.25 $163,211.26 


Salem 43,508.50 20,361.98 63,870.48 15,967.62 79,838.10 


Springfield- 
Eugene 43,508.50 23,103.01 66,611.51 16,652.88 83,264.39 


TOTAL $130,525.50 $130,525.50 $261,051.00 $65,262.75 $326,313.75 


10) Added to the Off-System HBR Program the following 
projects and deferral of the North Fork Yachats 
River Bridge in Lincoln County: 


Little Luckiamute River (Smith Road) $200 ,000 
Polk County 


Pine Creek (Main Street) $ 50,000 
City of Weston 


Powder River (Broadway Street) $200 ,000 
City of Baker 


11) Supplemental agreement with the University of 
Oregon, Museum of Anthropology, in an amount 
not to exceed $40,000 to complete the necessary 
testing and salvage work for the Federal-Aid 
Highway Program this calendar year. 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Assistant State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


QxnAmoDaAae Pp 


Mr. Klaboe said that last week he had sent to the Commission 
a list of proposed General Fund budget reductions. He explained that 
these reductions involved three areas: tourist advertising, public 
transit and parks. The proposed reductions were about 30% for the 
next budget year. After review, he said, the Governor restored the 
St. Mary's Woods Project ($500,000) and also restored the Willamette 
Valley Rail System to its original budget. The Ways and Means 
Committee then reviewed the budget and no changes were made in the 
Governor's proposals at that time; however, more work sessions will 
be held before the entire Legislature meets on August 4. He said 
other changes may be made but that is the status of the reductions 
as of now. Another proposed reduction was $60,000 from tourist 
advertising. 


Concerning the tourist advertising reduction, Vice Chair- 
man Walsh asked if there were other alternatives to that reduction 
and if it might be restored. Vice Chairman Walsh remarked that the 
reduction in advertising could have a noticeable adverse effect on 
the State's economy. 


Mr. Bell replied that the $60,000 cut could diminish the 
State's economy by $1.5 million or more. 


Commissioner Coleman also expressed concern about the 
tourist advertising reduction. He also inquired about the St. Mary's 
Woods restoration. Mr. Klaboe explained that Washington County had 
floated a bond issue to purchase the St. Mary's Woods now owned by 
the Catholic Church. The $500,000 would be to match local funds 
for the purchase. Mr. Klaboe said this would not be a State park 
but a District park and would be for the public's benefit. 


Commissioner Coleman noted that the $175,000 proposed for 
the Museum Study in Eugene had also been cut. Mr. Klaboe said the 
major cut in the Parks budget was in the statewide parks development, 
and it amounted to $430,000. 


Mr. Klaboe told the Commission that the time has come (after 
the previous work sessions and discussions) to approve the 1981-83 
budget. Commissioner Coleman moved for approval and Vice Chairman 
Walsh seconded the motion. The Commission unanimously voted to 
approve the budget and signed the document. 
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Mr. Klaboe commented that the Amtrak train (The Willamette 
Valley Express) will have an inaugural run on August 2, prior to 
going into general service on August 3. He said a number of people, 
including the Commission, will be on the inaugural run. He explained 
that while the experimental train is being operated for a year, it 
was necessary to monitor the freight interference with Southern 
Pacific's normal business. He said a Federal grant of $50,000 is 
available from the Federal Railroad Administration to monitor the 
problem, to determine the extent of the interference, and to attempt 
to translate that factor into a dollar amount. The $50,000 grant 
would be matched with $12,500 in State General Funds. Mr. Klaboe 
asked for Commission approval to submit an application for funding 
to the Federal Railroad Administration. Commissioner Brix asked 
what kind of people do this study work. Mr. Graham replied it was 
a consultant project utilizing auditing and accounting processes 
and examination of the daily schedules to determine how much time 
the freight is delayed and how much damage might result from that 
delay. The Commission unanimously approved Mr. Klaboe's request. 


Mr. Klaboe said the purchase of a new larger capacity 
data processing computer is planned in 1981 and requested authoriza- 
tion to go to the Joint Legislative Committee on Data Processing to 
seek their approval to replace the existing computer with a new one. 
The Commission approved the request. (Detailed report on file in 
the Commission's files, Salem.) 


Mr. Bell related that he reported to the Travel Advisory 
Committee that there had been some discussion about whether there 
should be a separate department for tourism. Mr. Bell asked the 
Travel Advisory Committee for their position on this question. A 
task force was created to study the question. Mr. Bell said Mr. Booth 
of the Travel Advisory Committee polled his committee and reported 
that they favor the present arrangement. (Mr. Bell handed to the 
Commission a letter from Mr. Booth dated July 21, 1980, stating the 
Travel Advisory Committee's position. Copy on file in the Commission's 
files, Salem.) Chairman Yturri remarked that the Commission was 
aware of the current discussion and the Commission unanimously voted 
for status quo. The Chairman said he would be testifying before the 
Committee concerning this and Mr. Klaboe suggested that the staff 
provide a report of facts and cost figures. Commissioner Hollern 
requested a copy of this information. 


Mr. Bell then distributed a travel barometer report. He 
said to date, in general, tourism is picking up; however, there is 
no real indicative trend. Public attractions (Bonneville Dam and 
the Washington Park Zoo, etc.) are up and private attractions 
(Wildlife Safari, Sea Lion Caves, Undersea Gardens, etc.) are down. 
He discussed the impact of the volcanic ash fallout from Mt. St. Helens. 
He said it appeared to have had a strong negative influence. 


Mr. Talbot reported that camping in State parks is down 
about 1% from last year. 
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The Commission tentatively set August 19 as the next 
meeting date but that is subject to change because of the uncertainty 
of the schedule of two of the Commission members. The following 
meeting will be in Newport on September 16th. 


Mr. Klaboe explained that the Commission on February 19, 
1980, had previously approved an Emergency Board appearance to apply 
for $805,000 in Federal Rail Service Assistance Funds. The Emergency 
Board approved the request and approval is expected in August from 
the Federal Railroad Administration. Mr. Klaboe asked for the 
Commission's approval to enter into agreements with the following 
railroads for the required rehabilitation work and for the Director's 
authority to sign the agreements. The Commission unanimously 
approved Mr. Klaboe's request. 


City of Prineville Railroad - Track rehabilitation 
of three one-mile segments -— $841,268* 


Union Railroad of Oregon - Upgrading 1.2 miles of 
track - $146,758* 


* Twenty percent to be paid by the railroad. 


Mr. Klaboe said that on March 25, 1980, the Commission 
granted approval to appear before the Emergency Board for authority 
to use $200,000 of General Funds for a Statewide Ridesharing Program. 
The Emergency Board turned down the request for General Funds but 
indicated that the Department should seek Federal Funds and to re- 
submit the request. Mr. Klaboe continued that it appears that some 
U.S. Department of Transportation Funds will be available. He said 
the Department would like authority from the Commission to request 
the Emergency Board's approval to apply for Federal Funds in the 
amount up to $225,000. He said the exact amount will be determined 
when negotiations begin with the USDOT. The Commission unanimously 
approved Mr. Klaboe's request. 


Concerning the $15 million bond sale, Mr. Sollis suggested 
a telephonic Commission meeting for Tuesday, September 9, 1980, at 
11:30 a.m. He said the bids will be opened at 11 a.m., September 9, 
in the law offices of the Bond Counsel, Mr. Rankin, in Portland, and 
Mr. Sollis said he would be in attendance. The Commission will be 
asked to approve the recommendation of the Bond Counsel pertaining 
to the award of the bonds. Mr. Sollis asked the Commission to adopt 
and sign a resolution authorizing the bond sale. He said the bonds 
will be dated October 1, 1980, and will mature October 1, 1984. The 
Commission unanimously adopted and signed "Authorization Resolution 
No. 64", which resolution is on file in the Commission's files, 
Salem. Mr. Sollis also asked approval of the Notice of the Bond 
Sale. The Commission unanimously approved the Notice. (Copy of 
Notice of Bond Sale on file in the Commission's files, Salem.) 
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Mr. Coulter presented and the Commission unanimously 
approved a list of projects from which bond funding work will be 
selected. (List of projects on file in the Commission's files, 
Salem.) 


Mr. Sollis reported that the preparation of the Department's 
legislation of about 25 bills is nearly ready for the next regular 
legislative session. 


Mr. Talbot asked approval for the purchase of a scenic 
easement along the bank of the Clackamas River Scenic Waterway in 
Clackamas County. He said the price is $17,600 for approximately 
three acres of highly scenic forest trees and riverbank across 
from the Bonnie Lure State Park. The owner of the property 
(Richard Clarke) was proposing to clearcut the riverbank. He 
continued that after severai months of negotiating with Mr. Clarke, 
it became apparent that purchesing a scenic easement was the most 
effective means of protecting tre natural beauty of the scenic water- 
way. The Commission unanimously approved the purchase. 


Mr. Talbot discussed the Deschutes River Study explaining 
a citizens group has been formed to obtain their input about the 
river so a plan can be put together to develop a program. He said 
the intent is to get the public involved at the beginning rather 
than after the plan has been developed. 


Mr. Coulter recalled at the last Commission meeting the 
access control policy had been presented to them for their review 
and consideration. He called on Mr. Boyd to further explain the 
policy to the Commission and he recommended that the Commission 
authorize an administrative rule hearing to be conducted by Mr. Boyd. 
He said after the hearing the policy would be brought back to the 
Commission for final adoption. 


Mr. Boyd discussed the policy and how it would operate. 
He said the policy outlines six access conditions which exist on 
limited or uncontrolled portions of the highway. It also offers 
a method for handling each of these conditions. He commented that 
there are three prevailing categories: completely controlled access, 
limited controlled access and uncontrolled access. The access policy 
is directly related to safe, productive use of the system. 


Commissioner Coleman asked if this is a housekeeping 
measure. Mr. Boyd answered yes and explained that it was a gathering 
together of existing practices in use today and putting them into one 
document. 


Commissioner Hollern asked if this was a tightening of the 
access policy. Mr. Boyd replied that it was not. 
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Vice Chairman Walsh asked if a person came in with an 
access problem was it possible to hand him a document that would 
explain exactly how the State would handle that access problem? 
Mr. Boyd replied that was not possible at the present time but if 
the proposed policy is adopted that would be possible. 


The Commission unanimously approved the adoption of the 
policy, subject to following the Administrative Rules Practice. 


The Commission voted unanimously to reappoint John E. 
Hoefling to a second two-year term to the Winter Recreation 
Advisory Committee. 


Mr. Coulter explained three resolutions from the Winter 
Recreation Advisory Committee who are seeking joint concurrence 
from the Commission. The Commission unanimously concurred in the 
following resolutions: 


1) The Winter Recreation Advisory Committee recommends 
Sno~Park funds not be used at this time for capital 
improvements, i.e., equipment purchase or construction 
of parking lots, and that the current Fund reserve 
allows for: (1) deferral of increases in parking permit 
fees and (2) a contingency toward a heavy snow year 
such as 1973-74 when ski area plowing costs were 
over $750,000 in 1980 dollar equivalency. 


The Winter Recreation Advisory Committee will 
recommend plowing of new or expanded Sno-Park 
facilities in the future based on proven need and 
with increased revenue generated from Sno-Park 
permit sales. 


The Winter Recreation Advisory Committee is concerned 
about funding available to the Oregon Transportation 
Commission and that a limiting factor to continua- 
tion and/or expansion of the Sno-Park Program will be 
additional and replacement heavy snow removal equip- 
ment as well as the additional manpower required; 
further that the Winter Recreation Advisory Committee 
recommends that high priority be given toward 
acquisition of this additional equipment and manpower 
for present and future needs. 


Mr. Coulter had invited Mr. John W. Moffitt, Section Main- 
tenance Supervisor from Astoria, and Mr. James A. Brown, Maintenance 
Traffic Supervisor from Canyonville, and their wives to the Commission 
meeting because each of these men has served 40 years with the 
Department. Chairman Yturri presented service pins and thanked 
these men for their loyal and dedicated service. 
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The Honorable Jack Nelson, Mayor of Beaverton, and 
Lon Topaz, City of Beaverton, appeared before the Commission and 
explained the traffic problems in Beaverton by use of a slide pre- 
sentation and model and discussed a project which could help to 
relieve these problems. They said Beaverton is bisected by a rail- 
road which creates great hardship in relation to their vehicle 
traffic flow. 


The proposal would be for the 
Interstate Transfer Funds bf 
he State Tualatin Valle 

which was to be fu 


Mr. Coulter recommended approval and the Commission 
unanimously approved the transfer of funds as out lined. 


The meeting was adjourned at 10:45 a.m. 


(The Commission had lunch with the Association of Oregon 


Counties - Transportation and Parks Committee and the Local Officials 
Advisory Committee members at the Local Government Center, 1201 Court 
Street, Salen.) 


B. Gordon Coleman, Commissioner 


Michael P, Hollern, Commissioner 


Robert W. Gormsen ,\ 
Commission Services 
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7-24-80 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


fae: Project UP R-R. Crossing-LaGrande/Baker Highway Baker) 


(Contract No. 9139) 


hvet ot Wort an eee FA. Proj, No. M-4950(1) 
Baker FAU 4950 (Pocahantas Rd.) 


County ——__ ee Highway —. 
a an l ‘ie Gilatis Baker Redi-Mix, Inc., Baker 
59 ,600.00 


ae alae eee 


Engineer's Recommendation: 


Award to low bidder subject to concurrence of 
the City of Baker and the FHWA and the sum of 
$6,200.00 is deposited by the City. 


ate Project © Lackamas Hwy. @ Freeman Avenue (Milwaukie) 
(Contract No. 9140) 


Type of Work Traffic Signals a cl ie ili, igs State 


Soulty  Slackamas ——igney eck amas 


es teats oan Baile Tice Electric Company, Portland 


sie ¢ B25475.00 


Engineer's Recommendations: Award to low bidder after the sum of $69 935.85 
is deposited by the Freeport Investment Co. 
There were 5 responsive bids received on this project. A review of 


labor costs brought the low bid 8.8% under the revised Engineer's 
Estimate. 


. 3 Jordan Valley-Idaho State Line 
I 
(Contract No. 9141) 


Py Stes See aaa SSS” SR-B482(1) 


- Malheur FAS B482 (Broadhurst Lane) 
OUnTY EE 


Highway 


pais! tik hilt Low Bidder___Western Construction Jnc., Boise, ID 
203,090.00 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Malheur County and the sum of $140,000.00 is 
deposited by the County. 


| APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


A 
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NW Nye Street -Oregon Coast Highway (Newport) 
nd Corvallis-Newport Highway at John Moore Road 


__and Conve ee gia) WOOT) 
9142) -6890(1 


(Coprrac No. 
& M-6885(1 


No. oe ieee HEART van 


Fie ut Wor Grade, Pave and Traffic Signa 5 Baog nt 
ae Lh wiguiae Corvallis-Newport 


5 


No, of Bidders Low Bidder Hamilton Electric, Inc. , Eugene 


ee, 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Newport and the FHWA and the sum 
of $6,225.00 is deposited by the City. 


5 


No, ———__— 


‘sii Willow Creek Bridge (Heppner) 
(Contract No. 9143) 
State 


Type of Work Structure 6A. Pro}. NO. 


Morrow 


County Highway He ner ere 


sen. ot Gigaeré 8 ew Steen Douglas S. Coats, Inc., Bend 


94,930.00 
Low Bid | i 


Engineer's Recommendations: Award to low bidder. 


(Contract No. 9144) 


Structure F.A. Proj. No. 


505-3300(1) 


Type of Work 


P.-C County Road 


No. of Bidders 8 Low Bidder A. K. Lundmark & Son, Inc. , Colton 


114,925.00 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Wasco County and the sum of $18,840.00 is 
deposited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 
b- 


_A 
_7-24-80 


NU, aeeeeeies P0001 Amazon Creek (Acorn Park) Bridge 


(Contract No. 9145) 
type uf Work Grade, Pave & Structure FA. Proj, No, BROS-2003(1) 


Fave 4 oko 


ee AL City Street 


No. of Bidders ae Bee Low sidaer_Western Bridge, Inc., Eugene 


139 ,044.00 


Low Bid $ 


Engineer's Recommendstion: Award to low bidder subject to concurrence of 
the City of Eugene and the sum of $31,600.00 is 
deposited by the City. 


NE 33rd Avenue at NE Broadway & SE 39th Avenue 
sas SR _. evopnd 2 SOB Stak Stee Portland’) 


Project 
(Contract No. 9146) 


23(T) 
Grade, Pave and Signals 


F.A. Proj. No. & 1X-9699( 2) 
ity Streets (NE 33rd Ave.). 
county Multnomah wigtwoy FAM 9698 (SE 39th Ave.) 


hie: ot Bidderbasbaad uae Low Bier R & R Excavating Co., Inc., Silverton 


Low Bid ¢_223,038.30_ 


Type of Work 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Portland and the FHWA and the sum 
of $36,480.00 is deposited by the City. 


9 SE 92nd Avenue-SE Lester Avenue 
oar tate nents Project 
. (Contract No. 9147) 
Type of Work Grading & Sound Walls ra Proj. No. 1-205- U ( 77 ) 306 


Multnomah & Clackamas East Portland Freeway 
Te Highway 


sia tt Milliedh 2 MOCON CORPORATION, Salem 


Low Bidder 


515,401.50 "B" 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 


A 
7-24-80 


No. 10 Birch Creek (Sparks) Bridge 


Projyoct ———$<—$$$$$—$ —<—<$a5 
(Contract No. 2. 


Grade, Pave & Structure S0S-3000( 2) 


Typu of Work Foti cr ea lk sei a aig ceama ne EEO reas F.A, Proj. No. 


county ——_Umatitta _County Road (Canyon Road) _ 


Highway 
Ss ae Bidders Bs. Low Bidder. weaver Construction Co., Union 


ere 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Umatilla County and the sum of $33,120.00 is 
deposited by the County. 


On June 4, 1980, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids 
were received May 29, 1980, and authorized him to sign 
the contracts when conditions for the awards have been 
met. 


Dated this /@ day of Yizete— > 1980 


a A. 
7-24-80 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50717 Myers, David M. & Anne P. 
51279 Stewart & Merva Cobain 
51280 Weissenfluh, Merle 

3 Transactions 


Supplemental Agreement with the Dept. of Forestry for extending 
the Wasco Butte Radio Site in Wasco Co. for another 25 years. 
Misc. C & A 1697 (Right of Way). 


Agreement with the City of Hubbard covering installation of traffic 
signals on the Pacific Highway East at "D'" Street in Marion County. 
The State will design, install and maintain the signals using 

State funds. The City has agreed to pay all costs of electrical 
energy consumed and cooperate in the adjustment of any conflicting 
utilities. (Local Government Unit) 


Agreement with Jackson County for the installation of traffic 
signals on the Crater Lake Highway at Avenue "G", The State will 
design, install and maintain the signals using Federal Aid Safety 
Funds. The County has agreed to pay for electrical energy and 
assist in the relocation of conflicting utilities. (Local 
Government Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. 


f 


Dated this /@_ day of Ayixce> 1980. 


Anthony Yturri, 
Oregon Transportation Commission 


APPROVED 
—J a4. 42 


ATE HIGHWAY ENGINEER ~ 
part, 6.7.6 


A 
7-24-80 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the following agreement and report this action for 
your official records: 


On June 4, 1980, approved a CETA Youth Employ- 
ment agreement with the Umpqua Training and 
Employment Program, Inc. involving ten people 
over 16 years of age to perform landscape and 
rest area maintenance work in District 6, at 
no cost to the State Highway Division. 
(Personnel Operations Section) 


Dated this /§ day of bien 


YY 


> ! = . < 
i te - 7 CLA 
Anthony Yturri,, 
Oregon Transportation Commission 


STATE HIGHWAY “ENGINEER” 
pATE: .. £224 Fao eae 


a. 
7-24-80 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


31602 Richardson, Margaret C. and 
Gates, Wesley R. 1,160.00 
49316 United States National Bank of Oregon 350.00 
49403 Ropp, Aaron M. et al 39,500.00 
50164 Query, Diane R. 1,000.00 
50499 Zuck, Robert E. & Betty M. 7,500.00 
50715 Fewel-Comer Company Inc. Profit 
Sharing Plan & Trust 1,450.00 
50722 Harbor Square Associates 1,000.00 
50854 Ernst, Margaret J. 2,350.00 
50855 Dorsey, Yandell H. & Anna Faye 500.00 
50856 Hazel, Earl & Luella 1,050.00 
51159 Robert Randall Company -0- 
691.5258 Nicholson, Charles E. & Patricia L. 300.00 
12 Transactions 56,160.00 


(2) Letter-form agreement with Marion County for deferral of payment 
of their share of local matching funds in the amount of $17,775 
for partial purchase of right of way for a Federal Aid Urban 
Project to improve the Chemawa Road-Stark Street Section of 
North River Road in Marion County, until the last quarter of 
calendar year 1980. In the event this payment is not made in 1980, 
State is authorized to retain $17,775 from appropriations 
distributed to Marion County in calendar year 1981. (Local 
Government Unit) 


Letter-form agreement with Marion County for deferral of payment 

of their share of local matching funds in the amount of $3,082 

for preliminary engineering for a Federal Aid Interstate Transfer 
Project to improve the Superior Street-Vista Avenue Section of 

S. Commercial Street in Marion County, until the last quarter 

of calendar year 1980. In the event this payment is not made in 1980, 
the State is authorized to retain $3,082 from appropriations 
distributed to Marion County in calendar year 1981. (Local 
Government Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 


records. 
Dated this /f% day of Juaoee 1980 


P ED 


: P STATE HIGHWAY ENGINEER 


pate_ C7, wal 


Oregon Transportation Commission 
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A 
7-24-80 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
(Right of Way) 


Number Name Consideration 


50589 U.S.A. Corps of Engineers $ Gratis 
50776 


Ernest Glaser, Inc. 22,000 .00 


50859 Jenkins, Rosser D. and Pearl N. 340.00 


Fn chan wc na td men 


50861 Boyd, Lawrence C. and Hering, Susan B. 4,600.00 
50944 Lum, Kenneth and Lee 


: , Jean 50.00 


5 Transactions $ 26,990.00 


Agreement with Washington County for the installation of traffic 
signals on the Tualatin Valley Highway at 110th Avenue. The 
State will design, install and maintain the signals using 
Federal Aid Safety Funds. The County has agreed to pay all 
costs of electrical energy and assist in the relocation of 
conflicting utilities. (Local Government) 


Agreement with Deschutes County for the installation of traffic 
signals on the Central Oregon Highway at Arnold Market Road. 
The State will design, install and maintain the signals using 
Federal Aid Safety Funds. The County has agreed to pay all 
costs of electrical energy and assist in the relocation of 
conflicting utilities. (Local Government) 


Agreement with Washington County for the installation of traffic 
signals on the Beaverton-Tigard Highway at the ramp terminals of 
Walker Road Interchange. The State will design, install and 
maintain the signals using State Construction Funds. The County 
has agreed to pay all costs of electrical energy and assist in 
the relocation of any conflicting utilities. (Local Government) 


Agreement with Clackamas County for law enforcement functions 
within the boundaries of Milo McIver State Park, in the amount 

of $15.56 per hour for the 1979-80 fiscal year (7-1-79 - 6-30-80), 
and $21.10 per hour for the 1980-81 fiscal year (7-1-80 - 6-30-81), 
total obligation no more than $7,500 for FY 79-80, or $9,000 for 
FY 80-81. (Parks & Recreation Division) 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


Agreement with Marion County for law enforcement and security 
services at Champoeg and Willamette Mission State Parks, with 
State's obligation being no more that $4,000 per fiscal year 

(5-1-80 - 4-30-82), rate of $7 per hour per person. (Parks & 
Recreation Division) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the six items listed and report this action for your official 
records. 


Dated this 4 day of lice __, 1980 


- 


A 
7-24-80 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed below and report this action for your official 
records: 


1) Agreement with Multnomah County for the improve- 
ment of a portion of N.E. 158th Avenue, a County 
Road. The work will be included in a State contract 
for traffic signals and channelization on the 
Northeast Portland Highway. The County will pay 
all costs of that portion of the project lying out- 
side the State highway right of way. (Local 
Government) 


Agreement with City of Beaverton and a joint-venture 
composed of the Southern Pacific Industrial Develop- 
ment Company and Koll-Interal Northwest for installa- 
tion of a traffic signal on the Scholls Highway at 
Nimbus Street. The State will design, install and 
maintain the signals; the City of Beaverton will pay 
for electrical energy and the Company will pay all 
costs of the installation. (Local Government) 


Dated this 3¢ 


/ 4% 
/ a 


Anthony Yturris 
Oregon Transportation Commission 


A 


7-24-80 
REPORT_OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUT HORLTY 


l Columbia River (As toria) sridge 


No Sw est CUT 
(Contract ct No. 9150) 


i > b Fa 3 State 
Type of Work es aintenance Paint*ng ____ FA, Pro). Wl a con 


‘ ) Yoas 
County Clat: 1) ghee OS t 


3 C. H. Savage Company, fualatin 
No. of Bidders ————_— Low Bidder —————— 


eens Rte CAS — en 


Low id $217,580.00 


Engineer's Recommendation. Award to low bidder. 


2 Bachelor Rock Production 


Oi annie . Project ——— 
(Contract No. 9151) 


k Production State 
Type of Work —— Roc Oe ie. cee FA, Proj. No. 9 


el 


— 


Senniy Deschutes aietltice ee Drive 


[een ee ns 
¢ ) Tagoar 2) a as hale i ~ 2 
No. of We ees Low Bidder __ Rk. J. Tageat t_ Construct ion Co.,- Inc., 9 Salem 


pe / 
Low Bid $a , 400.00 


Engineer's Recommendations: Award to low bidder. 


‘oas Fork Wi Lame 
ae ee Project l “ 1 Lili Soe 


(Contr: act No. 915 
fe eens ae Proj. No. 


\ Clean & 1 Paint ° Steel 
Type of Work ee aiath 


Lane Wi Llamette 
County ———$—$—$—$—$—$—— 8S Highway 
-A-1 Sandblasting & Steam Cleaning 
No. of STS eee Seen a Low Bidder Co., Inc. , Port ac: and 


ceenenatall ee 


37. 364.84 
PP LET al 4 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
wince” YTURREI 


RO 


an isaac Parific Hwy. East @ "D" St. (Hubbard) 
(Contract No. 9153) 
Typu of Work Traffic $ ignal Installation __F.A, Proj. No. State 


} i Santina tan 
County ______ ation Highway Pacific East 


OD 


in ah ldtalare 8 t eis ities Cherry City Electric, Inc., Salem 


———— eh LS 


Low Bid $.302996:08 


Engineer's Recommendation: Award to low bidder. 


= iciatea NE Sandy Blvd. @ 50th & 70th Ave. (Portland) 


(Contract No. 9154) 
Type of Work Traffic Signal Installation F.A. Proj. No. 1X-9 326(4) 


N ‘ \ } Al] 9 
Cuate Multnomah tana Sandy Blvd. (FAU 9 326) 


No. of Bidders _____— Low Bicder 


6 Tice Electric Company, Portland 


— ne 


re 
os iie., boetee no 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Portland and the FHWA and the sum 
of $3,350.00 is deposited by the City. 


Oregon Coast Hwy. @ 4th Street (Tillamook) 
g y 


cite = nl 


No. : Project 
(Contract No. 9155) 


affic Signal Installé ion State 
buine 61 Work Traffic er nstallatiot Ea Peake No. tat 


ee 


op ener . . 
i neem trees NEY Oregon Coast 


ise. of Baden. Low Bidder_oims Electric, , Roseburg 


rc aE 


Low Bid $ 30 421.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Tillamook and the sum of $5,000.00 
is deposited by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate...7-/- £9 


No. Projet COQUille & Myrtle Point Pavement Marking 
(Contract No. 9156) 
MS-000S(96) 


Ss thes eee ee 
Type of Work ___ Pavement Marking So a 


Mot J i S j 8eTS 
County Coos iain Various City Street: 


Traffic Marki Specialists es Land 
Sts al Gaadars 5 ins tata Traffic Marking Specialists, Inc., Portlan 


464.2 
Low Bid $232. 404-25 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 


FHWA. 


Libby Dr.-Tarheel Creek 


| ES | ee 


(Contract No. 915%) re 


Paving F.A. Proj. No. 


9(1) 


Type of Work 


~~ S Z 9 
County oe Highway oa AS te pec ae 


3 Fabricators, Incorporated, Salem 


No. of Bidders 


285,465.00 
Reid Cid: S ccccietnenctietiectererstpctentictinticovnness 


Low Bidder 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Coos County and the sum of $19,700.00 is 
deposited by the County. 


Yorian Dr.-NW Verde Dr. (Ontario) 


Project ; sciisaciciitiiasteahilelihp in catatiatiale 
(Contract No. 9158) 


Grading and Paving 


No. 


Type of Work F.A. Proj, No. 


Malheur City Street 
| ee LE Ee ee ce fF) rR 


“J 2 S e > > f i 
No. of Bidders 4 Low Bidder ONtario Asphalt & Concrete Co., Ontario 


aps Bid § 2233030 .50 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Ontario and the FHWA and the sum 
of $22,850.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


patE....7-2-4 0 


A 
7-24-80 


10 12th Street SE-Ewald Ave. SE (Salem) 


IN, ence LNG eres 


at a a 
(Contract No. 915 9) BWM-1520(1) 
575(1 


Grading and Pavin IY 
Type of Work eee See FA. Proj. No. & BWM-1 


County —_—__— ELON Highway cr ty Streets Madrona Ave. & Pringle) 


l we as 
No. of Bidders Low Bidder Salem Road & Driveway Co. Salem 


pliedhdalh te MET TA SiO aca 


c a 
: on het 58,850.14 
Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Salem and the FHWA and the sum of 
$3,720.00 is deposited by the City. 


Boardman (N. Main St.) 
(Contract No. 9160) 
Type of Work __ Grading and Pavin & " F.A. Proj. No. $0S-2502(1) 


No. Project 


\ ry S - > 
aL 23.3.2 Saigbditl simmio ty Street 


ve - . + Im - s 
ja at Bll tccsilt eis Bidder _RORETS. COMSETUCESON » Inc., Umatilla 


——$—$——— 


wt w 
Low Bid $ 70,645.40 “A 


Engineer's Recommendations: Award to low bidder. 


aes 12 Sraiaee Arterial Street Overlay Project (Portland) 
(Contract No. 9161) 


2 y 7 7 Pie 949 
Type of nk ae ah: F.A. Proj. No. J X=-00 00 ( 22) an 


M ] c bad i 5s Pp c 
snd can ste COMET en Mighonay City Streets 


No. of Bidders 4 Lew Sidder Cascade Construction Company , Inc., Portland 
, 


ee 585,733.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Portland and the FHWA and the sum 
of $39,300.00 is deposited by the City. 


APPROVED BY CHAIRMAN 


ae: Project Hayden _Island-NE Broadway 
(Contr act No. 


Type of Work Grade, Pave & Ramp Metering 


& Ramp Meter’ 's___F. 


} 1 


—_—__— 


> le 
No, of Bidders 3 Low Bidder Tice Elec ectric Company, Portland 


Pee. Uk toe 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


14 ‘ Multnomah County Pavement Marking Project No. 2 
Muito ———Toontract | 


No. — . Project 
(Contract No. 9163 


Grading and Paving pMs-0008(79) 


Type of Work F.A. Proj. No. 


{ ™m } 
County Multnoman County Roads 


Highway ———— 


No. of Bidders 7 ‘aig Silico eee Marking Specialists, °F Inc.» Portland 


170,159. 45 
Low Bid $———— 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


Troutdale-Sandy River Bridge 


(Contr act “No. 9164) 
Type of Work Bikeway & Overlay 


No..———$—=—=———_—— Project 


F.A. Proj. No. State a 


County SEITE. 2 + eam 


M t + 
Multnomah . Highway. Crown Point 


No. of Bidders 6 Low Bidder Cascade Construction Company, Inc.» Portland 


7 os es | 
Fs ae 97,877.00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE IA EE 


A 
7-24-80 


16 Catherine Creek (Wilkinson Rd.) Bridge 


No. 2s ere tiyTn! 


(Contract No. 9165) | 
Type vt Work  Structvte ee F.A. Pro}. No. BROS _3100(3)_ 


Ini Yi ’ We Fi y 5 
County FoR | Sura NO aca rigueviy £OUNty, Bond NO. EEE ees 


aa. A a ee a hia 
ie of Bidders 5 Lew Bidder Douglas S. Coats, Inc., Bend 


Engineer's Recommenda Award to low bidder subject to concurrence of 
Union County and the sum of $20,240.00 is 
deposited by the County. 


1 Ie ] - ke \j les | > t 
mm ey, on Walker Rd. @ Cedar Hills Blve. (Beaverton) 
Pract NO. 00, 


Type of Work __Grading, Paving & Signats _____F.A Proj. No. “1X-9070(2)_ 


eects Washington Highway FAU 9070 (City Street) 


! a as cn ae : ana 
saul: iment Se ae 


92.2 
Low Bid $ 92,298.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA and Washington County and the sum of 
$26,890.00 is deposited by the County. 


18 NE Columbia Blvd.-NE Weidler St. (Unit 4) 
No.._——-—__—— 


ee De 


Project ao ine. Sign > a _—. 
Grading, Paving, Signing, (Contract No. 9167) 


ae P ° ns r_goerg ( ~ ) 
Type of Work Illumination and Signals EA. Proj. No. TX-9 809 (0) 


OE ne 


Multnomah - Pacific East 
County ——————— JHighway aii 


a 


4 * > 4 iw@ + mn vy T ~ 
is eh Oona Low Bidder Cascade Construction Company, Inc., Portland 


2,488 , 350.00 
qe ee a 


Engineer's Recommendations: Award to low bidder subject to concurrence of 

the City of Portland and the FHWA and the sum 

of $440,000.00 is deposited by the City- 

On July 1, 1980, IL accepted the State Highway Engineer's recommendations 
for award of the projects on which bids were received June 26, 1980, 

and authorized him to sign the contracts when conditions for the awards 


have been met. 
Dated this ] day ot , 1980 


Anthony Yturri, 
Oregon Transportation Commission 
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Oregon Transportation Commission 


Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis - 
sion, I approved the action listed below and report this 
action for your official records: 


On June 30, 1980, gave telephonic approval to 

F. B. Klaboe covering a supplemental agreement 
between the Public Transit Division and Azimuth 
Surveying and Engineering to complete implementa~ 
tion of intercity bus contingency plan and local 
transit connections relating to the Willamette 
Valley Rail Project. Supplement extends existing 
agreement from June 30, 1980, through September 30, 
1980. It also increases the maximum dollar amount 
available for the contract by $1,000 raising it 
from a total of $3,500 to a total of $4,500. 


Dated this ] day of bay: , 1980 


A 


7-24-80 
SUBJECT: Report of Actions Taken Under Delegated Authority | 


TO: Oregon Transportation Commission 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


23615 Ropp, Eva C. $ 
50775 Young, C. B. et al 1,900.00 
51282 Boise Cascade Corporation -0- 
69-0.50 S Southern Pacific Transportation 
Company 865.00 
4 Transactions 2,765.00 


Agreement with Bureau of Indian Affairs to furnish pavement 
marking on Warm Springs Indian Reservation roads. Cost 
not to exceed $15,000. (Region Traffic Section) 


Agreement with Liberty Communications, Inc., allowing them 

to occupy a 40' X 40' lot and to construct a 30' tower at 

the Highway Division's Suncrest Communications site in 

Lake Oswego, Clackamas County. It has been determined that 
such use by Liberty Communications would not interfere with 
any Highway Division activities. Liberty Communications will 
not be paying any rent, but certain services will be provided 
by Liberty Communications from which the Highway Division will 
benefit. It is a ten-year agreement subject to extension or 
renewal. (Legal Branch) 


Agreement with City of Beaverton for installation of traffic 
signal equipment on the Scholls Highway at Sorrento Road in 
Washington County. The State will design, install and maintain 
the traffic signals. The City will pay all costs of the project 
and, upon completion, be responsible for electrical energy. 
(Local Government) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this action 
for your official records. 


Dated this / day of 


em 


me Ee —___ 
HWAY ENGINEER ~~ 


B 2% 
STATE OF OREGON 7-24-80INTEROFFICE MEMO % 


Contains 
Recycled 


DOT - Highway Division ___ 378-2568 PMT 9 Materials 


DEPT TELEPHONE 


H. S. Coulter DATE: June 6, 1980 
State Highway Enginee 


R. P. Hamilton 
Director of Permi 


SUBJECT: Triple Trailer Combinations and 
Double 40 Foot Stinger-Steered 
Trailer Combinations 


Permit Rule #42, adopted by the Oregon Transportation Commission on 
March 25, 1980, pertains to the operation of triple trailer combinations 
and double 40 foot stinger-steered trailer combinations. 


Section XIII, B, 1 of the rule pertains to approved routes for the 
triples when operating under rainy conditions and to approved routes 
for the double 40 foot stinger-steered trailer combinations in any of 
their operations. Specifically, the rule designates approved routes 
to be any interstate highway and such connecting routes between said 
interstate highways and truck terminal points as the State Highway 
Engineer may approve. 


The following listing of state highway sections are necessary as 
connecting routes between interstate highways and truck terminal 
locations for the double 40 foot stinger-steered trailer operations. 

In our review of the various connecting routes, we can see no reason 
why they should not also be approved for possible use in triple trailer 
operations. I recommend, therefore, that under the authority granted 
you in Permit Rule #42, you approve the following listed connecting 
routes for use by both described combinations of vehicles. 


Lower Columbia River Highway No. 2W "Exhibit A" * 
1-405 connection to M.P. 1.63E (NW 22nd Avenue) 
M.P. 4.21 (NW 44th) to M.P. 6.41 (approach to St. Johns Bridge) 


N.E. Portland Highway No. 123 “Exhibit A"* 
M.P. 0.00 (approach to St. Johns Bridge) to M.P. 1.31 
(Ivanhoe Street) 


Swift Highway No. 120 “Exhibit A" * 
M.P. 0.00 (beginning of State jurisdiction at UP R.R. x-ing) 
to Jct. with I-5 


Cascade Locks Highway No. 283 "Exhibit B" * 
M.P. 0.00 to M.P. 2.08 (entire highway) 


* Exhibits on file in Permit Rule No. 42, 
Commission Services office. 


H. S. Coulter 
June 6, 1980 
page 2 


Umatilla mission Highway No. 331 "Exhibit c* 
Jct. with I-84 to M.P. 4.20 (Arrowhead Truck Stop) 


Wallowa Lake Highway No. 10 “Exhibit ao * 
m.P. 0.82 (Jct. with I-84) to m.P. 1.40 (State offices) 


ta Grande - Baker Highway No. 66 “exhibits D, E, dll 

M.P. 4.93 (McAlister Lane) to M.P. 5.62 (1-84 connection) 
m.P. 32.02 (Ice Plant Rd. in North Powder) to 

M.P. 32.33 (1-84 connection) 

M.P. 49.96 (N.C.L. Baker) to M.P. 306.93 (1-84 connection) 


Baker - Copperfield Highway No. 12 "Exhibit F" * 
M.P. 0.00 (Broadway 3 Main Streets in Baker) to 
M.P. 1.21 (1-84 connection) 


Huntington Highway No. 449 “exhibit G" * 
M.P. 11.09 (1-84 connection) to M.P. 10.52 (Port of Entry) 


Olds Ferry - Ontario Highway No. a55 “Exhibit  * 

M.P. 25.13 (1-84 connection) to m.p, 29.27 (W.C.L- Ontario) 
mM.P. Y27.02 (Idaho Ave & Oregon Street) to M.P. Y28.39 
(State Line) 


» f 
/ 


Approved: 7 
H 


—<, Coulter 
State Highway Engineer 


* Exhibits on file in Permit Rule No. 
Commission Services office. 


B 


7-24-80 
Special Provisions for Splash and Spray 
Suppressant Devices Used in 
Triple Trailer Combinations and 
Double Stinger-Steered Trailer Combinations 


Scope - These provisions shall pertain to the type, style, and installation of splash and spray 
suppressant equipment when used on the subject described vehicle combinations. 
Approved Equipment - The equipment used may include the following: 
A. The ‘Roberts” fender as manufactured by the Griffith Rubber Mills. 
B. The “Spray Guard” as manufactured by the Monsanto Company. 
The “Spray Stop’ fender as manufactured by the Spray Stop Corporation. 
Any combination of the foregoing may be used. 


Other types and combinations of splash and spray suppressant devices which may be 
approved for trial purposes on an individual basis by the State Highway Engineer. 


When applying for permit, the applicant shall indicate the type of equipment he proposes 
to use. 


Installation Details 


A. Splash and spray controls are to be installed as indicated on the reverse side of these 
provisions. It is not intended that a combination of vehicles necessarily utilize only one 
design of the control devices. A combination may be partially equipped with controls 
shown in Fig. 1 and partially with controls shown in Fig. 2. It is intended, however, that 
protection be provided in one form or another for all wheels of a combination. 


Flaps between tandem axles are not required. 
Steered wheels - to have either a fender or flap. 
The actual attachment of the fenders or flaps, the dimensions of the device, the clearance 
above the road surface, and other details of installation shall be in strict accord with the 
manufacturers recommendations and instructions unless otherwise approved bv the State 
Highway Engineer. 
Deflector Recommended 
A. To be a cab mounted style commonly used by the motor carrier industrv. 
Under the authority granted me in Permit Rule No. 42, as adopted by the Oregon Transportation 
Commission on March 25, 1980, | hereby designate the foregoing provisions as being applicable to 


triple trailer combinations and double stinger-steered trailer combinations when operated under 
rainy weather conditions. 


a Ya Oe Ye Poe 


H. S. Coulter Date 
State Highway Engineer 


se IM 


“Roberts” or “Spray-Stop” (or approved equal) g “Spray Guard’’— (or approved equal) == 
water collector type fenders over all wheels. _ 


flap material to extend from fender 
to a point not more than 9” above 
road surface. _ 


Figure 2 


Cab-mounted air 
deflector recommended 


Ss “Spray Guard” ™ flaps (or approved equal) 


Material to be same as wheel behind all wheels. 
flaps. 


REMOVAL OF YAQUINA BAY BRIDGE WIDTH RESTRICTIONS . 


On November 9, 1979, pursuant to authority invested in 
me under the provisions of Temporary Rule No. 32E (superceded by 
Permanent Rule No. 32F), I imposed restrictions on the movement 
of vehicles and/or loads with width in excess of 10 feet on the 
Yaquina Bay Bridge No. 1820T, Mile Point 141.68 on Oregon Coast 
Highway No. 9, US 101. 


Whereas bridge repair work requiring the restrictions 
have been accomplished, the order imposing said restrictions is 
hereby rescinded. 


—H ame Oe! 


H.S. Coulter 
State Hi chway Engineer 
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QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 


MADE AND COLLECTED BY STATE HIGHMAY DIV. LEGAL SECTION 


Period From 4=1<89 Thru 6939-89 


No. Amount 
Claims Pending at Beginning of Period OA $ 94,759.69 
c g —_—— intseeantaanrne 
86 $ 95,288.99 


Claims Pending at End of Period 


aC aguiliaannoerenimclaeanretemenet ate 


oney Collected During Period 


Installment Payments 69 S 2,498.36 
Compromise Payments 8 g 11,658.28 
Payments in Full 120 $ 98,916.43 

eee ———— 


TOTAL . . $ 113,073.93 


Claims Abandoned During Period 


Damage Cases (Actions Filed) 


Uncollected Judgments celal ; Rate 


*Referred to Department of Revenue for collection. 


TO: 


SUBJECT: 


B 
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Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) 


C.B.D. Traffic Signals in Portland in Multnomah 
County. Bids received May 8, 1980. Contract No. 
9130 awarded June 10, 1980, to Maxwell's Electric, 
Inc., Spokane, Washington, at $710,433.50. 


Portland Traffic Signals at five locations in 
Multnomah County. Bids received May 8, 1980. 
Contract No. 9131 awarded June 10, 1980, to 
Ajax Electric Co., Portland, at $145,441. 


Paving on U.P.R.R. Crossing-LaGrande-Baker Highway 
(Baker) Section of FAU 4950 in Baker County. 

Bids received May 29, 1980. Contract No. 9139 
awarded June 18, 1980, to Baker Redi-Mix, Inc., 
Baker, at $59,600. 


Traffic signal installation on the Clackamas High- 
way at Freeman Avenue in Milwaukie in Clackamas 
County. Bids received May 29, 1980. Contract No. 
9140 awarded June 20, 1980, to Tice Electric Company, 
Portland, at $57,475. 


Paving on Jordan Valley-Idaho State Line Section of 
FAS B482 in Malheur County. Bids received May 29, 
1980. Contract No. 9141 awarded June 24, 1980, to 
Western Construction, Inc., Boise, Idaho, at $203,090. 


Work on N. W. Nye Street-Oregon Coast Highway (Newport) 
Section of FAU 6890 and the Corvallis-Newport Highway 
at John Moore Road in Lincoln County. Bids received 
May 29, 1980. Contract No. 9142 awarded June 23, 1980, 
to Hamilton Electric, Inc., Eugene, at $147,093.74. 


Upper White River (Crossing Road) Bridge in Wasco 
County. Bids received May 29, 1980. Contract No. 9144 
awarded June 13, 1980, to A. K. Lundmark & Son, Inc., 
Colton, at $114,925. 


Work on the Amazon Creek (Acorn Park) Bridge in Lane 
County. Bids received May 29, 1980. Contract No. 
9145 awarded to Western Bridge, Inc., Eugene, at 
$139,044.00 on June 26, 1980. 
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Work on N.E. 33rd Avenue at N. E. Broadway and 

S. E. 39th Avenue at S. E. Stark Street (Portland) 
Section of FAU 9699 in Multnomah County. Bids re- 
ceived May 29, 1980. Contract No. 9146 awarded 
June 23, 1980, to R and R Excavating Co., Inc., 
Silverton, at $223,038.30. 


Work on the Birch Creek (Sparks) Bridge in Umatilla 
County. Bids received May 29, 1980. Contract No. 

9148 awarded June 23, 1980, to Weaver Construction 

Co., Union, at $191,816.50. 


Work on Coquille and Myrtle Point Pavement Marking 
Project in Coos County. Bids received June 26, 
1980. Contract No. 9156 awarded July 1, 1980, to 
Traffic Marking Specialists, Inc., Portland, at 
$33,464.25. 


Paving on Libby Drive-Tarheel Creek Section of FAS 
A429 in Coos County. Bids received June 26, 1980. 
Contract No. 9157 awarded July 1, 1980, to Fabricators, 
Inc., Salem, at $285,465. 


Work on N.W. Dorian Drive-N.W. Verde Drive in Ontario 
in Malheur County. Bids received June 26, 1980. 
Contract No. 9158 awarded July 8, 1980, to Ontario 
Asphalt & Concrete Co., Ontario, at $223,630.50. 


Work on Hayden Island-N.E. Broadway Street (Portland) 
Section of Pacific Highway in Multnomah County. Bids 
received June 26, 1980. Contract No. 9162 awarded 
July 1, 1980, to Tice Electric Company, Portland, at 
$538,798. 


Multnomah County Pavement Marking Project No. 2-28 
Multnomah County. Bids received June 26, 1980. 
Contract No. 9163 awarded July 1, 1980, to Traffic 
Marking Specialists, Inc., Portland, at $170,159.45. 


Catherine Creek (Wilkinson Road) Bridge in Union 
County. Bids received June 26, 1980. Contract No. 
9165 awarded July 1, 1980, to Douglas S. Coats, Inc., 
Bend, at $92,850. 


S.’ Coulter, State Highway Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved all 
actions listed below and report them for your official records: 


1) On June 2, 1980, approved the Annual Unified Work 
Program for Transportation Planning and Research 
for fiscal year 1981. The total projected budget 
for 1981 is $3,695,700. 


On June 9, 1980, approved that all future requests 

for advance deposit deferral from Marion County 

should be reviewed and discussed with the County, 

and in that event, either cash payment should be 

made, or an agreement written with an affixed rate 

of up to a maximum of 9% interest on further deferrals. 


On June 20, 1980, approved an agreement with Odyssey 
Productions, Inc., for re-editing film and transfer- 
ring the on-site recorded sounds to cassette covering 
Contract No. 6197, Youngs Bay Bridge Substructure, 
Oregon Coast Highway, Clatsop County. Cost shall not 
exceed $600. 


On June 25, 1980, established a 45 MPH speed zone on 
Century Drive Highway No. 372 outside the City of Bend 
in Deschutes County from M.P. 1.56 to M.P. 1.80. Speed 
Zone Order No. 842. 


On June 25, 1980, established a 45 MPH speed zone on the 
Oregon Coast Highway No. 9 outside the City of Wheeler 
in Tillamook County from M.P. 46.90 to M.P. 47.08. 

Speed Zone Order No. 843. 


On July 3, 1980, established a 35 MPH speed zone on the 
Oregon Coast Highway No. 9 south of Reedsport in Douglas 
County from M.P. 212.74 to M.P. 212.99. Rescinds Speed 
Zone Resolution No. 158 dated 6-23-54, Speed Zone Order 
No. 844, 


On July 1, 1980, established a temporary 35 MPH speed 
zone on the Sherman Highway No. 42 in Sherman and Wasco 
Counties from M.P. 56.00 to M.P. 68.60. Effective for 
30 days from July 1, 1980. 
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On May 30, 1980, approved redesigning signal on 
Barbur Boulevard at West Portland Park and Ride 
in Portland, Multnomah County, to eliminate the 
median poles at an estimated cost of $15,000. 
State and City to share equally in this cost 
utilizing State construction funds. 


- spies in. Cs ie eee 


H. S. Coulter, State Highway Engineer 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


ASSISTANT STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to accept 


contracts completed according to specifications, 


Contractor and 
Contract No. 


Siuslaw Construction Co. 
No. 8884 


Rogue River Paving 
Co., Inc. 
No. 9042 


Tawn Mar Construction Co. 


No. 9050 
J. Arlie Bryant, Inc. 
No. 9051 


Waconda West Const. 
No. 8470 


Morse Bros., Inc. 
No. 8690 


Hamilton Electric, Inc. 
No. 8914 


Clarke Electric, Inc. 
No. 8832 


Cascade Const. Co., Inc. 
No. 8875 


J.C. Compton Co. 
No. 8060 


J.C. Compton Co. 
No. 8865 


R. A. Hatch Co. 
No. 8962 


Eucon Corp. 
No. 8922 


Wildish Corvallis 
Censt. Co. 
Ne. 9014 


I accepted the following: 


Acceptance 
Section and County Date 
SE 142nd Ave. Br. over Johnson Cr. 
(Portland) 


June 12, 1980 


3rd St.-6th St. (Central Point) June 12, 1980 


Antelope Rock Production 


Fossil Rock Production 


Columbia River (Astoria) Bridge 


Cox Cr.-S. Elm St. (Albany) 


Beaverton Signal (Fred Meyer Access) 
McKenzie Hwy. @ 3rd St. 
(Springfield) 

SW 170th Ave. 

Canyonville-Glendale Jct. 


Lane County Line-E1bow Lake 


SW 117th Ave.-SW Hocken Ave. 
(Beaverton) & NE Sandy Blvd.- 
SE Flavel St. (Portiand) 


25, 


Columbia River Hwy. -Hermiston July 2, 1980 


Squaw Cr. Jct.-Pac. Hwy. West July 3, 1980 


(Corvallis) 


EA 
C. T. Keasey 
Asst. State Highway Engineer 


July 8, 1980 
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July 1980 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 
lowing actions for your official records: 


(1) Sale of 0.93 acre excess property on the Chemawa Rd.-Hickory 
St. Section of the Salem Freeway in Marion County in exchange 
for 1.0 acre owned by the Keizer Water District. Approved 
June 5, 1980. Files 47323, 46931 (23-43). 


Sale of 0.26 acre excess property on the Pendleton Section 
of the Old Oregon Trail Highway in Umatilla County for a 
minimum consideration of $32,850. Approved June 6, 1980. 
Files 13008, 24860, 39102 (23-43). 


Service Contract with Southern Pacific Transportation Com- 
pany for installation of grade crossing protection devices 
at Central Ave. in Sutherlin, Douglas County. Approved 
June 9, 1980. RR 1017 (23-50). 


Service Contract with Southern Pacific Transportation 
Company for installation of grade crossing protection 
devices at Latham Road in Lane County. Approved June 9, 
1980. RR 1018 (23-50). 


Sale of 2,100 square feet excess property on the Harbor 
Dr.-S.W. 12th Ave. Section of the Pacific Highway in 
Multnomah County for a minimum conside” -tion of $1,000. 
Approved June 9, 1980. File 19361 (23-43). 


Extension of Service Contract No. 78-11 with Southern 
Pacific Transportation Company signal installation at 
So. 42nd St. in Springfield, Lane County. Approved 
June 3, 1980. RR 939 (23-50). 


Extension of Service Contract No. 78-24 with Southern 
Pacific Transportation Company signal installation at 
Lewisburg-Granger Road in Benton County. Approved 
June 3, 1980. RR 962 (23-50). 


Right of Way Services Agreement with Multnomah County for 
the UPRR Crossing-Birch Ave. Section of N.E. 238th Ave. 
(Arata Road) in Multnomah County. Approved June 13, 1980. 
Misc C & A 6819 Agreement 159 (23-45). 
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Report of July, 1980 (cont.) 


(9) Deed of Dedication to Lane County for a public roadway over 
excess property on the Salmon Cr. Section of the Willamette 
Highway in Lane County. Approved June 19, 1979. File 
15000 (23-43). 


(10) Sale of 0.42 acre excess property on the Redmond Section of 
the The Dalles-California Highway in Deschutes County for 
a minimum consideration of $8,975. Approved June 18, 1980. 
File 15146 (23-43). 


(11) Sale of 8,840 square feet excess property on the Marquam 
Br.-S.E. 84th Ave. Section of the Mt. Hood Freeway in Mult- 
nomah County for a minimum consideration of $49,900. 
Approved June 18, 1980. File 44727 (23-43). 


(12) Sale of 3,920 square feet excess property on the Bandon 
Section of the Oregon Coast Highway in Coos County for 
a minimum consideration of $1,800. Approved June 18, 1980. 
File 5357 (23-43). 


(13) Sale of 0.10 acre excess property on the Deady-Winchester 
Section of the Pacific Highway in Douglas County for a 
minimum consideration of $500. Approved June 19, 1980. 
File 19416 (23-43). 


(14) Relocation Services Agreement with the City of Portland 
for the City to perform relocation services on the Greeley 
Ave. Connection to I-5 Section of the Pacific Highway 
in Multnomah County. Approved June 19, 1980. Misc. C & A 
5922 Agreement 144 (23-45). 


(15) Sale of easements over 7 parcels totaling 3.57 acres to 
the Union Pacific Railroad on the Hilgard-LaGrande Section 
of the Old Oregon Trail Highway in Union County for a 
minimum consideration of $1,150. Approved June 20, 1980. 
File 50727 (23-43). 


(16) Sale of 4,750 square feet excess property on the Pendleton 
Section of the Old Oregon Trail Highway in Umatilla County 
for a minimum consideration of $4,750. Approved June 20, 
1980. File 39116 (23-43). 


(17) Signed on June 10, 1980 the Indenture of Access to WT&W Inc. 


on the Pendleton-Pilot Rock Section of the Pendleton-John 
Day Highway in Umatilla County, which was approved by 
Mr. Yturri May 21, 1980. File 25120 (23-46). 


(18) Temporary License for Haul Road and Crossing Agreement 
with Unicon Pacific on the North Banfield Interchange 
Section of the East Portland Freeway in Multnomah County. 

Approved June 23, 1980. RR 1019 (23-50). 
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Report of July, 1980 (cont.) 


Deed of Dedication to Lane County for a public roadway over 
excess property on the Salmon Cr. Section of the Willamette 
Highway in Lane County. Approved June 19, 1979. File 
15000 (23-43). 


Sale of 0.42 acre excess property on the Redmond Section of 
the The Dalles-California Highway in Deschutes County for 

a minimum consideration of $8,975. Approved June 18, 1980. 
File 15146 (23-43). 


Sale of 8,840 square feet excess property on the Marquam 
Br.-S.E. 84th Ave. Section of the Mt. Hood Freeway in Mult- 
nomah County for a minimum consideration of $49,900. 
Approved June 18, 1980. File 44727 (23-43). 


Sale of 3,920 square feet excess property on the Bandon 
Section of the Oregon Coast Highway in Coos County for 

a minimum consideration of $1,800. Approved June 18, 1980. 
File 5357 (23-43). 


Sale of 0.10 acre excess property on the Deady-Winchester 
Section of the Pacific Highway in Douglas County for a 
minimum consideration of $500. Approved June 19, 1980. 
File 19416 (23-43). 


Relocation Services Agreement with the City of Portland 
for the City to perform relocation services on the Greeley 
Ave. Connection to I-5 Section of the Pacific Highway 

in Multnomah County. Approved June 19, 1980. Misc. C&A 
5922 Agreement 144 (23-45). 


Sale of easements over 7 parcels totaling 3.57 acres to 
the Union Pacific Railroad on the Hilgard-LaGrande Section 
of the Old Oregon Trail Highway in Union County for a 
minimum consideration of $1,150. Approved June 20, 1980. 
File 50727 (23-43). 


Sale of 4,750 square feet excess property on the Pendleton 
Section of the Old Oregon Trail Highway in Umatilla County 
for a minimum consideration of $4,750. Approved June 20, 
1980. File 39116 (23-43). 


Signed on June 10, 1980 the Indenture of Access to WT&W Inc. 
on the Pendleton-Pilot Rock Section of the Pendleton-John 
Day Highway in Umatilla County, which was approved by 

Mr. Yturri May 21, 1980. File 25120 (23-46). 


Temporary License for Haul Road and Crossing Agreement 
with Union Pacific on the North Banfield Interchange 
Section of the East Portland Freeway in Multnomah County. 
Approved June 23, 1980. RR 1019 (23-50). 
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Report of July, 1980 (cont. ) 


(19) Right of Way Services Agreement with the City of Milwaukie 
for the Oatfield Road at Lake Road Project in Clackamas 
County. Approved June 24, 1980. Misc. C&A 6875 
Agreement 160 (23-45). 


Right of Way Services Agreement with the City of Milwaukie 
for the Clackamas Highway-33rd Ave. Section of Harrison St. 
in Clackamas County. Approved June 24, 1980. Misc. C&A 
6874 Agreement 161 (23-45). 


Sale of three excess properties on the Marquam Br.-S.E, 
84th Ave. Section of the Mt. Hood Freeway in Multnomah 
County. Approved June 24, 1980. (23-43). 


File 46695 3,750 square feet, minimum consideration 
of $46,500 

File 44072 3,800 square feet, minimum consideration 
of $51,000 

File 44729 3,770 square feet, minimum consideration 
of $47,000 


Sale of 4 excess parcels totaling 23,938 square feet on 
the Marquam Br.-S.E. 84th Ave. Section of the Mt. Hood 
Freeway to Portland Development Commission for a 
minimum consideration of $191,000. Approved June 24, 
1980. Files 44635, 46596, 46671 and 46839 (23-43). 


Sale of 2.48 acres excess property on the Bowers Cr.- 
Drake Cr. Section of the Warner Highway in Lake County 
for a minimum consideration of $2,500. Approved June 24, 
1980. File 13568 (23-43). 


Sale of 0.05 acre excess property on the Klamath Falls- 
Esplanade Section of the Klamath Falls-Malin Highway in 
Klamath County for a minimum consideration of $650. 
Approved June 25, 1980. File 11375 (23-43). 


Sale of 15.6 acres excess property on the Goshen-Creswell 
Section of the Pacific Highway in Lane County for a 
minimum consideration of $20,400. Approved June 25, 1980. 
File 20487 (23-43). 


Sale of 2 excess parcels on the St. Helens Rd.-N.W. 21st 
Ave. Section of the Columbia River Highway in Multnomah 
County. (supersedes approval given April 7, 1980) 
Approved June 26, 1980. (23-43). 


File 38354 10,000 square feet, minimum consideration 
of $150,000 

File 38357 13,372 square feet, minimum consideration 
of $165,000 
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Report of July, 1980 (cont. ) 


Sale of sewer easement to the City of Eugene over three 
parcels of land on the Oakhill-Eugene Springfield Section 
of the Florence-Eugene Highway in Lane County for no 
consideration. Approved June 27, 1980. Files 41428, 41571, 
45798 (23-43). 


Sale of 5 parcels of excess property containing 30,205 
square feet on the Marquam Br.-S.E. 84th Ave. Section of 
the Mt. Hood Freeway for a total minimum valuation of 
$250,000 to the Portland Development Commission. Approved 
June 27, 1980. Files 44071, 45057, 45919, 46837, 46967 
(23-43). 


Sale of 4 parcels of excess property containing 18,675 
square feet on the Marquam Br.-S.E. 84th Ave. Section 

of the Mt. Hood Freeway for a total minimum valuation 

of $202,300 to the Portland Development Commission. 
Approved July 2, 1980. Files 47814, 47372, 46774, 47428. 
(23-43). 


Sale of 2 parcels of excess property containing 9,580 
square feet on the Marquam Br.-S.E. 84th Ave. Section of 
the Mt. Hood Freeway for a total minimum valuation of 
$36,500 to the Portland Development Commission. 

Approved July 3, 1980. Files 44123, 47401 (23-43). 


Release to Senior Services of State's reversionary right in 
a relinquishment to Polk County on the Bonneville Station- 
Willamette River Section of the Willamina-Salem Highway in 
Polk County. Approved June 10, 1980. File 33465 (23-43). 


Dated this JO day of _ 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the State 
Parks Administrator, or his designate, in an official Capacity to 
exercise certain authority on behalf of the Oregon Transportation 
Commission. Pursuant to that authority, and acting in accordance 
therewith, the Parks Administrator or his designate has approved 
the following actions and report them for your official records. 


On May 2, 1980, approved an agreement with Douglas 
County, Oregon for lease of a portion of Umpqua 
Lighthouse State Park. 


On May 22, 1980, approved an agreement with the 
Department of Human Resources, Employment Division, 
for YCC Program Services. Employment Division's share 
of costs will be $121,200; Parks Division's matching 
Share shall be no less than $37,297.00. 


On June 6, 1980, approved Karl] Bennett's application 
to construct a single family dwelling within the Rogue 
River Scenic Waterway in Josephine County. 


On June 6, 1980, approved an amendment to an 
off-campus work study agreement, extending the 
termination date to August 7, 1980, and increasing the 

' i i ; A t 
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On June 13, 1980, approved Emmett McIntosh's 
application to construct a single family dwelling and 
access road within the Illinois River Scenic Waterway 
in Curry County. 


On June 13, 1980, approved David Jones' application to 
construct a single family dwelling and pump house 
within the Illinois River Scenic Waterway in Curry 
County. 


On June 17, 1980, approved an agreement with the 
Department of Fish and Wildlife, for wildlife 
management at Fort Stevens State Park. 


On June 25, 1980, approved an agreement with the 
Bureau of Land Management and the Desert Trail 
Association, Inc., for acquisition and construction of 
the Pueblo Mountain Section of the Desert Trail. 

State has allocated a total amount of funds not to 
exceed $15,000. 
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On June 27, 1980, approved an agreement with Clackamas 
County, Oregon, to perform law enforcement functions 
within the boundaries of Milo McIver State Park. 
State's obligation shall be no more than $7,500 for FY 
1979-80 or $9,000 for FY 1980-81. 


On June 27, 1980, approved an agreement with Marion 
County, Oregon, to perform law enforcement and 
security services at Champoeg State Park during the 
summer of 1980. State will not be required to pay 
more than $4,000 during the fiscal yer. 


On June 30, 1980, approved an agreement with the City 
of Yachats for water service at Smelt Sands State 
Wayside. State shall pay $750 prior to connection, 
plus costs for materials and labor, and $6.00 per 
month for the first 500 cubic feet of water, plus 
$0.65 per every 100 cubic feet of water over 500 cubic 
feet consumed in any one month. 


On July 1, 1980, approved an agreement with the City 
of Bandon for sewer service at Bandon Ocean Wayside. 
State shall pay $1,894.24 for sewer system 
improvement, and $4.25 per month plus $0.23 per 1,000 
gallons of sewage dumped into City's sewer system in 
any one month. 


Dated this 
ee, 


Avid G. Talbot 
State Parks Administrator 


DGT /dmf 
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_REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANS PORTATION 


L-7862 North Santiam Paving Company V- State of Oregon, acting 
through its Department of Transportation and Linn County, acting 
through the County Road Department: This is a lawsuit involving 
Contract No. 8578 which was let by the State for the benefit of 
Linn County and supervised by the State. The complaint is seek- 
ing damages for failure to have the utility relocated in time for 
the contractor to complete the project on time ($19,630.00). The 
defense of the lawsuit has been tendered to Linn County pursuant 
to an agreement between the State and County concerning the con- 
tract. The matter has been referred to the Attorney General's 
office who will monitor the lawsuit and protect the State's inter- 
est. 


L-7863 James Lee Stuller and Linda Marie Nelson v- Oregon State 
Department of Transportation: This lawsuit arises out of a con- 
tract administered by the State as a City allotment project for 
the improvement of S.W. Coast Street in the City of Depoe Bay. 
The complaint alleges that the construction of the project re- 
sulted in a change of grade and damages to the remaining property 
in the amount of $10,500. The defense of the lawsuit has been 
tendered to the City of Depoe Bay. The matter has been referred 
to the Attorney General's office who will monitor the case for 
the State. 


L-7865 Bert Ray Brown Vv. Roger Dale Ruml, et al: This lawsuit 
involves an accident on West Powell Boulevard, also known as 

Oregon State Highway No. 26, within the City of Gresham, Multnomah 
County, that happened on April 21, 1979, in which the plaintiff 

was a passenger in the car driven by the defendant Ruml. The State 
is alleged to be negligent in not maintaining the highway properly 
in the vicinity of the accident. The specific allegations of negli- 
gence relate to placing warning signs prior to the curve and the 
construction of guardrails on the curve. The plaintiff is seeking 
$100,000 in damages against the State. The matter has been re- 
ferred to the Attorney General's office for the defense of the 
State. 


L-7866 Ross Brothers Construction Co., Inc. V- State of Oregon, 
acting by and through its Transportation Commission, Department of 


Transportation, Highway Division: This is a Breach of Contract Case. 
The complaint alleges that the State breached Contract No. 8651 
which was for the construction of the Skipanon River Bridge at 
Warrenton in Clatsop County by keeping possession of a span flota- 
tion device rather than turning it over to the contractor. The 
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contractor alleges that by the wording of the special provisions 
of the contract this span flotation device became the property 
of the contractor and was subject to salvage by the contractor. 
The contractor is seeking $90,000 in damages. The matter has 
been referred to the Attorney General's office for the defense 
of the State. 


L-7867 John W. Robertson, et al v. State of Oregon: This is a 
suit for declaratory relief and foreclosure of an equitable lien. 
It involves a dispute as to the title of some property in Lincoln 
County. The matter has been referred to the Attorney General's 


office for the defense of the State. 


L-7869 William M. Wilson v. State of Oregon and L-7870 William M. 
Wilson v. the City of LaGrande: Both lawsuits relate to a change 


of grade within the City of LaGrande and is involved with the 
construction of the Second Street viaduct in the City of LaGrande. 
The City of LaGrande has tendered defense of its lawsuit to the 
State and in addition, Mr. Wilson has sued the State for $15,000 
for damages because of change of grade. The matter has been re- 
ferred to the Attorney General's office for the defense of the 
State. 


L-7871 Steven P. Knight v. The City of Eugene, et al: This is a 


lawsuit for personal injury that arose out of an accident on the 

6th day of July, 1978. The plaintiff is seeking $107,591 in damages 
and alleges that the City and State were negligent in keeping West 
Seventh Avenue and Garfield Street in Eugene properly maintained. 
The matter has been referred to the Attorney General's office for 
the defense of the State. 


L-7880 Roy E. Ladd, Inc. v. The State of Oregon, acting by and 


on: 


through its Department of Transportation, Highway Division This 


case arises out of a contract entered into between plaintiff and the 
State for the construction of section of roadway known as the Slater 
Creek-Mystic Creek Section. Contract number was 8310. During the 
term of the contract a slide occurred and necessitated some extra 
work on behalf of the contractor. One of the subcontractors alleges 
that it incurred extra cost as a result of not being able to do the 
paving as scheduled. The lawsuit indicates that it is on behalf of 
the prime contractor although the claim is actually that of a sub- 
contractor. The matter has been referred to the Attorney General's 
office for the defense of the State. 


F 


Te 


-7881 State V. Barnes Farm, Inc-: This 


L-7881 State v. Barne=—— et 


the State against Barnes Farms, Inc. for 
fuel tax required by ORS ch 319, failure 
failure to display a user emblem and for 
ORS ch 319. State is seeking payment of 
action will be handled by this office. 


24-80 


case is being prought by 
failure to pay the use 


to obtain a "user's license", 


the penalties allowed by 


the tax and penal 


ties. 


This 


F 
7-24-80 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
_Offer___—_—s Appraisal Settlement 


Defendant 


Clifford Jennings $45 ,800 $49 ,515 $57,500 


L-7796 

R-49 890 

Section: Remote 

Highway: Coos Bay-Roseburg 

County: Coos 

Approved by: Jack L. Sollis Date: June 17, 1980 


James Hemenway, Inc. 150 675 


L-7739 

R-50457 

Section: Woodson Place-Main Street 

Highway: Goshen-Divide 

County: Lane 

Approved by: Jack L. Sollis Date: June 9, 1980 


James Hemenway 500 $ 1,500 


L-7740 

R-50471 

Section: Woodson Place-Main Street 

Highway: Goshen-Divide 

County: Lane 

Approved by: Jack L. Sollis Date: July 3, 1980 


Ruth Hemenway 200 850 


L-7759 

Section: Woodson Place-Main 

Highway: Soshen-Divide 

County: Lane 

Approved by: Jack L. Sollis Date: 6-9-80 


F 
7-24-80 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant Ay sak Appraisal Settlement 


A. J. Simpson $ 1,300 § 2,400 


L-7764 

R-50448 

Section: Woodson Place-Main Street 
Highway: Goshen-Divide 

County: Lane 

Approved by: Jack L. Sollis 


Martin E. Fitts 


L-7638 

R-49576 

Section: Ross Island Bridge-52nd Avenue 

Highway: Mt. Hood 

County: Multnomah 

Approved by: Jack L. Sollis Date: 6-9-80 


Ferdinand M. Kruse $101,700 $156,100 $140 ,000 


L-7683 

R-48368 

Section: Columbia River Bridge-N.E. Sandy Boulevard 
Highway: East Portland Freeway 

County? Multnomah 

Approved by: Jack L. Sollis Date: 6-17-80 


Eugene Brummer $71,100 $91,800 $100 ,000 


L-7691 

R-49686 

Section: Columbia River Bridge-N.E. Sandy Boulevard 
Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis : Date: 6-6-80 


F 
7-24-80 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant _.._._9ffer ss Appraisal Settlement 


B. J. VanCleave $ 5,150 $ 6,500 $ 8,500 


L-7692 

R-49198 

Section: Columbia River Bridge-N.E. Sandy 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: 6-17-80 


F 
7-24-80 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's Defend- 

30 days Highest ants ' 

prior to Testimony lowest 

trial at trial demand Verdict 


Defendant 
F. Callahan $60 ,000 $59 ,Q00 $100 ,000 $68,000 


L- 7680 

R-50070 

Section: Bend City Limits-Murphy Road 

Highway: The Dalles-California 

County: Deschutes 

Approved by: Jack L. Sollis Date: 7-10-80 


"Katherine Harvey $12,000 $10,000 $ 22,500 $14,500 


L- 7662 

R-49685 

Section: Columbia River Bridge 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: 6-24-80 


G 
7-24-80 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Actions Taken Under Delegated Authority 


Pursuant. to authority delegated to me, I report the following actions for 
the Transportation Commission's records: 


On 19 80 $ 2,705,465.62 Was distributed to 
the countie i f motor vehicle revenues 
(20.07%) for t may» | 


On JUNE 24 1%0-, $.1,619,700-61 (12.17% of the 


Highway Fund) was distributed to the cities for the 
month of MAY» |9.80- 


(Lists of apportionments on file im Comnission Files, 


tn 7A 
Satem. ) 


Dated this 23RD day of vune__» 1980 


4 Controller 
Division 


Attachments 


cc: F. B. Klaboe 
John Earley 


August 11, 1980 
Salem, Oregon 


The Oregon Transportation Commission held a special 
telephone meeting at 10 a.m. originating in the Director's Office, 
Room 135, Transportation Building, Salem. Notice of the meeting 
was made by press release to newspapers of general and local 
circulation throughout the State. The following persons were on 
the telephone at the locations given: 


Anthony Yturri, Chairman, Ontario 

Tom Walsh, Vice Chairman, Portland 

Peter J. Brix, Member, Portland 

F. B. Klaboe, Director of Transportation, Salem 

Paul Burket, Administrator of Aeronautics Division, Salem 
Robert W. Gormsen, Manager, Commission Services, Salem 


Mr. Burket stated the purpose of the meeting is to consider 
a resolution authorizing him to apply to the Pacific Northwest 
Regional Commission for a supplemental grant-in-aid in the amount 
of $51,000 for partial funding of an Airport Activity Counter 
Demonstration Program. The resolution states that the Commission 
and staff will agree to comply with the assurances required by the 
application and authorizes the Administrator to sign the application. 


Chairman Yturri commented that on May 20, 1980, the 
Commission had authorized the staff to go to the Emergency Board 
for approval to apply for the grant but an unforeseen requirement 
in the application form necessitates the Commission to adopt a 
resolution delegating authority to the Administrator of Aeronautics 
to sign the application. 


Chairman Yturri asked if there was any objection. There 
being none, the Commission unanimously adopted "Aeronautics Miscellaneous 
Resolution No. 25", a copy of which is on file in the Commission's tiles, 
Salen. 


The meeting was concluded at 10:07 a.m. 


Robert W.SGormsen, Ma r 
Commission S@ryiceg 


August 11, 1980 


August 19, 1980 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building, at 10 a.m. Notice of the meeting 
was made by press release to the newspapers of local and general 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

F, B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

Robert Royer, Assistant Director for Policy and Planning 

H. S. Coulter, State Highway Engineer 

Larry Rulien, Executive Assistant to State Highway Engineer 

Paul Burket, Administrator of Aeronautics Division 

David Moomaw, Administrator of Motor Vehicles Division 

David Talbot, Administrator of Parks and Recreation Division 

E. S. Hunter, Assistant State Highway Engineer, Technical 
Services Branch 

David Moehring, Assistant State Highway Engineer, Project 
Management Branch 

Jack Graham, Special Project Coordinator for Willamette 
Valley Rail Study 

Glen Green, Federal Highway Administration 

Robert W. Gormsen, Manager, Commission Services 


There were others present including representatives of the 
news media. 


Mr. Klaboe presented the consent calendar and the 
Commission unanimously approved the following items: (The Chairman 
asked that Item No. 8 on the consent calendar be removed concerning 
entering into agreements with local governments for use of radar 
units in conducting traffic engineering studies. He said Mr. Coulter 
advised this item could be handled under delegated authority.) 


1) Minutes of the July 24, 1980, Commission meeting. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation 
Resolution No. 2701" on file in the Commission's 
files, Salem.) 


August 19, 1980 


Established a truck route in the City of Elgin on 

the Wallowa Lake Highway from M.P. 20.25 to M.P. 20.35 
in Union County. Route will prohibit trucks on a 
section of the Wallowa Lake Highway. This will 
eliminate the necessity for large trucks to make 

the sharp corner in the center of town at the 
intersection of Highway No. 10 and the Weston~ 

Elgin Highway No. 330. (Copy of map of truck route 
on file in the Commission's files, Salem.) 


Adopted resolution relinquishing to the U.S. Forest 
Service a portion of the old right of way of the 
Crater Lake North Highway and redesignating and 
extending the Crater Lake North Highway and West 
Diamond Lake Highway in Douglas County. ("Abandon- 
ment Resolution No. 595" on file in the Commission's 
files, Salem. ) 


Adopted resolution designating uUSs101 (Oregon Coast 
Yighway) as 4 Blue Star Memorial Highway and clarify- 
ing existing resolutions relating to Blue Star 
Memorial Highways. ("Commemorative Resolution No. 
4a" on file in the Commission's files, Salem. This 
resolution supersedes "Commemorative Resolutions 

No. 4, 4a, 4b, 4c and 16".) 


Authorized staff to appear before the Emergency 

Board to request changes in the Public Transit 
Division Federal Fund expenditure limitations for 
operating and capital assistance and for administra- 
tion and planning for the 1979-81 biennium as follows: 


a. Decrease by $42,931 the Federal Funds Llimita- 
tion for the Public Transit Division contained 
in Section 10 (1) Chapter 586, Oregon Laws 1979. 


he Federal Funds limita- 
lic Transit Division contained 
) Chapter 586, Oregon Laws 1979. 


Adopted a resolution accepting as co-sponsor with 
Wallowa County 4 Grant Offer from the Federal 
Aviation Administration in the amount of $31,903 

for preparation of a site selection study, including 
environmental assessment and master plan for a new 
Wallowa County Airport. Total cost of the study 

is $35,448 and the Division's share will be $2,045. 
("Aeronautics Miscellaneous Resolution File No. 26" 
on file in the Commission's files, Salem. ) 


August 19, 1980 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Assistant State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 
Aeronautics Administrator Exhibit 


HOA oaNw PS 


Mr. Klaboe said the next Commission meeting will be in 
Newport on September 16 at 9 a.m. in the Marine Science Center. A 
dinner the preceding evening will be held at the Agate Beach Hilton 
in Newport with legislators, county and city officials, and other 
interested parties. The next monthly meeting will be held in 
Salem on October 21 at 10 a.m., subject to revision. 


Chairman Yturri asked the members to consider changing 
the time for the regular Commission meetings from 10 a.m. to 9 a.m. 


Mr. Sollis said that he has an amendment to the resolution 
regarding the $15 million bond sale changing the date and time from 
September 9 at 11 a.m. to September 16 at 9 a.m., and the place of 
sale from the bond attorney's office in Portland to the General 
Services Building in Salem. He commented that this would be in 
conjunction with the receipt of bids for the State of Oregon 
Veteran's Welfare Bonds. He continued that since this is the same 
day that the Commission will be meeting in Newport, that he will 
attend the bond sale and then call the Commission for their action. 
He said this would cancel the telephonic Commission meeting scheduled 
at the last meeting for September 9th. The Commission unanimous ly 
adopted "Authorization Resolution No. 64A", which resolution is on 
file in the Commission's files, Salem. The Commission also approved 
a new Notice of Bond Sale, a copy of which is on file in the 
Commission's files, Salem. 


Mr. Klaboe announced that Chairmen Yturri and Commissioner 
Brix had been reappointed to the Commission for four more years by 
Governor Victor Atiyeh. 


Mr. Graham gave a progress report on the Willamette 
Valley Rail Project. He said the ridership for the first week 
averaged 185 passengers per day and the second week averaged 232 
passengers per day with the peaks being mid-week and Saturdays. 
He commented that the on-time performance of the train and public 
acceptance have been good. He said there have been two areas of 


~ grt =~ August 19, 1980 


criticism. One is the difficulty for the customer to contact 
Amtrak by phone over their toll free telephone number and efforts 
are being made to correct that. He said the second criticism is 
that customers would like more time to spend in Eugene and there 
is consideration being given to changing the Eugene departure time 
from the present 2 p.m. to 4 p.m. 


Commissioner Coleman commented concerning his inability 
to reach Amtrak through their toll free number, that breakfast 
was not available on the train and that Amtrak advises to reach 
the irain station 40 minutes ahead of departure, which he felt was 
too early. 


Mr. Fred Delkin of Petzold & Associates in Portland gave 
a report on the advertising program for the Willamette Valley 
Express by use of posters, outdoor advertising, newspapers, radio, 
and television. He showed by video tape two television commercials. 
He said coordination with football and sporting event schedules is 
being considered. 


Mr. Talbot explained a land exchange with the U.S. Forest 
Service and said this culminates activity that began when Congress 
created the Oregon Dunes National Recreation Area along the Oregon 
Coast in Douglas and Coos Counties. He continued that boundaries 
of the national recreation area included more than 2,200 acres of 
dunes within Umpqua Lighthouse State Park and Federal legislation 
provided that lands designated for inclusion within the national 
recreation area which were already owned by a public agency should 
be acquired by the Forest Service through donations or exchange. 
He outlined the land to be exchanged as follows: 


Land to be turned over to the State: 


Additions to Washburne & Devil's Elbow 280.00 acres 
State Parks (Lane County) 

Additions to LaPine State Recreation 325.00 acres 
Area (Deschutes County) 

Additions to Collier State Park 308.59 acres 
(Klamath County) 


Transferring to the Forest Service from the State: 


Lava River Caves State Park 22.50 acres 
(Deschutes County) 

Umpqua Lighthouse State Park 2,265.00 acres 
(Douglas County) 

Carl Washburne State Park (Lane 240.00 acres 
County) 

Devil's Elbow State Park (Lane 100.00 acres 
County) 


August 19, 1980 


The Commissi 
and the necessary 


Mr. Talbot discussed the 1980 Edition of the Oregon State 
Parks and Recreation Division System Plan and requested authoriza- 
tion to hold a public hearing prior to adoption of this document. 
The Commission unanimous ly approved his request. 


Mr. Talbot also discussed historic houses and their 
relationship to the Pa He said at times, individuals 
vision and offer them an 
e. In most cases, he said, 
constraints. Mr. Talbot said 


Coulter commented on the construction Program and 
handed to the Commission a schedule of contract lettings dated 


August 18, 1980. (Copy on file in the Commission's files, Salem.) 
He said the report takes into consideration the Proceeds of the 
upcoming bond sale, the cash balance, the high priority of com 
pleting I-205 and the Sal 

availability. 


- Residential 
Primary Highways would be 


The Commission approved both concepts. 


August 19, 1980 


There being no further business, the meeting was adjourned 
at 10:40 a.m. 


sail, 
Anthony Yturri, C an 


oll€rnCommissioner 


August 19, 1980 


FXH'B'” a 
MINUTES OF 8-19-°° 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 


Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis - 
sion, lI approved the action listed below and report this for 
your official records: 


On July 9, 1980, approved an agreement between 
Washington County, City of Tualatin, Fred Meyer, 
Inc., Mercury Development, Inc., and the Highway 
Division for the installation of a traffic signal 
at the Fred Meyer access on Nyberg Road in Tualatin 
at no cost to the State. 


BH 


Anthony Yturri 
Oregon Transportation Commission 


EXHIBIT * 


MINUTES OF _8-19-80 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
(Right of Way) 


Number Name Consideration 


50943 Benton County $ 100.00 
51231 Hayden Island, Inc. Gratis 


a 


69-1.18N National Advertising Company 805.00 


69-2.475S National Advertising Company 980.00 
4 Transactions 1,885.00 


Agreement with City of Gold Beach for installation of a 
traffic signal on the Oregon Coast Highway at 6th Street 
in Curry County. The State will design, install and 
maintain the signals using State Construction Funds. 

The City has agreed to cooperate in the adjustment of 
conflicting utilities and pay all costs of electrical 
energy for operation of the traffic signals. (Local 
Government Unit) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority 

on behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 

the Commission, I approve all actions listed above and re- 
port this action for your official records. 


Dated this 47. day of ake » 1980 
v / 


Oregon Transportation Commission 


APPROVED 
, x ys 2 Qo 


a tababale 


TATE HIGHWAY ENGINEER 


pate: 2/Z3/S &E...------ 
ee ae 


TO: 


SUBJECT: 


EXHIBIT 5 
MINUTES OF 8-19-8° 


Oregon Transportation Commission 


Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transporation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following action and report this action for your official records: 


(1) By telephone on July 17, 1980, I gave approval to J. B. Boyd 
to accept the option from A. Seth Tane for 15,508 square 
feet on the Greeley Course to I-5 Section of the Pacific 
Highway in Multnomah County for a consideration of $60,000. 
File 50749. 


Dated this 2/ day of Veer 


PF tit: ae - 
f Fd ater a 2 
‘a 43zAttil? oe Srte<—te 
Anthony Yturri, rman 
Oregon Transportation Commission 


PPROVED 
<= | all 


STATE HIGHWAY ENGINEER 


vate 22 (xd 


EXHIBIT __ 4 
MINUTES OF 8-19-80 


TO: Oregon Transportation Commission 


SUBJECT : Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 


the following action and report this action for your official 
records: 


1) On July 18, 1980, approved by telephone to 
Administrator of Motor Vehicles Division a 
supplement to a contract with Interactive 
Technology, Inc., covering the new driver 
license issuance system by altering the duties, 
increasing the dollar amount and extending the 
time for completion. 


Dated this S/_ day of wer, ‘ 


Anthony Yturr@, , 
Oregon Transportation Commission 


EXHIBIT A 
MINUTES OF 38-19-80 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50498 Exel, G. W. & Elizabeth A. $ 6,800.00 
50857 Everall, Lloyd T. 7,000.00 
51284 Harrison, Verne E. & Ellen N. -0- 
9-4.36 National Advertising Company 6,515.00 
4 Transactions 20,315.00 


Agreement with City of Ashland for construction of the Walker 
Avenue to California Street Bikeway in Jackson County. The 
City will perform preliminary and construction engineering 
using Federal Funds provided by the Bicycle Grant Program 
with no expense to State. The State will monitor the work and 
administer the Federal Funds. (Local Government ) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Oregon Transpoftation Commission 


STAJE HIGHWAY ENGINEER 
Date e2f G0 


EXHIBIT 4 
8-19-80 


REPORT OF CONFIRMATION OF MINUTES O Finer DELEGATED AUTHORITY 


Oregon Coast Hwy. @ North 22nd St. (Lincoln City) 
(Contract No. 9168) 
State 


scissile ieletadilicasiteaee Ft Tas NR acd 


No, Projoct 


fies ot Work Traffic Signal 


County Lincoln Highway_Oregon Coast 
Ns. of Bidders 6 Low Bidder_iansen Electric Company >.» Coos Bay _ 


45,990.00 


Fg feet oh Eh 


Engineer's Recommendation: Award to low bidder. 


Yachats (7th Street) 
(Contract No. 9169) 
Type of Work eee Lat ae eee F.A. Proj. No. State 


No. Project 


County Lincoln Highway City Street 


/, © le 2 . - INC e 
No. of Bidders___% __ Low Bidder__ Ray Wells, Inc., Florence 


pie sh BoeG: 50 


Engineer's Recommendations: Award to low bidder. 


Castle Rock-Cedar Cr. (M.P. 4.8 - 16.5) 
(Contract No. 9170) 
Type of Work__ASphalt Slurry Seal a. Proj. No. 


) 
ae 


State 


‘i llamook ramhi three River 


No. of Bidders 2 Low Bidder__Lmterstate Slurry Seal, Inc., Springfield 


Low Big $892993-61 


Engineer's Recommendations: Award to low bidder. 


On July 24, 1980, I accepted the State Highway Engineer's recommenda- 
tions for award of the projects on which bids were received July 17, 
1980, and authorized him to sign the contracts when conditions for 
the awards have been met. 


Oregon Transportation Commission 
- 3776 - 


EXHIBIT A 
MINUTES OF .8-!9-80 


TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


19436 Matthews, Aquilla $ 1,400.00 

50348 DJB, Inc. 75,000.00 

50858 Moore, Orville C. & Lorna I 2,700.00 
5L1L53 G. L. Ball & the Estate of 

W. D. Ball 59,000.00 

4 Transactions $ 138,100.00 


Agreement with Oregon Liquor Control Commission for the leasing 
of 745 square feet at 59 cents per square foot in the Baker 
office. (Legal Branch) 


Agreement with City of Florence for installation of traffic 
signals on the Oregon Coast Highway at Rhododendron Drive in 
Lane County. The State will design, install and maintain the 
signals using State Construction Funds. The City has agreed 

to pay all costs of electrical energy and assist in the ad just- 
ment of any conflicting utilities. (Local Government) 


Agreement with Washington County for the installation of traffic 
signals on the Scholls Highway and realignment of the 135th 
Avenue and Old Scholls Ferry Road intersection. The State will 
design, install and maintain the traffic signals using Federal 
Aid Safety Funds. The County has agreed to pay all costs of 
electrical energy and assist in the adjustment of conflicting 
utilities. (Local Government) 


Agreement with City of Portland covering construction of the 50th 
Avenue-92nd Avenue Section of the Mt. Hood Highway in Multnomah 
County. The State will design and construct the project using 
Interstate Transfer (e) (4) Funds. The required 15 percent local 
matching funds will be provided by State to the limit of the 
State Bond Fund reserved for the project with any additional 
funds to be provided by the City. (Local Government ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


YY 


Dated this 3/ day of Ln kicy _, 1980 


Oregon Transportation Commission 
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EXHIBIT A 
MINUTES OF °71?-8° 


Report of Actions Taken Under Delegated Authority 


Oregon Transportation Commission 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


47542 Burlington Northern, Inc. $ 300.00 
49402 Ropp, A. M. -0- 
50054 M & J INVESTMENT COMPANY -0- 
50592 Johnston, Berdell et al --- 
50852 Montgomery Tree Farms, Inc. 5,895.00 
50932 S. Howard Davis & Howard C. 
Glesmann -0- 
51161 William S. Walker Investment Co. -0- 
69-1.18N Vaughn, Cora L. 150.00 
69-1.25N Decker Nursery 1,070.00 
69-1.25N Cora L. Vaughn 100.00 
10 Transactions $ 7,515.00 


(2) Letter of intent concerns the future sharing by the United 
States Forest Service and the Oregon State Highway Division 
of each other's microwave system and microwave sites. 

This sharing will occur on an as available basis. This 
letter of intent binds neither party to share in any parti- 
cular sites, and further agreements will be entered into 
concerning specifics as they become needed. This letter of 
intent is needed so that the Forest Service can initiate 
some long range planning concerning its microwave system. 
(Legal Branch) 


Agreement with Beaverton School District.No. 48 for installa- 
tion of traffic signals on the Scholls Highway at Whitford 
Junior High School. The State will design, install and main- 
tain the traffic signals using State forces. State and 
District will each pay 50 percent of the project costs, and 
the District will pay all costs of electrical energy. 

(Local Government) 


Agreement with Multnomah County and the City of Gresham for 
installation of traffic signals on the Mt. Hood Highway at 
182nd Avenue. The State will design, install and maintain 
the signals. The County has agreed to pay the cost of 
electrical energy, and the City will pay all costs of the 
traffic signal installation. (Local Government) 


By your duly adopted celegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Lo Dated this 7 day of 


Si G/ Anthony Yturri, 


DATE: - Oregon ap ApsPo ation Commission 


EXHIBIT : 
MINUTES OF 8:19-8° 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved all 
actions listed below and report them for your official records: 


1) On June 6, 1980, approved an agreement with 
the Federal Highway Administration to match 
Federal-Aid Highway \unds in accordance with 
Clause (B) of Section 120(a) of Title 23, 
U.S.C. Period July 1, 1980 through June 30, 
1981. 


On July 28, 1980, approved Memorandum of 
Understanding with Parks and Recreation 
Division regarding support services exchanged 
between Highway and Parks and Recreation 
Divisions. 


On July 28, 1980, established a 45 MPH speed 
zone on the Albany-Corvallis Highway No. 31 

from Scenic Drive (M.P. 8.53) to North Albany 
Road (West City Limits of Albany) (M.-P. 9.98) 
in Benton County. (Speed Zone Order No. 845) 


On June 17, 1980, approved and signed an 
agreement with Klamath County to design and 
contract the Diversion Canal (Spring Lake Road) 
Bridge and the Diversion Canal (Reeder Road) 
Bridge. The County will pay all the costs 
(except bridge design) for the Spring Lake 
Road and the Reeder Road Bridges. 


Agest 1980 


° 


H. S. Coulter, State Highway Engineer 


TO: 


SUBJECT: 


EXHIBIT 
MINUTES OF arr 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me 
to award contracts, I awarded the following contracts: 


1) 


Arterial Street Overlay Project in Portland, 
Multnomah County. Bids received June 26, 1980. 
Contract No. 9161 awarded July 18, 1980, to 
Cascade Construction Company, Inc., Portland, 
at $585,733. 


Traffic signal installation on N. E. Sandy Boule- 
yard at 50th and 70th Avenues in Portland, Multnomah 
County. Bids received June 26, 1980. Contract No. 
9154 awarded July 21, 1980, to Tice Electric Company, 
Portland, at $46,395. 


Work on 12th Street 5S. E.-Ewald Avenue S.E. in Salem 
in Marion County. Bids received June 26, 1980. Con- 
tract No. 9159 awarded July 21, 1980, to Salem Road 
and Driveway CO-, Salem, at $58,850.14. 


Traffic signal installation on the Oregon Coast Highway 
at 4th Street in Tillamook, Tillamook County. Bids 
received June 26, 1980. Contract No. 9155 awarded 

July 21, 1980, to Sims Electric, Inc-;, Roseburg, at 
$36,421. 


Work on N. E.- Columbia Boulevard-N.E. Weidler Street 
(Unit 3) Section of the Pacific Highway East in 
Multnomah County. Bids received June 26, 1980. Con- 
tract No. 9167 awarded July 23, 1980, to Cascade Con- 
struction Co., Iinc-, Portland, at $2,488,350. 


Work on Walker Road at Cedar Hills Boulevard (Beaverton) 
Section of FAU 9070 in Washington County. Bids received 
June 26, 1980. Contract No. 9166 awarded July 24, 1980, 
to W. R. Grasle Cbs, Portland, at $92,298. 


Dated this day 0: agin 1980 


J * Ss, Coulter, State Highway Engineer 


SUBJECT: 


EXHIBIT._.__ 8 eS 
STATE OF OREGON MINUTES OF _8-19NPEROFFICE MEMO 


Contains 


. gp eee Recycled 
DOT-Highway Division ___378-2568 Materials 


DEPT TELEPHONE 


H. S. COULTER DATE: July 25, 1980 
State Highway Engineer 


R. P. HAMILTON 
Director of Permits 


Triple Trailer Combinations and Double 40 
Foot Stinger-Steered Trailer Combinations - 
Approved Connecting Routes 


Permit Rule #42, adopted by the Oregon Transportation Commission on 
March 25, 1980, pertains to the operation of triple trailer combina- 
tions and double 40 foot stinger-steered trailer combinations. 


Section XIII, B, 1 of the rule pertains to approved routes for the 
triples when operating under rainy conditions and to approved routes 

for the double 40 foot stinger-steered trailer combinations in any of 
their operations. Specifically, the rule designates approved routes 

to be any interstate highway and also such connecting routes between said 
interstate highways and truck terminal points as the State Highway 
Engineer may approve. 


The following listing of state highway sections represent a combination 

of two requests for connecting routes between interstate highways and 

truck terminal locations. One request is from Convoy Company for delivery 
of automobiles to dealers. The other is from Roundup Company who is the 
motor carrier for Fred Meyer Stores, and desires to get triple trailer 
combinations from Interstate 5 to their stores. I recommend that under 

the authority granted you in Permit Rule #42, you approve the following 
listed connecting routes for use by the described combinations of vehicles. 


Santiam Highway No. 16 
Jct. I-5 to MP 1.47 (0.S.H.D. Truck Scale) 


Elkton-Sutherlin Highway No. 231 
MP 23.53 to MP 25.39 in Sutherlin 


Redwood Highway No. 25 

6th and 7th Streets in Grants Pass from 

Jct. I-5 to Rogue River Bridge 

MP "xX", 2.74 to "X" 0.19 (Southbound on 6th) 
MP "X", 0.30 to "X" 2.85N (Northbound on 7th) 


Crater Lake Highway No. 22 
MP 0.00 (Jct. Rogue Valley Hwy. No. 63) to 
MP 0.50 (Jct. I-5) in Medford 


Original filed in Permit Rule No. 42 
in Commission files, Salem. 
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H. 8S. Coulter 
July 25, 


Page 2 


EXHIBIT 
1980 MINUTES OF 8717-8 


Rogue Valley Highway No... 63 
MP 5.50 (Jct. Crater Lake Hwy. No. 22) to 
MP 8.09 (Stewart Street) in Medford 


Rogue Valley Highway No. 63 
MP 17.02 (Valley View Road) to 
MP 17.20 (in Ashland) 


Pacific Highway ast No. l1E 
MP 45.89 (Jct. I-5) to 
MP 45.94 (Pine Street) in Salem 


Belt Line Highway No. 69 
MP 8.46 (Jct. River Road) to 
MP 13.00 (Near I-5 Jct.) 


RPH: lb 
ccs Ry P. Hamilton J. F. Woll 
R. W. Gormsen F. A. Chalupsky 


« SES 
Approved: ; — i fe 75 
H. S. Coulter 


State Highway Engineer 
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> 
Bt 


, 9-29-80 


C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY EXHIBIT 


: 8-19-80 
ASSISTANT STATE HIGHWAY ENGINEER MINUTES OF = 


On behalf of the Commission and under authority delegated to me to accept 
contracts completed according to specifications, I accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


R. A. Hatch Co. Columbia River (Interstate) Bridge July 14, 1980 
No. 8971 Multnomah Co., Oregon 
Clark Co., Washington 


Jarl Construction, Inc. North Unit, Condon-Thirtymile Creek July 15, 1980 
No. 8782 Gilliam Co. 


R. L. Coats Baldock Slough-S. Baker Intchge. July 18, 1980 
No. 8753 Baker Co. 


Cascade Constr. Co., Inc. Lawnfield Rd.-Clackamas Hwy. July 18, 1980 
No. 8957 Clackamas Co. 


J. C. Compton Co. Carus Jct.-Woodburn-Estacada Hwy. July 18, 1980 
No. 8985 Clackamas Co. 


Cushing Bros., Inc. Dundee (S.W. 5th St.) July 21, 1980 
No. 9099 Yamhill Co. 


J. C. Compton Co. Castle Rock-Cedar Creek July 22, 1980 
No. 8960 (M.P. 4.8-M.P. 16.5) 
Tillamook & Yamhill Counties 


Holst Construction Co. Neal Creek Bridge July 
No. 8842 Hood River Co. 


A-1 Sandblasting & Steam- Coos Bay (McCullough) Bridge July 
cleaning Co. Coos Co. 
No. 8714 


Hertz Electric, Inc. S. Ore. Ave. @ High School Entrance July 
No. 9038 and Monroe St. @ Broadway Ave. (Burns ) 
Harney Co. 


Morse Bros. Inc. Corvallis/Newport Hwy. @ 19th St. July « 
No. 8982 (Philomath) 
Benton Co. 


Cascade Constr. Co., Inc. Wilson River Hwy. Jct.-Vista Ridge July 
No. 8923 Tunnel 
Washington and Multnomah Counties 


Tawn Mar Constr. Co. Parsnip Creek Rock Production July 29, 1980 
No. 9065 Lake Co. 


L. W. Hembree Co. SW Capitol Hwy. @ SW Huber St. July 30, 1980 


No. 8981 (Portland) 
Multnomah Co. 
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Contractor and 
Contract No. _ 


S. D. Spencer & Son 
No. 8003 


Hamilton Electric, Inc. 


No. 8966 
S. D. Spencer & Son 
No. 8501 


Tawn Mar Constr. Co. 
No. 9064 


W. R. Grasle Co. 
No. 9069 


EXHIBIT 
MINUTES OF 29-8° 


Section and County 


Garden Valley Rd.-Fairgrounds 
Intchge. 
Douglas Co. 


Columbia River Hwy. @ Umatilla Br. 


Spur (Umatilla) 
Umatilla Co. 


Cottage Grove-Martin Creek 
Lane Co. 


Drews Reservoir 
Lake Co. 


Scholls Hwy. @ SW 121st Ave. 
(Tigard) 
Washington Co. 


Acceptance 


Date 


July 30, 1980 


August 4, 1980 


August 6, 1980 


August 6, 1980 


August 6, 1980 


August 6, _—. Zee 


C. T. Keasey 


Asst. State Highway4 Engineer 


EXHIBIT 2 
MINUTES OF 8-12-80 


August 1980 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 

lowing actions for your official records: 


(1) 


Sale of 5,900 square feet excess property on the Marquam Br.- 
S.E. 84th Avenue Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $65,000 to Portland 

Development Comm. Approved July 9, 1980. File 46512 (23-43). 


Sale of 5,000 square feet excess property on the Marquam Br.- 
S.E. 84th Avenue Section of the Mt. Hood Freeway in Multnomah 
Co. for a minimum consideration of $48,500. Approved July 10, 
1980. File 46249 (23-43). 


Agreement with the City of Portland for installation of the 
Washington Co. Supply Main crossing the Oswego Hwy. (S.W. 
Macadam Avenue) in Multnomah County. Approved May 30, 1980. 
Misc C & A 7316 (23-2). 


Sale of 15 acres and 0.56 acre roadway easement on the Sandy- 
Forest Boundary Section of the Mt. Hood Hwy. in Clackamas 
County for a minimum consideration of $31,500.00. Approved 
July 15, 1980. File 25298 (23-43). 


Sale of 1,080 square feet excess property on the Oro-Dell/ 
Union Jct. Section of the Old Oregon Trail Hwy. in Union 
County for a minimum consideration of $500.00. Approved 
July 15, 1980. File 40254 (23-43). 


Sale of 1.72 acres excess property on the Siskiyou Jct.- 
Klamath Co. Line Section of the Green Springs Hwy. in 
Jackson Co. for a minimum consideration of $10,750.00. 
Approved July 16, 1980. File S-141 (23-43). 


Sale of three excess properties on the Oakhil1l-Eugene- 
Springfield Section of the Florence-Eugene Hwy. in 
Lane County. Approved July 17, 1980 (23-43). 


File 42049, 45,302 square feet, minimum price $93,500.00. 
File 43383, 13,707 square feet, " . $25,500.00. 
File 44966, 9,300 square feet, ss $18,000.00. 


EXHIBIT D 
MINUTES OF 8-19-80 


Report of August, 1980 (cont. ) 


Sale of 8,960 square feet excess property on the S.E. 
Flavel-King Rd. Section of the Cascade Hwy. in Clackamas 
County for a minimum consideration of $44,800.00. Approved 
July 21, 1980. File 21878, 26862 (23-43). 


Sale of 8,680 square feet excess property on the Oakhill- 
Eugene-Springfield Section of the Florence-Eugene Hwy. in 
Lane County for a minimum consideration of $12,500.00. 
Approved July 21, 1980. File 43355 (23-43). 


Sale of 3.25 acres excess property on the Goshen-Divide 
Section of the Pacific Hwy. in Lane County for a minimum 
consideration of $1,200.00. Approved July 21, 1980. 
File 21215 (23-43). 


Sale of 1.1 acres excess property on the Oakhill-Eugene- 
Springfield Section of the Florence-Eugene Hwy. in Lane County 
for a minimum consideration of $67,760.00. Approved 

July 22, 1980. Files 41571, 41623, 45798 (23-43). 


Sale of 23,250 square feet excess property on the Oakhill- 
Eugene-Springfield Section of the Florence-Eugene Hwy. in 
Lane County for a minimum consideration of $106,750.00. 
Approved July 22, 1980. Wile 41428 (23-43). 


Sale of 28,000 square feet excess property on the Marquam 
Br.-S.E. 84th Avenue Section of the Mt. Hood Freeway in 
Multnomah County for a minimum consideration of $246,600.00 
to the Portland Deveiopment Commission. Approved July 25, 
1980. Files 44123, 44653, 46794, 46968, 47161 (23-43). 


Extension of Service Contract No. 78-10 with Southern Pacific 
Transportation Co. for the crossing at South Sixth St. 
(Cottage Grove) in Lane County. Approved July 15, 1980. 

RR 938 (23-50). 


Sale of two excess parcels on the Oakhill-Eugene-Springfield 
Section of the Florence-Eugene Hwy. in Lane County. Approved 
July 28, 1980. (23-43) 


File 42894, 13,016 square feet, price of $13,500.00. 
File 46242, 17,680 square feet, price of $13,000.00. 


EXHIBIT a 
MINUTES OF 8-19-80 


Report of August, 1980 (cont.) 


Sale of 2.2 acres excess property on the Bear Springs-Wapinitia 
Section of The Dalles-California Hwy. and the Dufur-Maupin 
Section of the Wapinitia Hwy. in Wasco County for a minimum 
consideration of $3,875.00. Approved July 29, 1980. Files 
3542, 7663 (23-43). 


Sale of two excess parcels on the Oakhill-Eugene-Springfield 
Section of the Florence-Eugene Hwy. in Lane County. Approved 
July 31, 1980 (23-43). 


File 45412, 42412, 27,222 square feet, price of $27,500.00. 
File 43739, 10,560 square feet, price of $13,000.00. 


Sale of 0.04 acre excess property on the Deady-Winchester 
Section of the Pacific Hwy. in Douglas County for a minimum 
consideration of $200.00. Approved August 1, 1980. File 19418 
(23-43). 


Sale of 1.2 acres excess property on the Forest Boundary Section 
of the Haines-Anthony Hwy. in Baker County for a minimum 
consideration of $1,680.00. Approved August 1, 1980. File 
29272 (23-43). 


Highway Easement Agreement with Southern Pacific Transportation 
Co. for the highway where flashing lights are being installed 
on the Modoc Point Hwy. in Klamath Co. Approved August 1, 1980. 
RR 1021 (23-50). 


Service Contract with the Union Pacific Railroad Co. for grade 
crossing protection devices at Locust Ave. (Nyssa) in Malheur Co. 
Approved August 5, 1980. RR 1023 (23-50). 


Indenture with Southern Pacific Transportation Co. for drainage 
facilities on the Willamette River-Goshen Section of the 

McVay Hwy. in Lane Co. Approved August 5, 1980. RR 1013 
(23-50). 


Right of Way Services Agreement with the City of Springfield 
for the Mill St.-5th St. Section of Centennial Blvd. in Lane 
Co. Approved August 5, 1980. Supersedes the agreement 
approved May 18, 1978. Misc. C & A 5337, Agr. 95 (23-49). 


Dated this / day of 


FXH'B!7 ; 
MINUTES OF _8:19-8° 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 


N. E. ALAMEDA AVENUE-N. E. GARDEN VALLEY BOULEVARD SECTION, 
OAKLAND-SHADY HIGHWAY -— DOUGLAS COUNTY 


R-50488 - Industrial Supply Company, et al. Parcel 1: 540 
square feet; Parcel 2: 55 square feet both for right of way 
purposes. Offer $17,600.00. 


R-50495 - Safeway Stores, Incorporated. Parcel 1: 1,008 
square feet for right of way purposes. Parcel 2: 267 square 
feet for permanent easement for slopes. Offer $6,075.00. 


R-50496 - Belterra Co. et al. Parcel 1: 2,500 square feet. 
Parcel 2: 280 square feet both for right of way purposes. 
Parcel 3: 50 square feet for permanent sign easement. Parcel 4: 
750 square feet for permanent slope easement. Offer $18,400.00. 


R-50500 - Ralph L. Ohman et al. 0.14 acre for right of way 
purposes. Offer $73,000.00. 


Dated this /5 day of July, 1980. 


ROD J. HENRY, Assistant Right of Way Manager 


Report of Offers Tendered - 4 


EXHIBIT E 
MINUTES OF _8-19-80 


TEMPORARY RULE PROHIBITING THE 
POSSESSION AND CONSUMPTION OF 
ALCOHOLIC BEVERAGES AT 
WALLOWA LAKE STATE PARK 
ON JULY 26 and 27, 1980 


WHAT THIS RULE DOES: 


. This rule prohibits any person from possessing or consuming 
any alcoholic beverage within the Day-Use Area of Wallowa Lake 
State Park from 12:01 a.m. Saturday, July 26, 1980 to 11:59 p.m. 
Sunday, July 27, 1980. 


STATUTORY AUTHORITY AND PROCEDURE: 


ORS 390.160 authorizes the Oregon Department of Transportation 
to adopt rules for the use and administration of state parks. 
ORS 184.619 grants the Oregon Transportation Commission authority 
to adopt rules it considers necessary to carry out the functions 
of the Department. By administrative rule, the Commission has 
delegated to the State Parks Administrator authority to adopt 


emergency rules to protect park visitors, facilities, resources 
and the environment. 


RULE : 


1. No person shall possess or consume any alcoholic drink 
or beverage within the Day-Use area of Wallowa Lake State Park, 
Wallowa County, Oregon, from 12:01 a.m., Saturday, July 26, 1980 
to 11:59 p.m., Sunday, July 27, 1980. 


a. For purposes of this rule, the "Day Use Area" 
includes all areas of Wallowa Lake State Park except 
those portions of the Park which are developed as camp, 
trailer and recreational sites for overnight stays, and 
the roadways, lavatories and facilities within those 
overnight areas. 


This temporary rule shall expire at 11:59 p.m., Sunday, 
July 27, 1980. 


Administrator 


Original signed 60 : 7 

pes tile in aie eat Adopted on ¢ lee SH, AF §-0 / 

Rule No. 43) to be effective “12:01 a.m., Saturday, 
° July 26, 1980. 
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TEMPORARY RULE REQUIRING THE PAYMENT EXHIBIT - 
OF DAY USE FEES AT MINUTES oF _°7'?-8° 
ROOSTER ROCK STATE PARK 
FROM AUGUST 9, 1980, THROUGH SEPTEMBER 28, 1980 


WHAT THIS RULE DOES: 

This rule requires the payment of a motor vehicle entry fee for ; 
weekends (Saturday and Sunday) and legal holidays at Rooster Rock State 
Park from Saturday, August 9, 1980, through Sunday, September 28, 1980. 
The $1.00 charge will be made to each motor vehicle entering the park. 


STATUTORY AUTHORITY AND PROCEDURE: 


ORS 390.160 authorizes the Oregon Department of Transportation to 
adopt rules for the use and administration of state parks. ORS 184.619 
grants the Oregon Transportation Commission authority to adopt rules it 
considers necessary to carry out the functions of the Department. By 
administrative rule, the Commission has delegated to the State Parks 
Administrator authority to adopt emergency rules to protect park visi- 
tors, facilities, resources, and the environment. 


RULE: 

i Except as listed in Paragraph 2 of this rule, no motor vehicle, 
which includes automobiles, motorhomes, and motorcycles, shall 
enter Rooster Rock State Park on weekends (Saturday and Sunday) 
or on legal holidays as derined in ORS Chapter 187 without pay- 
ment of a $1.00 entry fee. 

Exceptions to the $1.00 per vehicle entry fee include: 

a. emergency vehicles; 

b. government vehicles on official business; 

Cc. business and delivery vehicles on official business; 


d. buses; 


e. other motor vehicles as designated by the State Parks 
Administrator. 


This rule shall be effective at Rooster Rock State Park, Multno- 
mah County, Oregon from Saturday, August 9, 1980, through Sunday, 
September 28, 1980. 


This temporary rule shalY expire at 11:59 p.m., Sunday, September 28, 
as 


1980. 


State Parks Administrator 


all 


(Original signed copy Adopted on £4. o 
on file in State Park to be effective }2:01 a.m., 
Rule No. 43) Saturday, August 9, 1980 
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EXHIBIT E 
MINUTES OF _8-19-80 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Author ity 


By your duly adopted delegation order, you authorized the State 
Parks Administrator, or his designate, in an official capacity to 
exercise certain authority on behalf of the Oregon Transportation 
Commission. Pursuant to that authority, and acting in accordance 
e Parks Administrator or his designate has approved 
the following actions and report them for your official records, 


On March 7, 1980, approved an addendum to a personal 
services agreement for concession management at Silver 
Falls Conference Center, Silver Falls State Park, for 
Supplemental services to be provided by Contractor. 


On April 30, 1980, approved a Maintenance and 
Administration Agreement with the Klamath County 
Museum, Klamath County for Baldwin Hotel Project 
#41-10761, in the amount of $10,000. 


On June 16, 1980, approved an agreement with the Army 
Corps of Engineers for recreation development cost 
Sharing at Fort Stevens State Park. Each Party will 
pay 50% of separable recreation costs (estimated 
$542,100 total). 


ark, with a total est imated 
reimbursement of $1991.98. 


On June 19, 1980, approved a Survey and Planning 
Agreement with the City of McMinnville, Yamhil1 County 
for a historical] Survey of the city, in the amount of 
$4,415. 


On June 24, 1980, approved a Letter of Agreement with 
the Friends of Old Fort Stevens (FOOFS) for sale of 
historical memorabilia at Fort Stevens State Park. 


On June 25, 1980, approved a State Grant-In-Aid 
Agreement with Sodaville, Linn County, for Sodaville 
City Park, in the amount of $1,875.00. 


On June 25, 1980, approved an addendum to a 
Professional services agreement with James Hamrick, 
amending the termination date from June 30, 1980 to 
August 31, 1980. 


[EXHIBIT : 
MINUTES OF 8-19-89 
Oregon Transportation Commission 


Delegated Authority Report 
Page 2 


On July 7, 1980, approved a State Grant-In-Aid 
Agreement with Dayville, Grant County, for Dayville 
Neighborhood Park, in the amount of $6,490.00. 


On July 9, 1980, approved a Maintenance and 
Administration Agreement and Memorandum of Agreement 
with the City of Philomath and Benton County, Benton 
County for Philomath College #41-10797, in the amount 
of $32,000. 


On July 10, 1980, approved an agreement with Oregon 
State University, Department of Anthropology, for an 
archeological excavation (Phase III) within Willamette 
Mission State Park. State shall not be obligated to 
pay Department any amount in excess of $47,722. 


On July 14, 1980, approved Emmett McIntosh's request 
to add 4' height onto his house within the Illinois 

River Scenic Waterway in Curry County. Supplemental 
to approval given on June 13, 1980 to construct his 

single family dwelling. 


On July 17, 1980, approved a Survey and Inventory 
Project with the City of Salem, Marion County for city 
survey, in the amount of $10,555. 


On July 18, 1980, approved Stephen M. Dorn's request 
to change house designs from the originally approved 
"A" frame (approved August 22, 1979) to a conventional 
style house within the Clackamas River in Clackamas 
County. 


On July 21, 1980, approved a State Grant-In-Aid 
Agreement with Hermiston, Umatilla County, for Belt 
Park sprinklers, in the amount of $2,500.00. 


On July 22, 1980, approved a State Grant-In-Aid 


Agreement with LaGrande, Union County, for nag ig 
Birnie Park, Phase 2, in the amount of $3,000.00. 


On July 22, 1980, approved a State Grant-In-Aid 
Agreement with Ontario, Malheur County, for 
Beck-Kiwanis irrigation well, in the amount of 
$5,450.00. 


On July 23, 1980, approved Steven Mueller's request to 
construct one single-family dwelling per tax lot 800, 
900, 1100, 1200 and drill a well on tax lot 1000 
within the Clackamas River Scenic Waterway in 
Clackamas County. 
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EXHIBIT . 
MINUTES OF 8:19-8¢ 


Oregon Transportation Commission 
Delegated Authority Report 


Page 3 


DGT /dmf 
8/7/80 


On July 28, 1980, approved a Memorandum of 
Understanding with the Highway Division for support 
services provided by Highway. 


On July 29, 1989, approved a State Grant-In-Aid 
Agreement with Ashland, Jackson County, for Lithia 
Park revitalization, in the amount of $15,665.00. 


On July 31, 1980, approved a timber sale contract with 
Barry DeSantis at Buck Mountain, Silver Falls State 


Aated this ’ day ot August 1980. 


Park. 


- =XHIBIT——— 
MINUTES OF 8-19-80 


EPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


REPORT OF CASES FILED BY AND AGAINS' “ee 


L-7882 City of Portland v. George E. Gaunce, et al: The State has 
$358.30 in court costs coming from a prior lawsuit plus interest 

for the last three or four years. The matter has been referred to 
the Attorney General's office to collect the amount due the State. 


L-7883 Ken Munkres Vv. Continental Crushing & Leasing, Inc. was filed 
in Deschutes County and seeks to enjoin the Highway Division from 
making any further payments to the defendant Continental Crushing 

& Leasing, Inc. under contracts that it has with the Highway Divi- 
sion. The matter has been referred to the Attorney General's 

office for handling. 


L-7884 Overall Petroleum Co... Dpts. M. Continental Crushin & Leasing 
Inc.: This is a companion case to L-7883 and involves the same de- 
fendant and the same Highway Division contracts. 


L-7885 Industrial Cleaning & Painting Inc. v. United States Fidelity 
& Guaranty Co-: This case is brought in the name of the State, by 
and through its Highway Division, but is in reality a suit by a sub- 
contractor against the bonding company of the prime contractor on 

the Astoria Bridge painting contract. The State is not really in- 
volved as a party defendant or plaintiff in this matter. The case 
will be monitored by the Attorney General's office. 


L-7886 Rhonda L. Forbes v- Maria D. Manrubia, et al and the State of 
Oregon, by and through its Department of Transportation, Highway 
Division: This case involves an accident that occurred on July 15, 
1978 in Jackson County on Highway 238 in which the plaintiff was a 
passenger in an automobile driven by Maria Manrubia. The plaintiff 
alleges that the Highway Division was negligent in maintaining an 
area in the vicinity of a stop sign by not keeping the vegetation 
down so that the stop sign was visible. The plaintiff is seeking 
$51,620.67. The matter has been referred to the Attorney General's 


office for the defense of the State. 


L-7887 Dennis A. Hatcher and Donna C. Hatcher, husband and wife v.- 
Darryl Barlow and the Highway Department: This case arises out of 
an accident that occurred on May 15, 1979 in Multnomah County on 
Highway 43 between a vehicle driven by Donna C. Hatcher and a High- 
way Division vehicle driven by Darryl Barlow. Plaintiff is alleg- 
ing negligence on the part of the Highway Division's driver that 
caused damages to the defendant's vehicle in the amount of $1,398.98. 
The matter has been referred to the Attorney General's office for 

the defense of the State. 


EXHIBIT———"— 
MINUTES OF 2:19°*° 


REPORT OF CONDEMNATION CASES TRIED 


State's i 
Highest Hi 
written 
offer made 
more than State's Defend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant trial at trial demand Verdict 
$10 ,000 § 9,750 $20,000 $17,750 


H. Kirsch 


L-7732 

R-49769 

Section: Allen Avenue Interchange 
Highway: Beaverton-Tigard 


County: Washington 
Date: August 6, 1980 


Approved by: Jack L. Sollis 


© OTHER CASES - State Plainti 


a) THT Al ( 
Ut + INA AA ()f 


Demands Verdict 
: pi 
Judgment 


of 
Cause of Action Plaintiff 


Defendant 


Hold hearings, Dismissal 
investigations in favor 
and join in of State 
suit to abate 

alleged zoning 
violation. 


Complaint for 
abatement of 
zoning violation 
and petition for 
peremptory writ 
of mandamus. 


David Wiley, ex rel 
E. W. Haggerty 


L-7846 
County: Clackamas 


EXHIBIT __——. 


MINUTES OF 8-19-89 


REPORT OF TRIAL OF OTHER CASES - State Ne fendant 


Demands Verdict 
of or 
Plaintiff Judament. 


______Cause of Action 


H. C. Lesley Inverse Condemna- Plaintiffs Suit dis- 
tion complained missed and 
of periodic all claims 
flooding released in 
caused by consideration 
inadequate of agreement 
culverts to make im- 
under roads. provements in 
drainage sys- 
tem on High- 
way 207. 
L-7657 


County: Morrow 


REPORT OF LEGAL ACTION OTHER THAN TRIAL 


Demands of Verdict or 


Cause of Action Plaintiff sudgment 


State, ex rel Third-party Action for Judge granted 
La Grand Indus- complaint for damages motion to dis- 
trial Supply Co. damages over (payment for miss the third- 
v. Sunset against state. sandblasting party complaint 
Coatings Company, materials) on the grounds 
Ins. v. DOT there was a 
prior action 
pending between 
the parties. 


CEP OIEY Finesse 
MINUTES OF _8-19-80 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant SLB) | Seem Appraisal Settlement 


M. Masters $ 6,500 $10,000 


L-7797 

R-50170 

Section: Remote 

Highway: Coos Bay-Roseburg 

County: Coos 

Approved by: Jack L. Sollis Date: July 30, 1980 


Alvin F. French $10,150 * 


L-7826 

R~50214 

Section: N, Tigard Interchange - §, Tigard Interchange 
Highway: Pacific . 

County: Multnomah 

* Settled by Right of Way Section. 


Vera Elane Puderbaugh $ 1,025 


L-7688 

R~49767 

Section: Allen Avenue Interchange - Sunset Highway-Pacific Highway 
Highway: Beaverton-Tigard 

County: Washington 

*Settled by Right of Way Section. 


exHiBIT_____— 
MINUTES OF Dnata 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
OLsipti tt... Defendant ___. _____Caus€ of Action Plaintiff 
DOT John Charles Frach Striking Bridge $213.70 

plus 

costs 

and 
L-7853 atty- 
County: Clatsop fees 
Disposed of by: Settlement of $213.70. 


State of Oregon Julio F. Barraza Groundsoil $190.00 
Damage 


L-7810 
County: Marion 
Disposed of by: Judgment of Dismissal filed 5-22-80. 


State of Oregon Jeffrey R. Patin Damage to $252.02 
sprinkler plus 
system costs 

and 
atty- 

L-7770 fees 

County: Clatsop 

Disposed of by: Settlement of $252.02. 


State of Oregon Patricia *. Taylor Guardrail $1,222. 
Damage 


L-7750 
County: Marion 
Disposed of by: Unable to locate defendant. 


State of Oregon Kenneth A. Baugher Highway 
restoration 
and clean-up 


L-7716 
County: Lincoln 
Disposed of by: Settlement of $400.51. 


[=XHIBIT : 
MINUTES OF _ 8-19-80 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Actions Taken Under Delegated Authority 


Pursuant. to authority delegated to me, I report the following actions for 
the Transportation Commission's records: 


$ 2,865,647.24 was distributed to 


share of motor vehicle revenues 
for the month of 


On ___ uy 31_, 1%0-, $ 1,716,831.19 (12.17% of the 
Highway Fund) was distributed to the cities for the 


month of | June » 19 Ba. 


(Lists of apportionments on file tn Comnisston Ftles, 
V7 a> 
“atlem. ) 


Dated this 2sTHday of guy , 1980 


i> 
4 fe a 
<—V. E. Skoog, Controller 
Highway Division 


Attachments 


cc: F. B. Klaboe 
John Earley 


VICTOR ATIYEH 
GOVERNOR 


EXHIBIT H 
MINUTES OF 8-19-80 


State of Oregon Aeronautics Division 


3040 25th STREET S.E., SALEM, OREGON 97310 PHONE 378-4880 


August 6, 1980 


MEMO TQ: 


FROM: 


SUBJECT: 


Anthony Yturri, Chairman 
Gordon Coleman 

Michael P. Hollern 

Tom Walsh 

Peter J. Brix 


Paul E. purket, (Asal CD hac? — 


in 
Aeronautics Adm nistrator 


Agenda Items for Commission Meeting, August 19, 1980 
(Actions by Aeronautics Administrator under delegated authority) 


The following information report is submitted concerning real property actions 
I have taken under the authority delegated to me by Commission Order No. 18. 


This will appear in the agenda as an information item only. 


hs 


On February 19, 1980 executed the following: 


a. A Termination of Lease Agreement between Oregon State 
Aeronautics Division (OSAD) and Lebanon Flyways at the 
Lebanon State Airport. 


A ten-year (to January 31, 1990) Flying Service Lease between 
OSAD and Aero-Physik, Inc., dba Santiam Aviation of Lebanon 
at the Lebanon State Airport. 

On February 22, 1980 executed the following: 


a. A Termination of Lease Agreement between OSAD and James 
Oveross for hangar site at Siletz Bay State Airport. 


A five-year (to October 31, 1984) Hangar Site Lease between 
OSAD and Dale McLane at the Siletz Bay State Airport. 


On March 5, 1980, executed the following: 


a. A one-year (to February 28, 1981) Farming Lease between OSAD 
and William Nicks at the Independence State Airport. 
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March 5, 1980 (continued) 


b. 


A five-year (to February 28, 1985) Hangar Site Lease between 
OSAD and W. H. Reed at the Lebanon State Airport. 


A five-year (to February 28, 1985) Hangar Site Lease between 
OSAD and Richard Sether at the Lebanon State Airport. 


On March 13, 1980, executed a one-year (to September 30, 1980) Farming 
Lease between OSAD and Joe Gilbert at the Lebanon State Airport. 


On March 14, 1980, executed a five-year (to February 14, 1985) Farming 
Lease between OSAD and Bo Hayes at the Lebanon State Airport. 


On March 17, 1980 executed the following: 


a. 


A Land Lease (to September 30, 1984) for Heliport and 
Administration Areas between OSAD and the U. S. Forest Service 
at the Oakridge State Airport. 


A Release from the Farming Lease between the OSAD and Noel 
Manley at the Tri-City State Airport. 


On March 19, 1980, executed a One-year (to March 31, 1981) Tiedown 
Rental Agreement between OSAD and Horizon Aviation, Inc. at the Aurora 
State Airport. 


On April 9, 1980, executed the following: 


a. 


Addendum No. 1 to the Tiedown Rental Agreement executed between 
the OSAD and Flight Center, Incorporated at the Independence 
State Airport. 


A five-year (to March 31, 1985) Hangar Site Lease between the 
OSAD and James L. Wright at the Cottage Grove State Airport. 


1980, executed the following: 

Assignment of the Ingress/Egress Permit from OSAD and Reel 
Properties to Marlo Treit and Fred Smith at the Aurora State 
Airport. 


A five-year Hangar Site Lease between OSAD and A. B. Lewelling 
at the Siletz Bay State Airport. 


On May 13, 1980 executed the following: 


a. 


A twenty-year (to September 30, 2000) Lease to FAA for a VASI 
Location on Runway 17 (#DTFA11-80-L-00053) at the Aurora State 
Airport. 
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10. May 13, 1980 (continued) 


os twenty-year (to September 30, 2000) Lease to FAA for a 
VASI Location on Runway 35 (#DTFA11-80-L-00054) at the 
Aurora State Airport. 


Approval Only - Hangar Site Lease between the City of John 
Day and Phil Boyer at the John Day State Airport. 


On May 16, 1980, executed the following: 


a. A five-month (to October 16, 1980) Commercial Concessions 
Agreement between OSAD and Chris Air, Incorporated at the 
Siletz Bay State Airport. 


A five-year (to March 14, 1985) Hangar Site Lease between 
OSAD and Glenn Jones at the Toledo State Airport. 


On June 17, 1980 executed a six-month (to October 31, 1980) Letter of 
Agreement between OSAD and Walker River Expeditions for an Air Taxi 
Service at the Joseph State Airport. 


On June 24, 1980, executed the following: 


a. A five-year (to December 31, 1985) Ingress/Egress Permit between 
OSAD and Michael Cox at the Pinehurst State Airport. 


A five-year (to May 31, 1985) Hangar Site Lease between OSAD 
and Fred Anderson at the Lebanon State Airport, 


On June 26, 1980, executed a Five-year (to June 14, 1985) Ingress/Egress 
Permit between OSAD and Michael O'Malley at the Cottage Grove State 
Airport. 


On July 3, 1980 executed a Letter of Understanding dated June 25, 1980, 
with Bureau of Land Management (BLM) regarding the McDermitt State Airport. 


On July 10, 1980, executed Addendum No, 1 dated June 24, 1980, to the 
Ingress/Egress Permit between OSAD and Michael] Cox at the Pinehurst State 
Airport. : 


he OSAD aircraft 
» 1979. 


On August 6, 1980 executed a Termination of Lease Agreement between Gary 
Clark and the City of John Day at the John Day State Airport. 


September 15, 1980 
Newport, Oregon 


The Commission and staff traveled to Newport for their 
monthly meeting. A no-host dinner was held in the evening at the 
Agate Beach Hilton, 3019 North Coast Highway, Newport, with about 
32 persons attending. 


September 16, 1980 
Newport, Oregon 


The Oregon Transportation Commission met at 9 a.m. in the 
Conference Room of the Marine Science Center on Marine Science 
Drive in Newport. Notice of this meeting was made by press 
release to the newspapers of the general and local circulation 
throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Fred Miller, Assistant Director for Administration 

Robert Royer, Assistant Director for Policy and Planning 

George Bell, Assistant Director for Intergovernmental 
and Public Affairs 

H. S. Coulter, State Highway Engineer 

David Talbot, Administrator of Parks and Recreation Division 

Paul Burket, Administrator of Aeronautics Division 

David Moomaw, Administrator of Motor Vehicles Division 

Dennis Moore, Administrator of Public Transit Division 

Vern Cusack, Federal Highway Administration 

Robert W. Gormsen, Manager, Commission Services 


There were others present including representatives of 
the news media. 

The Commission unanimously approved the following items 
on the consent calendar: 


1) Minutes of the following Commission meetings: 


a. Special telephone meeting of August 11, 1980 
b. Regular meeting of August 19, 1980 


September 16, 1980 


Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation 
Resolution No. 2702" on file in the Commission's 
files, Salem.) 


Authorized payment of $6,200 to the American 
Association of State Highway and Transportation 
Officials for the Materials Reference Laboratory 
and Cement and Concrete Reference Laboratory 
programs for Fiscal Year 1981. 


Distributed Fiscal Year 1981 Federal Aid Urban 
Funds to the urbanized and small urban areas of 
the State as follows: 


FISCAL YEAR 1981 URBAN FUND ALLOCATION 
SMALL URBAN AREAS 
SEPTEMBER 1980 


Urban Area Population Percent of Total Federal Funds 


Albany 26,252 
Ashland 15,650 
Astoria 9,875 
Baker 9,575 
Bend 17,912 
Coos Bay 24,275 
Corvallis 41,750 
Cottage Grove 7,000 
Dallas 8, 351 
Forest Grove 11,558 
Grants Pass 14,400 
Klamath Falls 36,637 
LaGrande 11,250 
Lebanon 9,167 
McMinnville 13,668 
Medford 38,572 
Monmouth 6,025 
Newberg 10,107 
Newport 7,532 
Ontario 8,500 
Pendleton 14,402 
Roseburg 17,579 
St. Helens 7,900 
The Dalles 10,702 
Woodburn 10,625 


.7440 $ 107,969 
.0204 64,365 
. 5368 40,613 
. 4598 39,380 
.6015 73,668 
2361 99 ,837 
.7254 171,709 
.7983 28,790 
.1453 34 ,345 
. 9692 47,536 
6993 59,224 
.4119 150,681 
8901 46,269 
3550 37,703 
5112 56,213 
. 9090 158,639 
.5478 24,780 
.5964 41 ,567 
.9349 30,977 
. 1836 34,959 
.6998 59,232 
5159 72,298 
0295 32,492 
.7493 44,015 
7295 43,698 


6 
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2 
2 
4 
6 
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2 
2 
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TOTALS 389 , 264 100.0000 $1,600,959 


NOTE: Above funds allocated to small urban areas on per capita basis using 
latest State population figures as proposed by League of Oregon Cities. 


September 16, 1980 


FISCAL YEAR 1931 URBAN FUND ALLOCATION 
SEPTEMBER 1980 


Oregon's Fiscal Year 1981 Urban Apportionment $6,772,785 


Less 1-1 1/2% HPR Funds 101 ,591 

Less 1/2% PR Funds 33,864 (135,455) 
TOTAL ,637, 
Less Allocation of Funds Attributable to Portland 

Urbanized Area (Over 200,000 Population) * (3,858,448) 


Funds Available to Balance of State $2,778,882 


Federal Percent of Fund 
Urban Area Population. Total Allocation 


Eugene 139,255 25.4107 $ 706,133 
Salem 93,041 16.9777 471,790 
25 Small Urban Areas 57.6116 1,600,959 


TOTAL 548,018 100.0000 $2,778,882 


*Attributable Funds $3,858,448 
Less Funds Transfered to Federal Aid Primary 3, 386 ,392 
Balance of Portland Urbanized Area Allocation 3 472,056 
City of Portland's Fair and Equitable Allocation of 

Portland Urbanized Area Allocation: 


1975 City of Portland Population 379 ,826 


1975 Portland Urbanized Area Population 
46% x $472,056 = $217,146 


NOTE: City of Portland's Allocation is based on 1975 population estimates 
obtained from the Center for Population Research and Census. 


Adopted as a permanent administrative rule the 
April 1980 Edition of Work Zone Traffic Control, 
together with an Errata Sheet to use as a Guide to 
Part VI of the Manual on Uniform Traffic Control 
Devices. (Copy of "Administrative Rule No. 134" 
on file in the Commission's files, Salem. Rule 
filed with the Secretary of State on September 18, 
1980, and effective that date. Rule will be 
published in Secretary of State's Administrative 
Rule Bulletin on October 1, 1980.) 


Allocated Fiscal Year 1981 Federal Aid Secondary 
Funds to the individual counties of the State as 
follows: 


(Continued on next page.) 
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FISCAL YEAR 1981 FAS ALLOCATION TO COUNTIES 
7 SEPTEMBER, 1980 


TOTAL FUNDS 

Including State's and 

Counties' Match Money 
pt Serer FEDERAL FUNDS (Rounded to Thousands) 
Baker $ 76,451 $ 87,000 
Benton 112,438 128 ,000 
Clackamas 306 , 786 349,000 
Clatsop 104 ,829 119,000 
Columbia 127 ,090 145,000 
Coos 172,900 196 ,000 
Crook 84,904 97 ,000 
Curry 85,643 97 ,000 
Deschutes 116,637 133,000 
Douglas 268 , 684 306 ,000 
Gilliam 52,850 60,000 
Grant 71,600 81,000 
Harney 83,042 94 ,000 
Hood River 86,502 98,000 
Jackson 252,785 287 ,000 
Jefferson 79,846 91,000 
Josephine 130,608 148,000 
Klamath 120,900 137,000 
Lake 71,370 81 ,000 
Lane 315,597 359 ,000 
Lincoln 116,981 133,000 
Linn 231,299 263,000 
Malheur 162,010 184,000 
Marion 270,948 308 , 900 
Morrow 75,554 86 ,000 
Multnomah 103 , 662 118,000 
Polk 108,591 123,000 
Sherman 52,635 60,000 
Til lamook 106 ,828 121,000 
Umatilla 194 ,480 221,000 
Union 84 417 
Wallowa 
Wasco 
Washington 
Wheeler 
Yamhill 
TOTAL 


SUMMARY - FISCAL YEAR 1981 COUNTY FAS FUNDS 


County Federal Apportionment Funds $4,842 ,296 
Less legal costs for research for County road adinin. 65 ,899 
Federal apportionment to be distributed (rounded) $4,776 ,000 
Plus estimated State Match Funds 321,000 
Plus estimated County Match Funds 321,000 
TOTAL FUNDS $5,428,000 


NOTE: Above funds allocated to individual counties on basis of formula (25° 
equally, 60% on rural population, and 15% on rural county road mileage) proposed 
by Association of Oregon Counties and approved by Transportation Commission. 
Federal funds are estimated to represent approximately 88% of total county road 
FAS funds with State and County funds estimated to be approximately 6% each. 


7) Authorized increases in project authorizations 
on the following contracts: 


a. Contract No. 8924 for Lafayette Highway- 
Webfoot Road Section, FAS A698, Yamhill 
County, in the amount of $30,000 
(9.1% increase). 


(Continued on next page.) 
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Contract No. 9124 for the Ferguson Road- 
Tekampe Road Section, Deschutes County 
Road, in the amount of $39,600 (19.7% 
increase.) 


Reappointed Mike Lockhart and appointed 
Virginia I. Meissner to the Winter Recreation 
Advisory Committee for two-year terms expiring 
on June 30, 1982. 


Agreement with Oregon Hospitality and Visitors 
Association for travel promotion services through 
the remainder of 1979-81 biennium in the amount 
of $15,000. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salen. ) 


Chairman of Transportation Commission Exhibit 
Director of Transportation Exhibit 
State Highway Engineer Exhibit 
Assistant State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
Highway Controller Exhibit 


Mr. Klaboe asked Fred Miller to explain his request to 
the Commission to secure the services of a consultant to perform a 
thorough and comprehensive review of the existing Highway Division's 
financial management system — revenue forecasting and management; 
accounting; and expediture planning. Mr. Miller recalled that the 
Commission had earlier expressed concern over the adequacy of the 
system and indicated an interest in obtaining the services of a 
consultant to review the system. To accomplish this review, he 
said, a request for proposals should be issued to potential 
management consultant firms to determine their interest and solicit 
their proposals. He said a copy of this request for proposal was 
sent to the Commission for their review on September 9, 1980. 
(Copy on file in the Commission's files, Salem.) He continued 
that the recommendations resulting from the study would be ready 
by the end of June 1981 and estimated the cost between $50,000 and 
$100,000. Mr. Brix commented that the request seemed reasonable 
and he had no objection. The Commission unanimously approved the 
request. 


The Commission reconfirmed Tuesday, October 21, 1980, 
for their next meeting in Salem at 10 a.m. The November meeting 
was set for Tuesday, November 25, 1980, at 10 a.m. in Salem. 
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Mr. Talbot requested approval of an agreement with Lane 
County and the Museum Commission transferring funds in connection 
with a State Museum of Natural History to be located in Alton Baker 
Park in Eugene, Lane County. The Commission voted approval of his 
request. 


Mr. Talbot reported that park attendance is up about 
4 to 5% compared to 1979 which increases the revenue. He said 
Fort Stevens State Park, the largest campground, however, is down 
in attendance about 25%. Mr. Brix commented that he felt this was 
due to the decline in salmon fishing. Mr. Talbot referred to a 
written report on park attendance dated September 11, 1980, which 
was mailed to the Commission. (Copy on file in the Commission's 
files, Salem.) 


Mr. Talbot explained the recent Vortex II alternative 
energy event scheduled for Labor Day weekend which did not material- 
ize. He said sponsors of Vortex II had requested use of the 
Willamette Mission State Park in Marion and Yamhill Counties as a 
meeting place for a large group of persons from throughout the 
United States, who had planned to gather at the Park for a few 
days for the purpose of sharing information and ideas on energy 
conservation. Several requirements had been established and were 


to be met prior to the Labor Day weekend. The Vortex II group had 
failed to meet these requirements and as a result, Mr. Talbot, 

working with the Governor's Office and Legal Counsel, closed the 

Park to vehicle entry from 9 a.m. August 29, to 12:01 a.m. September 3, 
1980. ("Parks Administrative Rule No. 137") He said any vehicle 
could leave the Park but none could enter. The weather was bad 

and the group that was in the park slowly left. 


Mr. Talbot continued that the Vortex group has served 
notice that they are planning Vortex III next year. He pointed 
out that it was difficult for the Parks administration to reasonably 
determine whether the energy conservation theme had legitimate 
value. He feels that the Department of Energy and the Public 
Utility Commissioner should be included in an evaluation of this 
prior to the next Vortex meeting. He felt that the adoption by 
the Commission of an administrative rule relating to large 
gatherings in Parks would be helpful in the future and then the 
groups would know what is expected of them. 


Upon Mr. Coulter's recommendation, the Commission 
unanimously adopted a temporary rule to govern the issuance of 
permits allowing tow cars to tow disabled vehicles or combinations 
of vehicles on State highways. ("Permit Administrative Rule No. 44" 
on file in the Commission's files, Salem. Rule filed with the 
Secretary of State on September 19, 1980, and effective that date. 
The rule will be published in the Administrative Rule Bulletin on 
October 1, 1980.) 
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Mr. Coulter handed the Commission 4 copy of a letter 
from Mr. Don Shaffer, Bicycle Route Engineer, 
the Advisory Committee on Bicycles: The letter 
program for foot ail construction. 
said he n's approval 
Walsh aske 
Mr. Coulter T 
the future as i intenance 
tighter it may be pru i now a 
share flowing t° the bicycle Colem 
4f bike path use was increasing: a report on 
that would be prepared and delivered to the The 
Commission unanimously approved the projects as follows: 


Molalla Bike Path $ 49 ,000 


Improvement of existing path used by school children 45 
requested by community - 


Dewey Avenue (Baker) $ 90,000 


Construction of ramp to replace stairway S° bikes can 
get under railroad. 


Sutton Lake - 37th (Florence) $ 38 ,000 


Construction of shoulders on unit not scheduled for im- 
provement for a fev years. 


Church Road-Pacific Highway West $ 203,000 
Shoulder bike lane construction on Wil amina-Satem Highway - 
Poterf creek-Poodle Creek $ 250 ,000 


Shoulder bike lane construction on a segment of the 
Florence-Eugene Highway: 


y.s. 97 Shoulder Designation $ 


Placing an eight-inch fog line and occassional bike 
stencils on .S. 97 from Bend to Sun River. 


canyonville-Stanton Park $ 49 ,000 


Constructing and marking shoulders On y.S. Highway ” 
from canyonvi lle north to Stanton Park. 


Monmouth- Independence $ 49 ,000 


Spot-widen and restripe to provide for on-street bicycle 
Janes. 


pikes-In-Tunnel Signs $ 25 ,000 


pikes-in-tunnel signs actuated by bicyclists to warn 
motorists that bikes are in Knowles Cree! Tunnel. 


(Continued on next page-) 


Vernonia (Bridge Street) $ 20,000 
Adding width to Bridge Street to provide bicycle lanes. 
Rickreall-Monmouth (U.S. 99W) $ 60,000 
Overlay existing bicycle path. 

Hanley Road (Medford) $¢ 60,000 
Shoulder widening, stripe and sign (20% local match). 
Ashland-Emigrant Lake $ 5 ,000 
Warning signs. 

Beaver Street (Portland) $ 20,000 


Inter-connection for Willamette Greenway Bicycle Path 
(on city street). 


Lincoln County Line-Douglas County Line $ 18,000 
Oreaon Coast Highway shoulder improvement. 
Gardiner-Reedsport $ 22,000 
Oregon Coast Highway shoulder improvement. 
Lakeside-Coos Bay $ 4,300 


Oregon Coast Highway shoulder improvement. 


Total $958, 300 


Mr. Moore introduced Lee LaFontaine who explained that 
the City of Newport will start a bus system the middle of October. 
He said there will be one bus in service and one in reserve. He 
continued that the City owns the buses but will engage 4 private 
operator and the funding is a combination of State, Federal and 
Local funds. It is hoped that the system can help the bayfront 
traffic problem and create a way of attracting additional tourists 
if there is a fuel shortage. In response to Commissioner 
Hollern's inquiry, Mr. LaFontaine said the bus will operate south 
to the end of the bridge and north to the Agate Beach Hilton. 

(A handout to the Commission entitled Newport Transit Program is 
on file in the Commission's files, Salem.) 


Mr. Moore asked authority to enter into an agreement with 
Tri-Met to provide matching funds from the Light Rail Construction 
Fund, which is $16.1 million, for the Banfield Transitway Project 
in Multnomah County. He said the Law provides that the Department 
will enter into an agreement with Tri-Met for use of those funds. 
The Commission unanimously granted Mr. Moore's request and authorized 
the Director to sign the agreement. 


September 16, 1980 


Mr. Moore also asked authorization for the staff to appear 
before the Legislative Emergency Board for authority to receive 
approximately $6,000 from the Salem Area Transit District and to 
enter into an agreement for technical services to be provided by 
the Public Transit Division. He said that the District is 
planning to develop a transit service package and budget to 
present to the voters in February 1981 and has asked the Division 
to provide a technical review of the proposals and prepare a 
modified service package. He continued that the Division is not 
able to provide the service without reimbursement ; consequently, 
Emergency Board approval is necessary. The Commission unanimously 
approved the request. 


Mr. Moore asked authorization for the staff to appear 
before the Emergency Board to seek authority to transfer $75,000 
from the budgeted line items for the State's share of capital and 
operating expenses to the line item for advertising within the 
budget for the Willamette Valley Rail Project. He said that the 
$54,000 budgeted for advertising is insufficient to carry out an 
adequate publicity program. The Commission unanimously approved 
Mr. Moore's request. 


Mr. Moore asked for the Commission's approval to invite 
Tri-Met and the Lane County Transit to discuss the light rail 
construction project in Portland, Banfield Transitway Project, 
West Portland Project, etc., at a luncheon meeting following the 


October 21st meeting. Commissioner Hollern and Vice Chairman 
Walsh said they preferred each group to appear separately. 

Mr. Moore said Tri-Met will join the Commission following their 
meeting on October 21, 1980 and Lane County Transit will be 
scheduled later. 


As previously agreed at the August 19, 1980, Transportation 
Commission meeting, Jack Sollis would attend the $15 million 
Highway Division bond sale at 9 a.m. this morning in the General 
Services Building in Salem and would place a telephone call to the 
Commission after the bids were opened. 


At 9:35 a.m., a conference telephone call was received 
from Mr. Sollis by use of a speaker phone. 


Chairman Yturri asked who was present and Mr. Sollis 
responded that he and Mr. Howard Rankin, the Bond Counsel, were 
on the telephone. 


Mr. Sollis asked for the Commission's authority to name 
the fiscal agency of the State in New York City, New York, as the 
place where bonds and interest would be paid. The Commission 
unanimously granted that authority. 
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Mr. Sollis asked Mr. Rankin to explain the bids. Mr. Rankin 
said three bids were received as follows: 


Bank of America NT and SA 
(And a syndicate) N.1I.C. Cost 6.9372% 


Oregon Bank (on behalf of 
Chase Manhattan Bank and 
Associates) N.1I.C. Cost 6.99922 


First National Bank of 
Oregon (as agents for 
First National Bank of 
Chicago and Associates) N.1I.C. Cost 6.8902% 


Mr. Rankin said from a legal standpoint the bid of 
First National Bank of Oregon as agents for First National Bank 
of Chicago and Associates appears to be an acceptable bid and he 
recommended acceptance. 


Vice Chairman Walsh moved and it was seconded that 
Mr. Rankin's recommendation be accepted. The Commission unanimously 
accepted the bid. 


Chairman Yturri commented that he felt it was a very 
satisfactory bid and thanked Mr. Sollis and Mr. Rankin for their 
help. 


Mr. Wes Smith, Principal of Ashland Junior High School, 
asked the Commission to consider the installation of a traffic 
signal at Walker Avenue and Highway 66 (Green Springs Highway). 

He pointed out that this intersection is very dangerous for the 
students. He used a videotape to show the Commission pictures of 
the interchange as used by the school children. He said the 
request is for the Commission to install the signal as a special 
situation and as an exception to their policy. Mr. Smith continued 
that they are on the State's schedule to have a warrant study done 
next month but he was concerned that it would not meet the require- 
ments called for in the warrant. He presented petitions signed by 
approximately 1,500 persons and eleven other endorsements, including 
resolutions from the Ashland City Council and Ashland Public School 
District No. 5 supporting this installation. (Petitions and 
endorsements on file in the Commission's files, Salem.) 


Mr. Gordon Medaris, Ashland City Councilman, thanked the 
Commission for the three-quarters of a mile widening project on 
Highway 66. He also said he was present to lend his support of 
the signal project. 


September 16, 1980 


Mr. Coulter said the past policy of the Commission has 
been that traffic signals would only be installed at those locations 
where the warrants have been met as established in the Manual on 
Uniform Traffic Control Devices. He pointed out that established 
standards were used throughout the State and that insured fair 
treatment as well as reducing liability to the State. In certain 
situations, he said, signals can increase rather than decrease 
accidents. He said this particular intersection is scheduled for 
investigation next month. 


The Chairman pointed out the need to adhere to a set 
policy with certain standards, but he also recognized that the 
Commission might consider changing that policy rather than making 
exceptions to it- He asked Mr. Coulter if the study could be 
speeded up. Mr. Coulter said that it could and he would report 
back to the Commission by the October meeting, if possible, of his 
findings. The Commission agreed to consider this matter again 
when the report is received from the staff. 


Mr. Smith said he would like to come to the October 
meeting and discuss this matter further with the Commission. 


Mr. Pete Sorensen, Manager of the Port of Tillamook Bay, 
wanted the Commission to be aware of two problems in his area that 
needed attention. One is the repair to the railroad at a cost of 
about $1 million and the second is paving of the airport. He 
wanted these two needs to be made a part of the record. 


Mr. Del Brown from Florence said improved public transit 
was needed from Florence to Eugene. The Chairman asked him to 
contact Mr. Moore. Mr. Brown also stated that the airport is 
often disabled by fog which comes in from the sea and felt this 
could be remedied by moving the airport inland. The Chairman 
referred him to Mr. Burket. 


Mr. Henry Wolf representing the Twenty Miracle Miles 
Chamber of Commerce welcomed the Commission to Newport and said 
he was aware of a project scheduled on Highway 18 for 1983 and 
if it could be moved ahead it would be appreciated. 


The meeting was adjourned at 10:10 a.m. 


Robert W. Gormsen, Manager 
Commission Services 
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LIES OF 9-16-80 


~ 


iViEIN| poo Vi 
zOS . Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way ) 
Number Name Consideration 


50366 Vincent, Beatrice S. $ 7,000.00 
50483 Blixseth, Timothy L. et al 6,475.00 
50491 Hodges, Howard L. & Erville J. 3,200.00 
50500 Chrysler Corporation 2,113.80 
50501 Montgomery Ward & Company 10,605.00 
50768 Humbert & Walker Logging Co. 116,300.00 
50929 Wooley, Lawrence D. & Sonja M. 900.00 
51286 McNab, Francis J. -0- 

8 Transactions § 146,593.80 


Supplement No. 2 to agreement with State of Washington for 
the construction of the Columbia River (1-205) Bridge. 

The supplement will reimburse the State of Washington for 
the costs of the redesign of the Washington approach spans 
occasioned by the value engineering (VE) redesign of the 
river spans under an Oregon contract. The estimated pay~ 
ment to the State of Washington will be $7,800. That 
charge will be deducted from the estimated $2 million VE 
saving to be shared by the State and the contractor. 
(Bridge Section) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


Dated this v4 day of Lag 1980 


OE 
a AG 9-16-80 
EPORT OF CONFIRMATION oF AGRON ‘TAKEN :UNDER DELEGATED_ AUTHORITY 


R C 


Forest Boundary-N. Powder River 


; (Contract No. 9171) . 
Type of Work Paving F.A. Proj. No. State 


RSF ncceancancaeneeenn CE AICK 


Cain Baker Highwey Haines-Anthony 


No. of a i i lle Low Bidder Baker Redi -Mi X tHe; Baker 


121,700.00 


Low Bid $_ -———2 


Engineer's Recommendation: Award to low bidder. 


eae eee Project Rocky Poi nt-M.P. 310.07 Section __—— 
Contract No. 


Bikeway State 


Type of Work F.A. Proj. No. ——$_$_$<$_$_ 


Curry Oregon Coast 


County —————— Highway 


ee 


2 . ab 2 2 9 ’ 
ee a Horton Bros., Inc. , Brookings 


BO 


195,062.00 


Low Bid $ 


Engineer's Recommendations: Award to low bidder. 


Reedsport-Clear Lake Section 


(Contract No. 9173) rae 
___F.A. Proj. No. State 


nes TOL OCT _— 


Dp < } 
Type of ee 2S: | 


ae ae 


Coney eee AS en ion Oregon Coast 


'P e ce 
she. bt Biddiors 4 5 ow Glade Ray Wells, Inc.>5 Florence 


93,932.00 


Low Bid S 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 


A 
9-16-80 


Ne Deaton Heppner Rock Production Project 
(Contract No. 9174) 
type uf Work. KOCK Pre@duction ek pees, a eee 


M 3 \ is r 
EID b> SO, Was co-Heppner 


NE ee 7 RT Po D Mc D Corporation, LaGrande 


100 ,500.00 


Low Bid $ 


Engineer's Recommendation: Award to low bidder. 


Falls City (N. Main St.) 
(Contract No. 9175) 


(Dy + D 4 “+o 
Grading and Paving | F.A, Proj. No, 2 vate 


TE enieecrtateumai PROLRCT 


Type of Work 


Polk City Street 


County 


have c 3 
No. of GE Low Bidder _ Morse Bros., Inc ae Lebanon 


Engineer's Recommendations: Award to low bidder. 


Ne. ae Sunset Hills Memorial Park (Cemetery) Acces 
(Contract No. 9176) 


2 ts NN aah 2% 
Type of Work __orade, Pave, Structures & Signing RA, teal ee: 


dewsie Washington signedeney Sunset 


Q f ayn + in +4 ~ a Dan 
ie. of Richie Low Bidder Harry B. Stanley Construction, Salem 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 
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Coos Bay-Roseburg Hwy. @ 2nd Street 


(Contract No. 9177) 
Sr anes Traffic Signal Installation F.A. Proj. No. State 


No. re PF 1/001 


Coos Bay-Roseburg 
County —_ ————— Highway y 3 


2 : s ai sebur 
No. of Bidders 3 Low Bidder__S ims Electric, Inc., Roseburg 


Low aig ¢_43+540.00 


———$$ 


—_ 


Engineer's Recommendation: Award to low bidder. 


ae Riki North llth St.-Wyeth StaiSt. Helens) 


, ere SEC8 M.n000(22), 
Type of Work __ Grading, Paving & Signing F.A. Proj. No, _M-0000( 23) 


Columbi City Streets 
County LC | Oe Highway 4 ¥ 


4 irt & regate Interchange, Gresham 
No. of Bidders__ d Low Bidder Di rt_& Aggt egate ~ dele 4 


| Q Q 
bnienig 207a892,.00 


Engineer's Recommendations; Award to low bidder. Subject to concurrence of the FHWA. 


On August 19, 1980, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids 
were received August 14, 1980, and authorized him to sign 
the contracts when conditions for the awards have been met. 


a 2 . 
Dated this — day of Ly Corebae'1980 


Oregon Transportation Commission 


A 


ADM] ~.. 9-16-80 
TO: Oregon Transportation commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
And Confirmations 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


48333 First National Bank of Oregon $ 13,670.00 
1 Transaction $ 13,670.00 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans~ 
portation Commission. Pursuant to that authority, and acting in accord- 
ance therewith for the Commission, I approve the option listed above 

and report this action for your official records. 


pated this *° day of ep icdl , 1980 


ce. eee 


i } ' 
¢ lL Alec 4 
Anthony Yturri,' | 
Oregon Transportation Commission 


On July 30, 1980, L approved Supplemental Agreement No. IV with Multnomah 
County to Phase IIl of the Multnomah County Operations and Maintenance 
Facility. (File 46993-A) 


On August 11, 1980, I accepted an option from Howard L. and Erville “P 
Hodges, for the N. E. Alameda Avenue-N.E. Garden Valley Boulevard 
Section of the Oakland- Shady Highway in Douglas County. Consideration 
$3,200. File 50491. 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans~ 
portation Commission. Pursuant to that authority, acting in accord- 
ance therewith for the Commission, I approved the above agreement and 
accepted the above option (File 50491) and report this action for your 


official records. 
pated this © day of Licepree? , 1980 
/p\- > wb 
th _~ 


} . airman 
AY ENGINEER ” Oregon Transportation Commission 
A 
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APPROVED 


Sat 


ATE 
pate: 5 - 


Bit 
9-16-80 
SUBJECT: Report of Actions Taken Under Delegated Authority (Confirmation) 


TO: Oregon Transportation Commission 


No | Projact ath S 4 "E" & "F" Streets (Grants Pass 
(Contract No. 9179) 
Typu of Work __ traffic Signal Installation F.A. Proj. No. 


en 1,4 > 7 of ee oe 
County Josephine Highway City Streets 
c ’ Pe Ir Saree y ee ie ¢ os 
No, of Bidders 2 baear Glchies Linnco Electric Co., Albany 


Low Bid $08,121.50 

Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Grants Pass and the sum of $82,580.00 is 
deposited by the City. 


No Pealect Beaverton-Tigard Hwy. @ Walker Road Interchange 
Bese et 2 RRO th aches Saeed MEAD. babe neil ne Ms a 
(Contract No. 9180) 
Type of Work Tratfic Signal Installation F.A. Proj, No. _vtate 


County ___ Washington Highway Beaverton-Tigard 


(6 ]- 7A) " Pt oe en Ba eres : , 2 ae 
No. of Bidders 6 Low Bidder. Hansen. Electric Company, Inc., Coos Bay 


Lav oie Seaees- 00 


Engineer's Recommendations: Award to low bidder. 


les Resient Cornell Road @ Murray Blvd. 
(Contract No. 9. 9181) 


‘sada Beascsn~ s eo ce [X= M _a€ 22 
Type of Work WVigade, rave © Signals _F.A. Proj. No. 902 (4 ) 


Woachinetpoy YAT]T QO0N99 Corne 
County 1S) Nee Highway FAL JUL (Cc rnell) 


Ne. of Bidders é Low Bidder_tlertz Electric, Inc., Albany 


Low Bias 106,717.70 


Engineer's Recommendations: Avard to iow bidder subject to coneurrence of the 


FHWA and Washington County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE..2-2 8-229. 


A 


9-16-80 


No ee _Preyact - oJ 2 ) rar king Lots pe & 
(contract No. 9182) 
Typuy of Work ——— Gri ling & Paving F.A, Proj. No. EN 


——— ns 


Multnomah 


County ——— ial iti cat ER cn 


No. of Bidders 4 Low Bidder Dirt & Aggtc rate Interchange, Inc., Gresham 


Low Bid $= 53,572.20 


Engineer's Recommendation: Award to low bidder subject to concurrence 
CLey af Port land and “ FHWA and the sum of 
$8,400.00 is deposited by the City. 


Bancroft st ,-Sellwood Bridge (portland) 
Contract No. » 8 


‘onde. Pave; 526! Lun § Ix-< ee. 
Type of Work Grade, Pave, sign, Lilum.,; & Sigs: ¢ a. Proj. No. 9565(12) 


No. Project ——— 


Mu ysmah Jswego 
Mul tnomait Highway Oswe £3 ¢ 


County  —— 


No. oj Bidders nie Low Bidder _ Cascade Constructo eee 


¢ nt eer ne tratl 

Low Bid $2222 ER . 

Engineer's Recommendations Award to low bidder subj eee 
City of Portland and the 


$593,000.00 is deposited by 


On August 25, 198 I accepted the State Highway Engineer's 
recommendations ni award of the projects on which bids were re~ 
ceived August 21, 1980, and authorized him to sign the contracts 
when conditions for the awards have been met. 


Anthony YturrA Mairman 
Oregon Transportation Commission 


s;cade Construction Company, 1nc-, Portland 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


69-2.47S William H. & Mary Lee Stringfield §$ 100.00 
1 Transaction $ 100.00 


Reciprocal use agreement with the U. S. Forest Service and 

the Department of Forestry regarding the Mt. Emily Communica- 
tion's facilities in Union County. This agreement concerns 

the sharing of Highway Division communication facilities and 
microwave bands at the Mt. Emily communication facilities with 
the U.S. Forest Service. This agreement also involves the con- 
struction of two modular buildings by the Oregon Department of 
Forestry with materials provided for by the Highway Division. 
These buildings will be shared by the Department of Forestry 
and the U. S. Forest Service. U. S. Forest Service will also 
construct a tower to be used by all parties. This agreement 
will not interfere with the Highway Division's current use 

of its communication facilities at this location. (Radio Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Oregon Transportation Commission 


PPROVED 


Ate vipiWay 
ome. 9 2/ 


Oregon Transportation Commission 


SUBJECT: Confirmation Reportsof Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith fo. the Commis - 
sion, I approved the following itemsand report this action 
for your official records: 


1) On August 14, 1980, I approved an agreement 
with Timber Service Company granting the 
Highway Division authority to cross certain 
land owned by Timber Service Company and the 
use of an existing road also owned by Timber 
Service Company to gain access to the Highway 
Division communication site on Scott Mountain. 
There is no charge to the State for this permit 
which shall terminate in two years from July 31, 
1980. (Linn County) 


On August 19, 1980, approved entering into agree- 
ments with local governments concerning the use 
of radar units in conducting traffic engineering 
studies. 


Dated this 2f day of Ee 
Ce Z, 2 Cc4 te 


Anthony Yturri / Ch4irman 
Oregon Transportation Commission 
PPROVED . , 


— 


comeing 
TE iGHW4 ENGINEER 
21/5 


— 


UNUTES OF 9-16-80 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50723 Johns Landing Commercial Areas $ 500.00 

Association 
50777 Oregon Division of State Lands 475.00 
51129 Ronald P. Piazza and Carol A. 

Laughery 1,720.00 
51209 Western Service Company 150.00 
51238 Hoffman, Henry C. & Marie et al -0- 

5 Transactions 2,845.00 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


Dated this 2 day 08 Aepleechee980 


Oregon Transportation Commission 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 

behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, / approved the action listed below and 


report it for your official records: 


On August 18, 1980, approved a Personal and 
Professional Service Contract with Dr. Matt 
Amano of Corvallis to conduct a one-day Equal 
Employment Opportunity and Affirmative Action 
Workshop in Salem on September 4, 1980, ata 
cost of $300. 


Dated this 3rd day of September 1980. 


pf a Oe 


—KTaboe, Director of Transportation 


C 
9-16-80 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me 
to award contracts, lI awarded the following contracts: 


1) Work on N. llth Street-Wyeth Street Section of 
West Street and North 16th Street in St. Helens, 
Columbia County. Bids received August 14, 1980. 
Contract No. 9178 awarded August 19, 1980, to 
Dirt and Aggregate Interchange, Inc., Gresham, 
at $137,892.80. 


Work on Cornell Road at Murray Boulevard on FAU 
9022 in Washington County. Bids received August 21, 
1980. Contract No. 9181 awarded September 3, 1980, 
to Hertz Electric, Inc., Albany, at $106,717.70. 


Work on S. E. Powell Boulevard Parking Lots A and B 
on the Mt. Hood Highway in Multnomah County. Bids 
received August 21, 1980. Contract No. 9182 awarded 
September 2, 1980, to Dirt and Aggregate Interchange, 
Inc., Gresham, at $53,572.50. 


Work on S. W. Bancroft St.-Sellwood Bridge (Portland) 
Section of the Oswego Highway in Multnomah County. 
Bids received August 21, 1980. Contract No. 9183 
awarded September 2, 1980, to Cascade Construction 
Company, Inc., Portland, at $3,255,550. 


fA 
Dated thisS day ot Aodiliaben 1980 


C - 
9-16-80 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on pehalf of the 
Oregon Transportation sccion. Pursuant to that authority > and 
acting in accordance r the Commission, I approved all 
actions listed below and report them for your official records: 


1) On July 31; 1980, established a 40 MPH speed 

zone on the Jacksonville Highway No. 

0.12 mile north of New Hope Road (M.-P. 
to 0.10 mile east of Murphy Cree 
(M.P. 6.76) in Josephine County- 
Speed Zone Resolution File No. 
January 25> 1966. (Speed Zone Order No. 
(Approval was given by Larry Rulien on pehalf 
of H. S- Coulter.) 


ed a 30-day special 
Sherman Highway from 
rman and Wasco 
Counties. oved 4 
30-day extension zone. (Approval 
was given by Larry half of H. S- 
Coulter.) 


On August 8, 1980, established the following 
speed zones on the Coos Bay-Roseburg Highway 
No. 35 in Douglas County: 


45 MPH from 200 ft. southwest of Burma Rd. 
(M.P. 55.40) to 0.26 mile northeast of 
South Camas Road (Burma Rd.) (M.P- 55.70) 


40 MPH from 0.26 mile northeast of South 

d (Burma Rd.) (M.-P. 55.70) to 

0.56 mile northeast of South Camas Rd. 
(Burma Rd.) (M.P- 56.26) 


of the Community of Camas Valley-) 
Resolution File No. 64 

" . (Speed zone Order No. 847) 

(Approval was given by Larry Rulien on pehalf 

of H. 5S. Coulter-) 


On August 11, 1980, established a 40 MPH speed 
zone on the Pacific Highway No. 1 (Lampman 
Frontage Road) from 0.96 mile east of Old 
Stage Road (M.P. F42.14) to 0.12 mile west of 
Old Stage Road (M.P. F43.22) near the city of 
Gold Hill in Jackson County. (Speed zone 
Order No. 848) 


Due to a serious potential problem of differential 
settlement in bent 3 of the northbound [-205 over- 
crossing of the Banfield Freeway (Contract 8519), 

the contractor on the project has been requested to 
correct the problem. If the contractor does not 
proceed, I will declare this situation an emergency 
and grant authority to solicit quotes from three 
responsible contractors to do the work without call- 
ing for competitive bids. (This authority is dele- 
gated to me under Delegation Order No. 23, paragraph 
10). The preliminary estimate is $50,000 for the 
corrective work which will involve drainage correction 
and jacking the structure to grade. Time is of the 
essence and repairs must be completed before the start 
of the Fall rains. (Approved by Mr. Coulter on 
August i ae 1980.) 


On August l, 1980, lL approved an agreement with 

Polk County covering the emb ankment construction 

on Beck Road in connection with the reconstruction 

of the Wallace Bridge-Hart Road Section of the 
Willamina-Salem Highway in Polk County- (Approval 
was given by Larry Rulien on behalf of H. s. Coulter.) 


On August 22, 1980, I approved abandonment of the 


following outdoor advertising site leases: 


File 47017 $173.00 
File 35766 80.00 
File 35870 200.00 
File 43233 80.00 


Repeated attempts to collect these rentals have 
failed; therefore, I abandoned them as uncollectible. 


Dated this p us day o Lyle nf , 1980 


———— ~~ « id 
oma CY 
, Coulter, State Highway Engineer 
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D 
9-16-80 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ASSISTANT STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to accept 
contracts completed according to specifications, I accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 


Willamette Western Corp. Hill Rd.-Vista Lane August 13, 1980 
No. 9079 Clackamas County 


Hertz Electric, Inc. E. Greenwood Ave. @ E. 8th August 13, 1980 
No. 8995 St. (Bend) 
Deschutes County 


Elting, Inc. Spring Creek Hill August 14, 1980 
No. 9054 Klamath County 


Ross Bros. Const. Inc. S. Fk. Coquille River August 14, 1980 
No. 8757 (Gaylord) Bridge 
Coos County 


Tice Elect. Co. SE 82nd Dr. @ Oatfield August 18, 1980 
No. 9053 Rd. (Gladstone) 
Clackamas County 


Marion Const. Co.,Inc. Silver Falls State Park August 25, 1980 
No. 9004 Marion County 


Mid Oregon Crushing The Dalles-Calif. Hwy. @ August 25, 1980 
Co., Inc. & Philip Lower Bridge Rd. 
Dahl, J.V. Deschutes County 
No. 9016 


Siuslaw Const. Co.,Inc. Youngs River Falls Bridge August 25, 1980 
No. 8999 Clatsop County 


Johnson Rock Products, Teakwood Ave.-Myrtle Ave. August 27, 1980 
(Coos Bay) 


Inc. 
No. 9074 Coos County 


September 2, 1980 SK 


C. T. Keasey 
Asst. State Highway Engineer 


ie 
Thee coM 4 


September 1980 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 

lowing actions for your official records: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


Service Contract with the Willamina and Grand Ronde Railroad 

Co. for grade crossing protection devices at Valley Junction 
on the Three Rivers Hwy. in Polk County. Approved August 6, 
1980. RR 1022 (23-50). 


Extension of Permit with Burlington Northern for a detour 
at Woodson Slide on the Columbia River Hwy. in Clatsop Co. 
Approved July 21, 1980. RR 979. File 47542 (23-50). 


Sale of 2.3 acres excess property on the Oakhill—-Eugene- 
Springfield Section of the Florence-Eugene Hwy. in Lane 
County for a minimum consideration of $95,200. Approved 
August 11, 1980. File 42407 (23-43). 


Right of Way Service Agreement with Washington County for 
the Gales Creek (Parson Road) Bridge project in Washington 
County. Approved August 11, 1980. Misc. c & A 7166. 

Agr. 162 (23-45). 


Sale of 4,950 square feet excess property on the Marquam Br.- 
S.E. 84th Avenue Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $41,500. Approved 
August 13, 1980. File 47816 (23-43). 


Sale of 17.3 acres excess property on the Goshen-Divide 
Section of the Pacific Hwy. in Lane County for a minimum 
consideration of $13,500. Approved August 13, 1980. 
File 21217 (23-43). 


Relocation Assistance Advisory Services Agr. with the City 
of Portland for the Alternative to 1-505 Project in Mult- 
nomah County. Approved August 15, 1980. Misc. Cc & A 7368. 
Agr. 163 (23-45). 


Sale of 0.17 acre excess property on the Grants Pass-New 
Hope Road Section of the Jacksonville Hwy. in Josephine 
Co. for a minimum consideration of $7,200. Approved 
August 19, 1980. File 40505 (23-43). 
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= 9-16-80 


Report of September, 1980 (cont. ) 


Sale of 9,265 square feet excess property on the Maryuam Br.- 
S.E. 84th Avenue Section of the Mt. Hood Freeway in 
Multnomah County for a minimum consideration of $96,500. 
Approved August 19, 1980. File 44262, 44730 (23-43). 


Service Contract with the Southern Pacific Transportation 
Co. for grade crossing protection devices at Scholls Ferry 
Road near Progress, Washington County. Appproved August 20, 
1980. RR 1026 (23-50). 


Sale of 5,000 square feet excess property on the Marquam 
Br.-S.E. 84th Avenue Section of the Mt. Hood Freeway in 

Multnomah County for a minimum consideration of $47,000. 
Approved August 20, 1980. File 45008 (23-43). 


Signed on August 22, the Easement from Oregon Electric 
Railway Co. on the Junction City-Airport Road Section of the 
Pacific Hwy. West in Lane Co. approved by Mr. Yturri April 21, 
1980. File 48459, RR 992 (23-2). 


Construction-Maint. Agreement with the Oregon Trunk Railway 
for grade crossing protection devices on Hill St. (Bend) 
in Deschutes Co. Approved August 25, 1980, RR 951 (23-50). 


Right of Way Service Agreement with the City of Albany 
supplementing the Agreement approved September 12, 1978, 

for the Waverly Drive Project in Linn Co. Approved August 20, 
1980. Misc. C & A 5759. Agreement 104 (23-45). 


Signed on May 15 the Agreement with the City of Portland, 
and on May 30 and June 27, Relinquishment Deeds to the City, 
all pursuant to the Agreement approved by Mr. Yturri May 12, 
1980, for the Front Avenue Project in Multnomah Co. Misc. 

C & A 5571 (23-02). 


Service Contract with the Southern Pacific Transportation 
Co. for grade crossing protection devices at S. 32nd St. 
(Springfield) in Lane Co. Approved August 26, 1980. 

RR 1027 (23-50). 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 


CLACKAMAS-BORING HIGHWAY AT S.E. FOSTER ROAD (DAMASCUS) SECTION, 
CLACKAMAS-BORING HIGHWAY - CLACKAMAS COUNTY 


R-51130 - Ronald D. Rust et al. 1,068 square feet for right of 
way purposes. Offer $1,115.00. 


DEAN CREEK BRIDGE SECTION, UMPQUA HIGHWAY - DOUGLAS COUNTY 


R-50929 - Lawrence D. Wooley et al. 0.16 acre for construction 
permit for road approach. Offer $900.00. 


IRON MOUNTAIN QUAR 


R-4372-D - George M. Low et al. Acquiring Grantor's rights to 
use a quarry haul road. Offer $5,900.00. 


N. TIGARD INTERCHANGE-S. TIGARD INTERCHANGE SECTION, PACIFIC HIGHWAY - 
MULTNOMAH COUNTY 


R-50196 - Hugo Paul et ux. Parcel 1: 4,325 square feet; 
12,549 square feet; 69,288 square feet; all for right of way purposes. 
Offer $32,000.00. 


S.W. BANCROFT STREET-SELLWOOD BRIDGE (PORTLAND) SECTION, OSWEGO 
HIGHWAY - MULTNOMAH COUNTY 


R-50712 - Elizabeth Neuner Gray et al. Parcel 1: 900 square 
feet for permanent easement for slopes. Parcel 2: 150 square feet 
for temporary easement for work area. Offer $2,000.00. 


Dated chai day of August, 1980. 


( 
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TEMPORARY RULE CLOSING 
WILLAMATTE MISSION STATE PARK 
FROM AUGUST 29 THROUGH 
SEPTEMBER 2, 1980 


WHAT THIS RULE DOES : 


This rule closes Willamette Mission State Park, Yamhill 


and Marion Counties, Oregon, to all persons other than law 


enforcement personnel and those specifically authorized by 
the Parks and Recreation Division. 
STATUTORY AUTHORITY AND PROCEDURE : 

oRS 390.160 authorizes the Department of Transportation 
to adopt rules for the use and administration of state parks. 
ORS 183.619 grants the Oregon Transportation Commission 
authority to adopt rules it considers necessary to carry out 
the functions ol the Department. By administrative rule, 
the “Zosmission has delegated to the State Parks Administrator 
authority to adopt emergency rules to protect park resources, 
facilities, visitors and the environment. 

Willamette Mission State Park, located in Yamhill and 
Marion Counties, Oregon, is hereby closed to all persons other 


than law enforcement personnel and persons specifically 


authorized by the Parks and Recreation Division, from 9:00 a.m. 


Friday, August 29, 1980, until 12:01 a.m. Wednesday, September FF 


1980. During this time no unauthorized person shall enter or 
remain within the boundaries of Willamette Mission State 
Park. 


DATED: August 29, 1980. 
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(Original rule filed _/ PaVID G. TALBOT 
in State Park Rule No. 43) 


State Parks Admini 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the State 
Parks Administrator, or his designate, in an official capacity to 
exercise certain authority on behalf of the Oregon Transportation 
Commission. Pursuant to that authority, and acting in accordance 
therewith, the Parks Administrator or his designate has approved 
the following actions and report them for your official records. 


On June 24, 1980, approved a Letter of Agreement with 
the Friends of Old Fort Stevens (FOOFS), for the sale 
of historical memorabilia at Fort Stevens State Park, 
including the sale of the book entitled "Fort 
Stevens: Oregon's Defender at the River of the West" 
by the late Marshall Hanft. FOOFS shall pay State 
$12.91 per each Hanft book sold. 


On July 28, 1980, approved a Memorandum of 
Understanding with the Highway Division and the 
Director of Transportation for Supportive services to 
be exchanged between Highway and Parks on an on-going 
basis. 


On July 31, 1980, approved a Timber Sale Contract with 
Barry DeSantis for salvage at Buck Mountain in Silver 
Falls State Park. Contractor to pay $67.00 per MBF 


gross scale. 


On August 7, 1980, approved Macomber/Jones 
Construction Inc. request to change building sites 
from the originally approved proposal (Tax Lot 3200, 
approved February 21, 1980) to Tax Lot 2900 within the 
Clackamas River Scenic Waterway in Clackamas County. 


On August 11, 1980, approved a State Grant-In-Aid 
Agreement with Gilliam County for Burns Park, Phase a. 
in the amount of $5,820. 


On August 26, 1980, approved Reservation Ranch's 
request to harvest timber within the Rogue River 
Scenic Waterway in Curry County. 


On August 26, 1980, approved Carl Getz's request to 
construct a single family dwelling within the Rogue 
River Scenic Waterway in Josephine County. 


On August 27, 1980, approved a State Grant-In-Aid 
Agreement with Rufus, Sherman County, for Rufus 
ballfields, in the amount of $3,500. 
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On September 2, 1980, approved a State Grant-In-Aid 
Agreement with Joseph, Wallowa County, for Joseph City 
Park improvements, in the amount of $1,415. 


On September 2, 1980, approved a State Grant-In-Aid 
Agreement with Enterprise, Wallowa County, for Leland 
Ratcliff tennis court, in the amount of $5,000. 


Dated this HD say of. SY atembre /9g0 


avid G. Talbot 
State Parks Administrator 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following actions for 
the Transportation Commission's records: 


On _aAuGusT 29 , 1980 $2,983,117.89 was distributed to 
the counties as. their share of motor vehicle revenues 
(20.07%) for. the month of JUY_, 1980. 


On _AUGUST 29 , 19 80, $1,788,062.77 (12.17% of the 
Highway Fund) was distributed to the cities for the 
month of . yuy , 1980. 


(Lists of apporttionments on file in Comnisston Files, 
Satem. ) 


Dated this 27TH day of august , 198 


“ae 


L & ~Tb2dn-< SF 
V. E. Sk@g, Controller 


Highway Division 


Attachments 


cc: F. B. Klaboe 
John Earley 


September 24, 1980 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone meeting at 11 a.m. originating in the Director's Office, Room 
135, Transportation Building, Salem. Notice of the meeting was 
made by press release to newspapers of general and local circulation 
throughout the State. The following persons were on the telephone 
at the locations given: 


Anthony Yturri, Chairman, Ontario 

Tom Walsh, Vice Chairman, Seattle, Washington 
Peter J. Brix, Member, Portland 

B. Gordon Coleman, Member, Eugene 

Michael P. Hollern, Member, Bend 


Also in attendance in Salem were: 


F. B. Klaboe, Director of Transportation 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

Paul Burket, Administrator of Aeronautics Division 

Bill Nessly, Assistant Attorney General 

Kay Turner, Manager, Affirmative Action Section 

Gareld Inloes, EEO & Labor Compliance Manager 

John Earley, Public Information Officer 

Robert W. Gormsen, Manager, Commission Services 


Mr. Klaboe announced that the meeting was being recorded 
in accordance with Department of Transportation Administrative Order 
No. 52. 


Mr. Klaboe explained that the meeting was called to 
address four subjects. 


He said the first item is to consider the adoption of a 
temporary rule concerning the Minority Business Enterprise Program. 
This rule establishes a system of procedures and criteria under which 
the Oregon Department of Transportation will comply with Federal 
requirements designed to assure maximum participation of minority- 
owned and women-owned business enterprises in public works and 
construction projects contracted by the Department. He noted that 
each Commission member had received written material beforehand. 
(Copy of letter dated September 19, 1980, on file in the Commission's 
files, Salem.) The procedure is for the Commission to adopt the 
temporary rule and authorize the staff to proceed with public hear- 
ings and take all other actions necessary to adopt as a permanent 


administrative rule. Chairman Yturri pointed out that adoption 
was necessary in order for the Department to receive Federal 


Funds for projects. There being no objection, the Commission 
unanimously adopted the Minority Business Enterprise Program as 4 
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temporary rule. (Copy of rule on file in the Commission's files, 
Salem, as "Administrative Rule No. 139". Rule filed with Secretary 
of State on September 25, 1980, to be effective September 25, 1980, 
and published in their Administrative Rule Bulletin on October 13 
1980.) 


Mr. Klaboe said the other three items relate to the 
Aeronautics Division. 


Mr. Klaboe requested the Commission to authorize 
Mr. Burket to accept and sign a contract with the Federal Aviation 
Administration for an aircraft activity counter demonstration 
project totaling $127,500 to be conducted jointly with the States 
of Idaho and Washington. This is an experimental sound technique 
which counts the number of aircraft operations at selected airports in 
the three States. A Pacific Northwest Regional Commission Grant is 
matched with FAA Funds. The ratio is 20% from participating States and 
80% from FAA. Each member of the Commission had received the 
information or had been briefed by Mr. Burket. The Commission 
unanimously authorized Mr. Burket to accept and sign the contract 
and take the necessary actions to accomplish this project. 

Mr. Klaboe asked Mr. Burket to explain the next item. 
Mr. Burket requested Commission authority for permission to accept 
and sign a grant offer from the Federal Aviation Administration in 
the amount of $14,850 to do an airport site investigation for the 
Condon State Airport. The total project cost is $16,500 and the 
State will make up the difference. He also requested authority to 
sign a contract for consultant services to accomplish the Master 
Plan. The Commission after brief discussion unanimously approved 
the request as presented. 


Mr. Burket then requested authority to approve and sign, 
as a co-sponsor with Wallowa County, a professional services contract 
in the amount of $33,948 for a site selection study for a Wallowa 
County Airport. He said this grant was accepted two months ago by 
the Commission and this is authority to allow Mr. Burket to engage 
the consultant and to proceed. Mr. Burket said the consultant will 
be Mal Miner from the Corvallis area. The Commission unanimously 
voted approval. 


There being no further business the meeting was adjourned 
Bt 2 E2tl acm. 
ene ‘  —— y 


a 
Z-¢ 


Anthony Yturrif Chairman Tom Walsh, Vice Chgairm 


Coleman, Commissioner 


Robert W. Gormsen, 
Commission Services 
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October 21, 1980 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building, at 10 a.m. Notice of the meeting 
was made by press release to the newspapers of local and general 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

Robert Royer, Assistant Director for Policy and Pianning 

Larry Rulien, Executive Assistant to State Highway Engineer 

Paul Burket, Administrator of Aeronautics Division 

David Moomaw, Administrator of Motor Vehicles Division 

David Talbot, Administrator of Parks and Recreation Division 

Dennis Moore, Administrator of Public Transit Division 

E. S. Hunter, Assistant State Highway Engineer, Technical 
Services Branch 

David Moehring, Assistant State Highway Engineer, Project 
Management Branch 

Robert Bothman, Administrator, Metropolitan Branch 

Glen Green, Federal Highway Administration 

Robert W. Gormsen, Manager, Commission Services 


There were others present including representatives of 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar: 


1) Minutes of the following Commission meetings: 


a. Regular meeting held on September 15-16, 1980 
b. Special telephone meeting held on September 24, 
1980 


Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation 
Resolution No. 2703" on file in the Commission's 
files, Salem.) 


(Continued on next page.) 
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Adopted survey resolution on the Park Place-Clackamas 
Community College Section (Oregon City Bypass) of 

the Cascade Highway South in Clackamas County. 
("Highway Corridor and Design Resolution No. 433" 

on file in the Commission's files, Salem.) 


Eliminated ORE21? from the Pacific Highway West in 
Washington County to the Clackanias dighway in 


Clackamas County. 


ORE212 will he: 


The revised description of 


Over the Clackamas Highway (common with ORE224) 
from its junction with the East Portland Free- 
way, Interstate 205, near Clackamas to its 
junction with the Clackamas~Boring Highway 

near Rock Creek; thence easterly over the 
Clackamas-Boring Highway via Damascas and 

Boring to its junction with the Mt. Hood High- 
way, US26, approximately four miles west of Sandy. 


Adopted 


mately 


Brogan Hill-B 
in Malheur County. 


resolution abandoning from the State Highway 
System 17 short segments of old alignment (approxi- 


>: if 


2.4 miles) to abutting property owners on the 


rogan Section of the John Day Highway 
("Abandonment Resolution No. 


597" on file in the Commission's files, Salem.) 


Added the following projects to the Six Year 
Program involving work on three Interstate 
Routes to modify existing rest area facilities 
for use by handicapped persons. 
cost for preliminary engineering and construction 
is $594,000 requiring $48,000 in State match. 


Route # 
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Rest Area 


Siskiyou, Suncrest 

Cow Creek, Cabin Creek 
Oak Grove 

Baldock 


Willamette Falls 


Starvation Creek, Koberg 
Beach 

Memaloose 

Stanfield 

Charles Reynolds 

Baker Valley, Weatherby 

Ontario 


Estimated 


County 


Jackson 
Douglas 
Linn 
Clackamas 


Clackamas 
Hood River 


Wasco 
Umatilla 
Union 
Baker 
Malheur 


7) 


8) 


9) 


Agreement with SOLV, Inc. (Stop Oregon Litter and 
Vandalism) for the State to continue participation 
in the financial support of the State-wide SOLV 
anti-litter and vandalism program through June 30, 
1981, at a cost not to exceed $15,000. State fund- 
ing is to come from custom license plate revenue. 
(State Highway Engineer was authorized to sign 
agreement.) 


Authorized increases in project authorizations on 
the following contracts: 


a. Contract No. 8941 for Beaver Creek Bridge 
in Coos County in the amount of $22,744 
(11.9% increase). 


b. Contract No. 9192 for work on Stuart Way in 
Coburg, Lane County, in the amount of $3,385 
(15.9% increase). 


c. Contract No. 9092 for Paul Smith Road-South 
Main Street Section in Boardman, Morrow 
County, in the amount of $11,834 (14.0% 
increase). 


d. Contract No. 9163 for the Multnomah County 
Pavement Marking Project No. 2 in the amount 
of $29,782 (15.4% increase). 


e. Contract No. 9113 for the Court Way West- 
Jackson Street Section in Monmouth, Polk 
County, in the amount of $25,600 (23.2% 
increase). 


Agreement with the State of Washington covering 
construction of a new two-lane bridge and modifica- 
tion of the existing two-lane bridge across the 
Columbia River at Umatilla in Umatilla County plus 
maintenance of both structures as part of the I-82 
(McNary Highway) construction program. Costs for 
construction and maintenance are to be shared by 
each State in proportion to the part of the structures 
that are in each State. The bridge is scheduled on 
the Six Year Program for Fiscal Year 1982 and 
estimated total cost is $14,500,000 with Federal 
participation at 922. 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
Director of Transportation Exhibit 
State Highway Engineer Exhibit 
Assistant State Highway Engineer Exhibit 
Right of Way Manager Exhibit 
State Parks Administrator Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


TOowmrmoAwW D> 


The next Commission meeting was set for Tuesday, 
November 25, 1980, at 10 a.m. in Salem. The following meeting was 
set for Monday, December 22, at 10 a.m. in Salem. 


Mr. Klaboe presented a budget status report. He said the 
Department is discussing and in some cases appealing their budgets 
with the Executive Department and the Governor. He said that 
process is underway at this time and he will keep the Commission 
informed. 


Mr. Talbot asked approval of a request from Richard Cantrell 
to construct a single-family dwelling along the Rogue River Scenic 
Waterway in Josephine County. The Commission unanimously approved 
the request contingent upon compliance with five stipulations out- 
lined in Mr. Talbot's letter of October 16, 1980, to the Commission. 
(Copy of letter on file in the Commission's files, Salem.) 


Mr. Moore presented an expenditure plan agreement with 
Tri-Met concerning the funding of the construction of the Banfield 
Light Rail Transit System in Multnomah County. He said Tri-Met 
agrees to contribute $2.9 million to the project and a system for 
quarterly reporting is set up in the agreement. Mr. Moore asked 
permission to sign the agreement. The Commission unanimously 
approved the agreement and authorized Mr. Moore to sign it. 


Mr. Moomaw introduced Tony DeLorenzo who gave an update on 
the driver license issuance system now under development. The system 
would, among other things, place computer terminals at many locations 
throughout the State. He said this would raise the level of service 
available to the public and the completion date for the cost benefit 
analysis is January of 1981. He said this will allow a decision or 
implementation of the system prior to budget review by the Legislature. 
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Mr. Moomaw explained that the 1981-83 budget request 
included $4,262,780 in Federal Funds and $377,994 in other State 
Funds to fund improvements to the driver license issuance system. 

He said the use of Federal Funds was based on an application to the 

National Highway Traffic Safety Administration for a Federal Grant. 

He continued that the Grant has been denied and he is asking for 

the Commission's approval to delete the Federal funding and increase 
State Funds by $919,006 to a total of $1,297,000. The funding will 

remain in the budget only if the cost benefit analysis is favorable. 
The Commission unanimously approved the change in funding. 


Mr. Moomaw said the 1981-83 budget did not include 
funding for the contract with the Mental Health Division to provide 
recommendations for occupational licenses. He commented that the 
recommendations provide the Division with information necessary to 
determine whether drug dependent persons and problem drinkers should 
have their driving privilege partially restored. The proposed 
alternatives for paying for this service were rejected in the 
Executive Department's review of the budget. He said he is proposing 
to increase State Funds by $895,000. 


Mr. Moomaw said these two items (the driver license 
issuance system and the Mental Health contract) will require 
additional sources of funds. Mr. Moomaw proposed the following 
changes in fees, the addition of a new fee, and asked permission 
to draft legislation for introduction at the next legislative session: 


SUMMARY OF PROPOSED FEE INCREASES 


Proposed 
Description 1979 Cost Increase Total Fee 


Original Operator $10.47 $5.00 - $10+$4 
Original Chauffeur 6:52 5.00 10 
Motorcycle Endorsement 8.67 3.00 10 
Special Permits 9.39 4.00 5 
Limited Moped - 5.00 10 
Duplicate Lics./IDs s. 33 1.00 4 
Occupational Appl. (new fee) - - 20. 


+$4 represents the two funds collected at time of license issuance. 


Mr. Moomaw said the changes would bring in an estimated $2.1 million income 
for the biennium in State Funds and permit continuance of the contract 
with the Mental Health Division for $895,000. The Commission 

unanimously approved the request to draft and introduce the 

necessary legislation. 
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Mr. Rulien requested Commission adoption of the access 
control policy as a permanent administrative rule. He said 
Mr. Boyd had previously discussed this policy with the Commission 
and the rule has been processed under the Administrative Procedures 
Act. Only one citizen attended the hearing and he was in favor of 
the rule. The Commission unanimously adopted the policy ("Real 
Property Administrative Rule No. 731"), a copy of which is on file 
in the Commission's files, Salem. (Rule was filed with the 
Secretary of State on October 22, 1980, and effective that date. 
The rule will be published in the Administrative Rule Bulletin on 
November 15, 1980.) 


Mr. Rulien said at the last meeting the Commission had 
requested a report on bicycle path usage. He asked Mr. Don Shaffer 
to give this report. Mr. Shaffer gave to the Commission a map of 
the bicycle trails and a tabulation of their usage. (Copies on file 
in the Commission's files, Salem.) The Commission inquired as to 
how the data was collected. Mr. haffer explained that 20 traffic 
counters were used throughout the State. He said bicycle use is 
increasing in general. The Commission felt that they should have 
better basic data on usage SO that they can more reasonably deter- 
mine, if possible, the effectiveness or value of the bike paths and 
to be able to make more meaningful decisions based on that data. 
There was discussion on how to count usage of shoulder-type bikeways 
as cars could drive over the counters. The Commission unanimous ly 
agreed that some additional study be directed to the problem of 
data collection so they would have accurate figures in terms of 
bicycle path usage. 


Mr. Shaffer said, in connection with National Trans- 
portation Week, Oregon issued a challenge to the other State 
Transportation Departments to 2 10-kilometer run. He said 14 
States participated under identical rules and Oregon won. He 
showed the Commission a trophy-plaque which will be on display in 
the Transportation Building. Oregon's five winners were Doug Eakin, 
Cam Gilmour, Larry Russell, John Lilly and Eb Englemann. 


Mr. Rulien reported that the traffic signal investigation 


at Ashland (Walker Street and Green Springs Highway) has been 
completed and Wes Smith was present and wished to address the 
Commission. 


Mr. Wes Smith, Principal of Ashland Junior High School, 
thanked the Commission for their help and understanding. He asked 
that this signal be installed as rapidly as possible. Mr. Gordon 
Medaris of the Ashland City Council was also present and offered 
his thanks to the Commission. 
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Mr. Rulien said the school crossing warrant was met 
and he is recommending that the signal be installed with 50 percent 
of the cost funded by the State and the other half by the City. In 
response to Vice Chairman Walsh's inquiry, Mr. Rulien said the 
signal will be contracted as soon as possible. The Commission 
unanimously approved the installation of the craffic signal. 


Mr. Rulien reported on Interstate Transfer Projects. 
This is money which is available because a project that had 
originally been approved had been cancelled. He said that money 
can then be used for another project. 


Mr. Rulien continued that the Salem Interstate I-305 
Project had been cancelled and the funds were transferred. It is 
proposed to use part of these funds to rebuild the Marion Street 
Bridge to four lanes and then to rebuild the Center Street Bridge 
with special bridge replacement funds and use the Marion Street 
Bridge as a detour while the Center Street Bridge is under construction. 
He also explained the details of the City, County, State and Federal 
funding. 


Commissioner Hollern asked if the inclusion of the 
bridge projects would cause slippage or delay in the other 
portions of the Six Year Plan which had already been approved. 

Mr. Rulien responded that Federal obligation ceilings already 
imposed caused readjustment in the Six Year Plan. There is no 
obligation ceiling on transfer funds, therefore, the readjustment, 
if any, would be minor. Chairman Yturri posed a similar question 
on possible delays in other projects if the bridges are approved 
now. Mr. Rulien explained that the amount of our current cash 
balance at any given time is a principal factor in any project 
timing. If the balance is low, projects are held back and vice 
versa. After some discussion, the Commission approved the funding 
as presented. 


Mr. Rulien explained the McLoughlin Boulevard (99E) 
problem between Milwaukie and Oregon City in Clackamas County. He 
explained that the surrounding areas have grown significantly 
causing very high congestion. He said the job may cost about 
$1 million and would improve the road as well as coordinate and 
relate the existing traffic Signals. He commented a project of 
this kind can save energy as well as improve safety. He said the 
State's share of the project would be $75,000 with Clackamas County 
Sharing the match. Mr. Rulien requested that this project be added 
to the program, probably for contract in 1982, contingent on 
Clackamas County providing its share. The Commission unanimously 
approved the request. 
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Mr. Rulien then explained the rule governing road 
approach and private road crossings upon State highways. He said 
the rules are along the lines of what the State's practice has been 
except for the $50 charge to the applicant as an administrative 
processing fee. He said these rules have gone through the 
Administrative Procedures Act and are ready for adoption. The 
Commission unanimously adopted "Permit Administrative Rule No. 45", 
copy of which is on file in the Commission's files, Salem. The 
permanent rule was filed with the Secretary of State on October 22, 
1980, and will be effective on that date. The rule will be published 
in the Secretary of State's Administrative Rule Bulletin on November 15, 
1980. 


Mr. Rulien asked Mr. Sollis to explain the legislative 
action required in relation to business identification signs and 
off-premise residential signs. 


Mr. Sollis requested authority to eliminate from the 
statute and eliminate from the rules which have been adopted under 
statute any reference to residential directional signs. He explained 
these are small signs that say for example "The Jones" and if these 
signs are not located on "The Jones" property, the Federal Govern- 
ment says they are outdoor advertising signs and therefore have to 
be removed. The existing statute treats them as an exempt sign; 
therefore the State is in violation of the Federal Highway 
Beautification Act. Mr. Sollis requested authority to draft 
legislation to correct this situation. The Commission approved 
the request. 


Mr. Sollis also referred to a letter he had written to 
the Commission explaining the business identification signs. (Copy 
of letter dated October 6, 1980, on file in the Commission's files, 
Salem.) He said the 1979 Legislature informed the Department to 
amend the rules on business identification signs allowing the 
erection of business identification signs outside of commercial or 
industrial zones. The Federal Government, he continued, had 
advised the State that its interpretation of the Federal Law 
included a business identification sign as an outdoor advertising 
sign and therefore none could be erected outside of commercial or 
industrial zones without being in violation of Federal Law. He 
said six signs are involved in this controversy. He requested 
authority from the Commission to appeal the penalty imposition by 
the Federal Government should it be imposed. The Commission 
approved the request. 


Mr. Rick Gustafson, Executive Officer of the 
Metropolitan Service District, was present to discuss the policy, 
programming and funding issues of the Portland Region Transportation 
Plan affecting the Department of Transportation. He discussed some 
of the problems of conservation of automotive fuel, air quality 
and road maintenance in connection with the Plan. He said the Plan 
is the culmination of four years of work which required coordination 
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and cooperation between ODOT and the Federal agencies. He said the Plan 
contains a strong commitment to transit with some improvements in 
highway capacities. He mentioned financing is a major problem. 

Car pooling and van pooling, he said, are a part of the policy 

issues. He complimented ODOT for their cooperation as well as 

their commitment to the program. He said the Plan itself is an 

analysis of the existing highway capacities and transit capacities 

in order to develop solutions to future problems of congestion in 

the Metropolitan Area. 


Mr. Andy Cotugno, Acting Transportation Director, said 
this is a second draft of the Plan which emphasizes policies that 
would lessen the dependency of a single-occupant automobile. The 
final Plan will be adopted later. He said this draft is designed 
to provide a framework for a variety of interrelated activities 
including where should roads be built and what the land use pattern 
and densities should be. He continued that the quality of-the 
air and the conservation of energy are interrelated elements in the 
program. He outlined the regional transportation problems as 
follows: 1) The Metropolitan Area anticipates a 40% population 
increase. This increase will put tremendous pressure on the 
highway system and could materially decrease mobility. 2) The 
price of energy is expected to continue to increase. 3) Clean 
air standards are currently being exceeded. It is hoped that 
cleaner running cars and increased public transit use will be work- 
ing to correct that in the future. 4) The cost of building highways 
is increasing at twice the rate of inflation making future construction 
more difficult. 


Mr. Cotugno said the Plan envisions and encourages 
more car pooling, van pooling, walking and biking. He projects 
the present Tri-Met daily passenger load of 150,000 to increase to 
400,000 by the year 2000. He mentioned several new transit 
corridors are under Study. He said the present day car capacity 
is a little over one passenger and if this can be increased, the 
capacity of the system increases without additional construction. 
He felt various incentives could be offered which would encourage 
pooling. 


Chairman Yturri complimented these two people for 
their fine presentation and their positive understanding of the 
problem and their ability to explain it. He said the Commission 
recognizes the great importance of the planning effort and the 
importance of joint cooperative effort with particular emphasis 
on the long-range aspects. 


There being no further business, the meeting was 
adjourned at 11:48 a.m. 


October 21, 1980 


n to the Commission during lunch 


A briefing was give 
personnel in Room 135 on the Banfield 


by Tri-Met and Highway Division 
Freeway/Transitway Project in Multnomah County. 


LntThetee 


Anthony Yturri, 


A 


Peter J. Brix,) Commissioner 


olem4n, Commissioner 


P. Hoflern, Commissioner 


October 21, 1980 


” A 


MIU ToS OF _10-21-8° 
F CONFIRMATION OF ACTION TAKEN UNDER DELEGATEI 


st 


Lane County Pavement Marking project 


No Pere ee Prenqant 
(Contract No. 9184) 
cA. Proj. No. pns-0008 (97 


Type of Work __Delineators & object Markers __ 


Lane 
. Seo: eta ] 
Inc., seattses WA 


County ——— 
Select Contractors 


No. of Bidders Be alt Low Bidder —— 


—- 


59). 154.00 
Low Bid $ 150,154.06 
Award to low bidder subject to concurrence of 
the FHWA. 


Engineer's Recommendation: 


Ride Section 


No. a Project 
(Contract No. 9185) 
Illumination eA. Proj. No I- 


Type of Work fer ee eres 

Marit 19} ) _~{ Fan 

ere Multnomah Highway ae ific 
Electric, Inc-s— 


: a, cig 
Low Bidder _ Hamilton = 


West Portiand Park and } 


5-6 (96) 29 6 


4 ; 
No, of Bidders = Eugene 


ect to concurrence of 


Award to low bidder subj 


the FHWA. 


ons: 


is bid.) 


the FHWA re jected th 


(On September 4, 1980, 


9.40 & 4.93) 


Yaquina River Bridges (M.-P. 2.40 & 
9186) 


Project ———— ve 
© Structut (Contract No. oe 
: uctures ror ae ; 

cturele | aes wg Seah, A BRS-120 (2) 


) 

3 
No..__———_—_—_"_— 
Pave 


——— 


Type of Work —_———— 
ville-Blodgett 


ee 
County Lincoln 
Construction Co., Grants Pass 


Highway Eddy 


No, of wigderta———— Low Bidder — Stach 
Low Bid $ 543,200.00 na" 
Engineer's Recommendations: Award to low pidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


- 


wea Fe: + same 


- 3848 - 


A 
MINUTES OF 10-21-80 


as See TTT Mohler Overflow Bridge 
(Contract No. 9187 
Type of Work Grade, Pave & Structure F.A. Proj. No, RS-131(2) 


County Tillamook Highwey : Necanicum 


No. of Bidders ___& ___. Low Bidder F. E. Ward, Inc... Woodland, WA 


3 ele 4 Moytt 
tow Big $428,929.00 BU 


Engineer's Recommendation: Award to low bidder. 


On September 3, 1980, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received August 28, 1980, and 
authorized him to sign the contracts when conditions 
for the awards have been met. 


, 
Dated this s& day of wg , 1980 


/ ti ceeig t’. oF 4 = 4+— 


Anthony Yturri,’ Ghairman 
Oregon Transportation Commission 


~ W I-41! mvr A 


ae 1 kee ee 


Mit {UTS OF 10-21-80 


Oregon Transportation Commission 


Confirmation Report of Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the following agreement and 
report this action for your official records: 


1) On September 3, 1980, approved an agree- 
ment with the Department of State Police 
for increased enforcement of commercial 
vehicle weight, size, load, conformation 
and equipment regulations. The Highway 
Division agreed to pay the State Police 
for this work in an amount not to exceed 
$500,000 for the period July 1, 1980, to 
June 30, 1981. 


Dated this  <« es of ot » 1980 
Z , he BBetf «4 OPZZ al 

Anthony Yturri,y @hairman 

Oregon Transportation Commission 


poeta 
ns (, Ci 


ATE HIGH) i ENGINEER 
DATE: . 


Oregon Transportation Commission 


Confirmation Report of Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordatce therewith for 
the Commission, I approved the action listed below and re- 
port this action for your official records. 


On September 4, 1980, approved a Letter of Agree- 

ment with the State Department of Energy and the 

State Department of Transportation for development 

and initial marketing of a Statewide Rideshare 

Program. Department of Energy will provide not 

more than $3,000 of State Energy Conservation Plan 
Funds to DOT. DOT will provide in-kind match in 

the form of one full-time position. Period of 
performance is August 15, 1980, through September 30, 
1980. At the end of this period, funding require- 
ments for the Rideshare Program will be reviewed and 
additional State Energy Conservation Funds not to ex- 
ceed $12,000 may be earmarked for this purpose, depend- 
ing upon the availability of other Federal Funds at that 
time. 


Dated this 


nf 2 Ze cet LZ, 
Anthony Yturr{, Chairman 


Oregon Transportation Commission 


EXHIBIT ee ee 


MINU 


Oregon Transportation 


iio 
TO: Commission 


SUBJECT: Report of Acti 


(1) Options or Other Documents Relating to Pro 


Number Name 


51204 
9-4.36 


Central Oregon Pumice Company 
Palmberg, H. G. 
2 Transactions 


Lift of use restrictions on the access bei 
Blanchard on the McMinnville-Newbersg Secti 
Hwy. West in Yamhill Co. File 15451 (Righ 


Agreement with the Federal 
in demonstration projects 


search findings. (Research Section) 


Supplemental agreement with 
Inc., to the consulting con 
on the Fremont Bridge. 
pletion from March l, 1980, 
the amount of the contract by $40,000. 


Wiss, Janney, 


By your duly adopted delegation 
my official capacity to exercis 
of the Oregon Transportation C 
authority, and acting in accor 
mission, I approve all actions 1 
action for your officia 


order, 


ommission. 


1 records. 


Dated this J day 


Anthony Yturri, 
Oregon Transportat 


ATE HIGH AY ENGINEER 
pate: .Z a 


F 10-21- 


ons Taken Under Delegate 


Highway Administra 
to promote the impl 


tract for the po 
The supplement extendsthe time of com- 
to December 34) 
(Bridge S 


you authorized 
e certain authority on 


dance therewith 


80 


d Authority 
perty Acquisition ( Righ 


Consideration 


ng moved for Mark D. 
on of the Pacific 
t of Way). 


tion to participate 
ementation of re- 


Elstner and Associates, 


st-construction study 


and increases 
ection) 


1980, 


me in 
behalf 
that 
Com- 


Pursuant to 
for the 


isted above and report this 


LA 9 


1980 


Chairman 
ion Commission 


t of Way) 


REPORT OF: CONFLRMATLON oF ACTLON TAKEN _UNDE DELEGATED AUTHORLTY 


‘TAKEN UNDER DEL 


CYXHIE 


MINI 


Multnomah County Maintenance 


16 Projoct and Operations Facility (Phase 3) 


: Te rn td 
Typu of Work General Construction ra. te 1-205 7(75) 312 


Ee 


fuiltnomal 
desi Multnomah Highway 


¥ J } - N sale " > et le 
No. of Bidders 2 Lie pidder- Donald M. Drake Co-, Portland 


Low Bid 58,998,000 00 


Engineer's Recommendation: Recommendation to follow. 


PE Project Mt. Hood _liwy. @ SE 104th Ave: (Portlanc 
(Contract No. 9189) 


iis een 
Type-of Work Traft ic Signal Installat ion F.A. Proj. No. — state ___ 


- AUP 


Multnomah M lood 


\eadinethh wont & be eres 


County ———— 


4 


No. of Bidders 7 Low Bidder Mill P lain Electric, IMC.» Vancouver, WA 


Engineer's Recommendations: Award to low bidder. 


c ee ea cs c¢ Cvs -( Rd 
Ses project Sulphur Springs Rd. & Soap Creek Ka. 


(Contract No. 9190) 
SsQS-0200 (1) 


sw adine §04line 
Type of aon: 9 USS are & Oiling FA, Proj. No. 


Se oaccuemiillill County Roads 


No. of a a ae Low Bidder Morse Bros. ne., Lebanon 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Benton Gounty and the sum of $27,730.00 is 


deposited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate Pc hlan BL... 


~ 3833: 


A 


el 


OF 10-21-80 


G Canal Bridge 


No, eet Prgnent e PEA EY AI AE 


(Contract No. 9191) 


Structural Repair E.A. Proj. No. TQF-36(1) 


ORS A >) Se ene ia i ttt 


SS ISS Ee a Highway Lake of the Woods 


at Rithers Oe . ow Bidder Hamilton Construction Company, Springfield 


Be Q7 
Low Bid $ 207399 7.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


No ~ Project Coburg (Stuart Way) Section 


nD 


(Contract No. 9192) 
Neds pla ao ) vee : oe it a 
Type of Work __Gtading & Paving F.A. Proj. No. ——v cate 


ine rity Street 
OE EEE RD LEE a roe Highway ————_— C cy eeres : 


_——_————————— 


Ne. st Bidders : Low Bidder eugene Sand & Gravel, Inc., Eugene 


Engineer's Recommendations: Award to low bidder. 


ASRS Sickie Oak St. & Airport Rd. (Lebanon) 
(Contract No. 9193) 
FA. Proj, No. 2QF=21-2(1) 


enc ding Pavine & SGaongle 
Type of Work Gl ading , Lay Lis a Signals 


Li Santiam 
COUNTY ene wan he cee Highway : 


ne 


No. of Bidders Low Bidder_Hertz Electric, Inc., Albany 


Low Bids 972 461.95 


Engineer's Recommendations: Award to low bidder subject to concurrence of 


the FHWA. 


(Later this was corrected that the Engineer's 
recommendation would be award to low bidder 
subject to concurrence of FHWA and when $7,700 
is deposited by Edward D. Black & Assoc.) 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


- 3854 - 


wel OCS 
hi =S OF 10-21-80 
Mt. Hood Hwy. @ SE Hogan Road 
ic, 7 ee and Burnside Road (Gresham) 
(Contract No. 9194) HES-24(20) 


Y ye. > a. > "1" a0 ip STON: . hal 
Typu of Work _CFade, Pave & Traffic Signals F.A. Proj, No. _& HES-24(19 
a ee eee tatad ded * lsh 


Multnomah Mt. Hood 


County Highway 
TN: a snbasesstensiieinieseesee, 


No. of Bidders Low Bidder__4&+ W. Hembree Company, Portland 
‘ nino ere nn 


Low Bid $150 


a gate? . ; 
Engineer's Recommendation: Award to low bidder Subject to concurrence of 


the FHWA and the sum of $7,700.00 is deposited 
by Edward D. Black & Asso. 


(Later this was corrected that the Engineer's 
recommendation would be award to low bidder subject to concurrence of FHWA. ) 
en Project _lUalatin Valley Hwy. @ SW 247th Ave. (Hillsboro) 

Ontract No. 
f Sj 


Type of Work Traffic Signal Installation F.A. Proj. No. State 


IJ ~}, 7 + T aa ote ff ’ is 
Washington ualatin Valley 
CORNY ction TO! Highway Tualatir alley 


— 


«. W. Hembree Compai -ortland 
No. of Bidders / E ssiss halide I q Hen ree Company, [I t ic 


me OOF 
Low Bid $S_YO ICC. 


Engineer's Recommendations: Award to low bidder, 


Q a . 7 ‘ . * 
) Willamina (W. Main Street) 


(Contract No. 9196) 
MY sn oy -) = ) ae . = 
Type of Work Grading & Pavit FA; Proj. No, State 


| een Project 


PF eyin ly 7 | r Stypna 
County Yamhill Highway ___ City Street 
iesenidinliipenaeniiasisdnsenin P44 


No. of Bidders 5 Low Bidder _C..C.. Meise] Co., Inc., McMinnville 


3 ¢ | Fas ee ) t 
£2,922. )U 
nowy i$. eee 


cry) 


Engineer's Recommendations. Award to low bidder Subject to concurrence of 
the City of Willamina and the sum of $5,370.00 


$e leposited by the City 
49 Geposilctec OY ne Lily, 


APPROVED RY CHAIRMAN 
ANTHONY YTURRI 


A 


_ ——e 


Ain i) 4 


MINUTES OF 10-21-80 


NE Alameda Aye.-NE Garden Valley Blyd, osebur 
Grading, Paving, Signing (Contract No. 9197) 
Type of Work __and Traffic Signals A. Proj. No, 1QF=9507) 


No wt Pr enynes 


County Douglas ilieae Oakland-Shady 


No. of Bidders heey Bidder Roseburg Paving, Inc. Roseburg 


Low Bid $ 586 Py 2 4 4 e 50 


‘sR , sag , ; 
Engineer's Recommendation: Award to low bidder subject to concurrence of 


the FHWA. 


On September 16, 1980, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received September 11, 1980, and authorized him to sign the con- 
tracts when conditions for the awards have been met. 


Dated this 22 day of int , 1980 


- : 

A nthtsry GRAAL 
Anthony Yturrj 1airman 

Oregon Transportation Commission 


fe YLIID? ie 
| a A yi ~- 


TO: Oregon Transportation Commission ng et 928 ayes 
MINUTES OF 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


19436-A Bossen, Royal & Patricia $ 200.00 
50200 Portland General Electric 49,000.00 
50947 Kryszek, Jacob & Sala -0- 
50860 Diamond Fruit Growers Inc. 76,000.00 
51128 Kitting, John E. 40,000.00 
5 Transactions § 165,200.00 


Agreement with the Portland District Corps of Engineers for 
lease of lands and water within the Columbia River at Fort 
Stevens State Park in Clatsop County. (Parks Division) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this - a7 day of <Ligd , 1980. 


: ; Jy Z ‘ Ltt Li 
Anthony Yturri, @hajrman 
Oregon Transportation Commission 


PROVED 


a: KE <a — 


DATE: .. 


cyYHIByT —_—4— 
it : OF 10-21-80 
IP ‘pa 


Mii }U tue * 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 


50772 Pacific Power and Light Company 
51690 Lloyd Corporation, Ltd. 
26-102.45 Honald Inc. 
26-102.46 Honald Inc. 
4 Transactions $ 12,135.00 


(2) A preliminary engineering agreement with City of Pendleton to 
develop a master bicycle plan to establish a bicycle route 
system. The City will conduct all phases of the study using 

Federal Aid Bicycle Grant Funds at no expense to State. The 
State will be responsible for monitoring the work and the 
administration of Federal Funds. (Local Government ) 


Agreement with City of Shady Cove for State to relinquish to 
the City 4 parcel of land known as Brophy's Lane near the 
Shady Cove South City Limits as a part of its City Street 
System in Jackson County. The agreement stipulates that the 
State, its agents and contractors shall retain perpetual right 
of access to its material source along the Rogue River and 
that the State shall not participate in any improvement or 
maintenance of Brophy's Lane. (Local Government) 


Agreement with Benton County for the 53rd Street Bikeway in 

the Corvallis area. The County will design and construct the 
project using the Federal Aid Bicycle Grant Program with no 
expense to State. The State has the responsibility of monitor- 
ing the work and administration of Federal Funds. (Local 
Government ) 


Agreement with Lakewood Deve Lopment Associates for traffic 
signals on the Crater Lake Highway at the Lake of the Woods 
Highway. The State will design, install and maintain the 
traffic signals using State Funds. The Company has agreed to 
contribute $15,000 toward the cost of the project, which is 

the calculated difference between 3-phase and 5-phase signals 
to serve a proposed shopping center complex. (Local Government ) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 

our official records. 
PPRO Vv ED pated this 22 day of Aepbrinlibe , 1980 
et See Z : 


Ate HGHW Y ENGINEER Ant hony Cease fille Transportation Commission 
pate: D/L S 5 - 3858 - 


. REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 
EXHIBIT______A 
+\ 7 x NAB a | . ot oad 
nos nai pani siti onal 3) MINUT 2S OF 10-21-80 « 
oe als and Operations Facility ase ee 
s (Contract No. 9188) a 
Typu of Work __ceneral Construction FA. Proj, No. 27 209-7(75)312 
a Multnomah ial --- / 
sds iss Witddiers 2 Low Bidder___Uonald M. Drake Co., Portland 


Low aia $_82774,365.00 _ 


Engineer's Recommendation: Award to low bidder subject to the concurrence 
of Multnomah County and the FHWA. 


On September 25, 1980, I accepted the State Highway Engineer's 
recommendation for award of the above project on which bids were 
received September 11, 1980, and authorized him to sign the con- 
tract when conditions for the award have been met. 


Dated this day of Atite/ 1930 


jf ~~ o ¥ 
Lid #ets id“ LAA L-t_<t— 
Ss Ce hee Se 


Anthony Yturri, Chairman 
Oregon Transportation Commission 


- 3859 - 


OE 


EXHIBIT eis 
MINUTES OF 1921-80 
SUBJECT: Report of Actions Taken Under Delegated Authocity 


TO: Oregon Transportation Commission 


AIM} 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way ) 


Number Name Consideration 


47382 Bianco, Vincenzo & Ethel $ 37,700.00 
50491 Roseburg Neon & Plastic Signs, Inc. 2,800.00 
50585 Berggren, Carl H. 6,200.00 
50659 Nemer Investment Co. 23,625.00 
50913 O'Neal, Robert Lynn 38,000.00 
51127 Damascus Development Co. 100.00 

6 Transactions S$ 108,425.00 


(2) Grant of Access to Yaquina Radio Inc. for an unrestricted access to 
serve their radio facilities on the Newport-Toledo Section of the 
Corvallis-Newport Highway in Lincoln County for a consideration of 

$2,750.00. File 18543. 


Agreement with Tri-Met under the National Ridesharing Demonstration 
Program. The State is responsible for monitoring the work in prog 
ress and the administration of Federal Funds. The project is 
financed by 4 Supplemental Federal Grant of $190,000 with no expense 
to State. Tri-Met will conduct the campaign to encourage the use 

of carpools and vanpools. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that au- 
thority and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


Dated this _/ day of a ‘at sile- > 1980 


( ti 


s 


A aynthterd titer 
Anthony Yturri,’ Chairman 
Oregon Transportation Commission 


; / HIGHWAY ENGINEER 


A 


-) 10-21-80 


eee 


Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that au- 
thority and acting in accordance therewith for the Commission, 
I approved the item and report this action for your official 
records: 


On October 2, 1980, approved an extension of an 
agreement with the National Weather Service to 
allow them to keep their weather broadcasting 
station on our facilities and for the State to 
build additional facilities for which the NWS 
will reimburse the Highway Division. 


Dated this G day of O pte , 1980 


Y ‘ 
Va Latooorey {ie 
Anthony Yturrd”, airman 


Oregon Transportation Commission 


“ 


A 


re 


“3 OF 10-21-80 


REPORT OF CONF LRMAT LON OF ACT! ON KEN UNDER_D DELEGATED AUT HORLTY 


1 Justice Center, Phase 
Nu sce te On! eee SS eee — 
toontract No. 9198) 


Foundations and Substructure 


Type of Work —————————— F.A. Proj. No. 


EE 


Marlin mat 
Mul tnoman 


County —————_——_ ctbdahcisic eee Hig ANY ce ctannernn AAA 


5 Todd Bui : . 
No. of Bidders .——>— Low Bidder LOGG BUs= lding Company, 


9.576,000. 00 


Low Bid oe PDD 


Engineer's Recommendation: Award to low bidder subject to concurr 


L 


FHWA, the City of Portland nd Mult 


; )< 
No — ___. Project fee) AS 


Type of Work _ Grade, Pay o & Tra! 3c igna agar 9 Proj. No. ee 


Highway ——— _Osw = 


No. of Bidders 


Low Bid eels Ds 


er 


et ; ee aaa + Aas 4 
En neors Recommendations WN 1 Ww b 1 _dd 
9 


a rs 


(Contr act No. 9200). 


Pears emer ay F.A, Proj. No. 


Sunset 
Highway ——————— 


—— 


J. C. Compton Company 
No. of Bidaers— ow Bidder eae “dea 


nce SSE AE 
Low Bid $ — 


Engineer's Rec ommendations: 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


navn. Jhee-8 L......- 


/, Dante aie aed . it stakes at cane Tete 
Neo — Pacif wy .-Main Ave. (Canyonyille) 


Vl 


(Contract No. 9201) 
Gre no & avi ¢ . ; 7 ' 
Type of Work __Grading ELS __ F.A. Proj. No. _S$0S-1004(1)” 


Doue las rreaet 
Douglas 


County sae OE _. Highway JL Street 


a nee lh A EL EOL LN 


1 
No, of Bidders ———__— Low Bidder 


Roseburg Paving, Inc., Roseburg 
$ RELS T Sectt icn a cchena 


Low Bid $S_+= 


Engineer's Recommencation. 


1 > 


Award to. low bidder sudject to concurrence of the 


City of Canyonville and the sum ot $28,150 is deposited by the City 


(Later the City of Canyonville rejected this project.) 


, . 
/ = c Cuwis ro’ oe 
B7nGd SC. LoPprang 


3 Leia) 
(Contract No. 9202) 
” ae ae ae 4 Fen am ati ‘ 9 hn on 
Type of Work ‘raffic Signal insta lation E.A. Proj, No. — sce 


No. = Project 


County —— 


No. of Bidders Le » Bidder 


Low Bid S 


’ rI6 - hadad =i) + : + Wal -y 4 
Engineer s Racommendations: ‘6 1 z ‘ 5 aac SUD } ke o concurrence oO} 


u 


C 


6 NE Columbia Blvd 'E W ir St Unit2) 
No. =. Praiene =e pig ks ara tet vce [fee os 
(Contract No. 9203) 


lumination ,. LX-9 809 (7 
eG Yo sre Pa : C 


Typo of Work 


Multnomah 


County — 


/ 
i 


No. of Bidders Low Bid 


387,686.00 


Low Bid $ 


Engineer's Recommendations Award to low respons Lve b idde I 


TA 


concurrence oO! he FHWA and the Lty Portland. 


“ APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


nate tanta Ele...- 


- 3863 - 


| ieemanese. Be Projnct Sundial-Sandy |B iver Section 
(Contract No. 9204) 
typo of Work orade, Pave & Deck Repair FA. Proj. No, LR-84-1(4) 14 


<td Hee ment 
Pua nomai 
County . tr : a Highway 


> Suse Tar Conse “Ot W . 
No. of Bidders )_ tow Bidder_Siusiaw Construction | 


Low Bid $201, 10: 


Engineer's Recommendation: 


Ty? > D . - A Darl and Rinna 
¢ : Wes Portland Ef and Ride 
No. nd a 


(Contract No. 
mtecat dn 
Type of Work Illuminati¢ n 


My yma) 
County Multnomah 


M Mil Plai 2) erric Tno ‘i annua Se 
Low Bidder oe - AOCLL Pg dbh he's vancouve ry, Wéi 


Low Bid $ 


Engineer's Recommendations: 


TET) 
Lilw tie 


On October 2, 1980, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were re 


2 


ceived September 25, 1980, and authorized him to sign the contracts 
when conditions for the awards have been met. 


Dated this bo day of Otateer , 1980 


Anthony Yturri, 
Oregon Transportation Commission 


MY¥LIBIT A 
TO: Oregon Transportation Commission ~~” ce 
MINLITES OF 10-21-80 


Vil ; 
pviei @ ' 


SUBJECT: Report of Actions Taken Under Delegated Authority 

(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 
Number Name Consideration 

50741 John and Condon Properties $ 500.00 


1 Transaction 500.00 


Agreement with U. S. Department of the Interior, Water and Power 
Resources Service, pertaining to crossing the U. S. Feed Canal 
(Echo Bridge) Section of the Lexington-Echo Highway in Umatilla 
County. (Right of Way ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 


records. 
Dated this ( day of Piel “0 Per 1980 


Anthony Ytur 
Oregon Transportation Commission 


* FZ Em —=*#a...-» 
STATE HIGHWAY ENGINEER 
cate. LOL Lae... 


a ee 
‘ 10-2 1-80 


TO: Oregon Transportation Commission 


SUBJECT : Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Conmis- 
sion, I approved the following action listed below and report 
it for your official records: 


(1) On August 22, 1980, approved an agreement with the 
Southern Pacific Transportation Company for use of 
100 feet of track owned by the Railroad at the State 
Fairgrounds for a public display of an Amtrak coach. 
Cost to State $35. 


Dated this 29th day of September 1980. 


QUARTERLY REPORT OF PROPERTY DAMAGE CLATIS 


MADE AND COLLECTED BY STATE HIGHMAY DIV. LEGAL SECTION 


P Se 
Period From 71-80 


Claims Pending at Beginning of Period 


Claims Pending at Enc of Period $ 139,455,954 


te Se 


a merocmaneiaisk ite GRC 5% 


Honey Collected During Period 
installment Payments $ 2,297.07 
Commromise Payments 
Payments in Full 


TOTAL . 


Claims Abandoned During Period 


ee 


Damage Cases (Actions Filed) 


Uncollected Judgments 


* Referred to Department of Revenue for collection. 


TO: 


SUBJECT: 


On behalf of 


a 
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Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


the Commission and under authority delegated to me to 


award contracts, I awarded the following contracts: 


1) Traffic signal installation on 4th Street at 


we" and "EF" Streets in Grants Pass in 
Josephine County. Bids received August 21, 
1980. Contract No. 9179 awarded September iz, 
1980, to Linnco Electric Co-, Albany, at 
$68,121.50. 


Lane County Pavement Marking Project No. 3. 
Bids received August 28, . Contract No. 
9184 awarded September 4 . Select 
Contractors, Inc., Seattle, Washington, at 
$150,154. 


General construction on Multnomah County 
Maintenance and Operations Facility (Phase 3). 
Bids received September 11, 1980. Contract No. 
9188 awarded September 25, 19380, to Donald M. 
Drake Company, Portland, at $8,774, 365- 


Work on Sulphur Springs Road and Soap Creek 
Road in Benton County - Bids received 

September 11, 1980. Contract No. 9190 awarded 
October 1, 1980, to Morse Bros., inc-;, Lebanon, 
at $200,899.00. 


Structural repair on the Geary Canal Bridge om 
Lake of the Woods Highway in Klamath County. 

Bids received Se , 1980. Contract No. 
9191 awarded Septem 6 B80, to Hamilton Con- 
struction Company ; i i at $267,997. 


Work on Oak Street and Airport Road in Lebanon 
on the Santiam Highway in Linn County. Bids re~ 
ceived Septembe ‘ Contract No- 9193 
awarded Septemb gM, to Hertz Electric, 
Inc., Albany, at $ 


C 
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Work on the Mt. Hood” Highway at S.E. Hogan Road 
and Burnside Road in Gresham, Multnomah County. 
Bids received September 11, 1980. Contract No. 
9194 awarded September 19, 1980, to L. W. Hembree 
Company, Portland, at $150,762.29. 


Work on West Main Street in Willamina, Yamhill 
County. Bids received September 11, 1980. Con- 
tract No. 9196 awarded September 16, 1980, to 

C. C. Meisel Co., Inc., McMinnville, at $25,422.50. 


Work on N. E. Alameda Avenue-N. E. Garden Valley 

Boulevard (Roseburg) Section of Oakland-Shady Yigh- 
way in Douglas County. Bids received September ll, 
1980. Contract No. 9197 awarded September 16, 1980, 
to Roseburg Paving, Inc., Roseburg, at $586,244.50. 


Foundations and substructure of the Justice Center 
in Portland, Multnomah County. Bids received 
September 25, 1980. Contract No. 9198 awarded on 
October 3, 1980, to Todd Building Company, Roseburg, 
at $2,576,000. 


Work on Osweg Creek Slide on Sunset Highway in 
Clatsop County. Bids received September 25, 1980. 
Contract No. 9200 awarded October 2, 1980, to J. C. 
Compton Co., McMinnville, at $354,828.20. 


Work on N. E. Columbia Boulevard-N. E. Weidler Street 
(Unit 2) in Portland on the Pacific Highway East in 
Multnomah County. Bids received September 25, 1980. 
Contract No. 9203 awarded October 6, 1980, to Dirt 
and Aggregate Interchange, Inc., Gresham, at 
$387,686. 


Work on Sundial-Sandy River Section of Columbia River 
Highway in Multnomah County. Bids received 

September 25, 1980. Contract No. 9204 awarded on 
October 6, 1980, to Siuslaw Construction Co., Portland, 
at $961,104.50. 


Illumination on the West Portland Park and Ride Sec- 
tion of the Pacific Highway in Multnomah County. 
Bids received September 25, 1980. Contract No. 
9205 awarded October 2, 1980, to Mill Plain Electric, 
Inc., Vancouver, Washington, at $17,703.40. 
+k 
Dated this //_ day of “7°YUL¢7/ \ 5. 390 


on ee 
Coulter, State Highway Engineer 
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TO: 


SUBJECT: 


C 
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Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transpor- 
tation Commission. Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approved all actions listed below and 
report this action for your official records: 


1) 


On September 18, 1980, established a 45 MPH speed 
zone on the Oregon Coast Highway in the vicinity of 
Rockaway in Tillamook County from M.P. 48.69 to M.P. 
49.26, except that from M.P. 48.95 to M.P. 49.18 the 
designated speed shall be 20 MPH when children are 
present. Also established a 40 MPH speed zone from 
M.P. 51.77 to M.P. 52.16. Rescinds Speed Limit 
Resolution No. 7a dated 2-27-58. (Speed Zone Order 
No. 849) 


On September 22, 1980, established the following speed 
zones on the Cascade Highway North in the vicinity of 
the South City Limits of Portland in Clackamas and 
Multnomah Counties: 


35 MPH from M.P. 6.73 to M.P. 7.23 in Multnomah County 
35 MPH from M.P. 7.23 to M.P. 8.40 in Clackamas County 
45 MPH from M.P. 8.40 to M.P. 9.31 in Clackamas County 


Rescinds Speed Zone Resolution No. 607 dated 5-16-72. 
(Speed Zone Order No. 850) (Approved by L. W. Rulien 
on behalf of H. S. Coulter) 


On October 3, 1980, approved a letter agreement with 
Jay Jackson for continuing representation of the De- 
partment of Transportation in an Accident Prevention 
Division enforcement proceeding wherein there are 
alleged OSHA violations cited, (Approved by L. W. 
Rulien on behalf of H. S. Coulter.) 


On September 9, 1980, approved an agreement with 
Albert E. Teller to inspect area of Contract No. 
8003 for Garden Valley Road-Fairgrounds Interchange 
Section of Pacific Highway in Douglas County and 
advise as to his ability to act as a witness. Cost 
$350 plus travel expenses estimated at $100. 


Dated this 


Coulter, State Highway Engineer 


- 3870 - 


ATTACHED TO AND A PART OF PERMIT NO.. Sekeetasnelpel 
AUTHORIZING THE OPERATION OF TRIPLE TRAILER 
& STINGER-STEERED DOUBLE TRAILER COMBINATIONS , 


| ADDITIONAL PROVISIONS FOR RAINY WEATHER OPERATIONS 


. Approved Routes - Interstate highways consisting of 1-5, 1-84, 1-105, 1-205, 1-405, plus 
connecting State highway routes between said Interstate highways and terminal points described 
as follows: 


. Speeds- maximum of 50 mph unless posted for less. Minimum speed on grades - 15 mph on 4 
lane, 20 mph on 2 lane. 


3. SPLASH & SPRAY SUPPRESSANT DEVICES ARE MANDATORY. 
A. Approved devices 


“Poberts” fender as manufactured by the Griffith Rubber Mills. 
. “Spray Guard’ as manufactured by the Mansanto Company. 
. “Spray Stop” fender as manufactured by the Spray Stop Corporation. 
. “Rain Trapper” as manufactured by National Rubber. 
. A combination of the foregoing. 


; The use of the air deflector indicated in both Figures 1 and 2 plus use of side flaps as 
indicated in Figure 2 is recommended but is not mandatory. It is mandatory, however, that 
one or the other, either the side flaps or the air deflector be used. 


Installation Details 


‘ Splash and spray controls are to be installed as indicated on the reverse side of these | 
provisions. 


Flaps between tandem axles are not required. 


Steered wheels-to have either a fender and/or flap of a type shown in Figure 1 on. 
reverse side. 


. The actual attachment of the fenders or flaps, the dimensions of the device, the | 
clearance above the road surface, and other details of installation shall be in strict accord 
with the manufacturers’ recommendations and instructions unless otherwise approved by 
the State Highway Engineer. 


Air Deflector - to be a cab mounted style commonly used by the motor carrier industry. 


q On the rear of the last trailer there shall be sign or decal attached which bears the legend 
this vehicle equipped with experimental splash and spray control devices.” Size and design 
shall be such to make the sign legible to following traffic. 


Under the authority granted me in Permit Rule No. 42, as adopted by the Oregon Trans~ 
portation Commission on March 25, 1980, I hereby designate the foregoing provisions 
as being applicable to triple trailer combinations and double stinger-steered trailer 
combinations when operated under rainy weather conditions. These provisions cancel 
and supersede those provisions approved by me on June 3, 1980. 


7 
a ee October 6, 1980 


H. S. Coulter Date 
State Highway Engineer 


(Original filed in Permit Rule No. 42 in Commission Services) 
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Cab-mounted 
air deflector 


N“Roberts” or “Spray-Stop” (or approved equal) “Spray Guard” or “Rain Trapper” 

water collector type fenders over all wheels. _ (or approved equal) flap material to 
extend from fender to a point not 
more than 9” above road surface. 


It is not intended thet a combination of vehicles necessarily utilize only one design of the control devices. 
Vehicles may be partially equipped with controls shown in Figure 1 and partially with controls shown in Figure 
2. It is intended, however, that protection be provided in one form or another for all wheels of all vehicles. 


err + — —_—--—--- oe 


Figure 2 Cab-mounted 
air deflector 


Side flaps to protect trailer axles. “Spray Guard” or “Rain Trapper” 
Material to be same as any approved flaps (or approved equal) behind all 
wheel flaps. wheels 


D 
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REPORT OF ACTION ‘UNDER DELEGATED AUTHORITY BY 


ASSISTANT STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to accept 
contracts completed according to specifications, I accepted the following: 


Contractor and 

Contract No. 
Hamilton Elect., Inc. 
No. 8887 


Sims Elect. of 
Medford, Inc. 
No. 9039 


Stillwell Const. Co. 
No. 9015 


R.J.Taggart Const. Co. 
No. 9151 


Columbia West Materials 
& Constructors 
No. 8972 


L. W. Vail Co. 
No. 9034 


Ross Bros.Const.,Inc. 
No. 8941 


Hamilton Elect., Inc. 
No. 8980 


Continental Crushing & 
Leasing, Inc. 
No. 9049 


Hamilton Elect., Inc. 
No. 8939 


Seubert Excavators, Inc. 


No. 9120 


Sims Electric, Inc. 
No. 9027 


Hamilton Elect. ,Inc. 
No. 9070 


Section and County 
Cornelius Signal Project 
Washington County 


Ss. 6th St. @ Gettle St. & 
Madison St. (Klamath Falls) 
Klamath County 


Portland-Idaho State Line 
10 Counties 


Bachelor Rock Production 
Deschutes County 


N. Newman Ave.-N. Woolsey Ave. ; 
N.Greeley Ave.-N.Delaware Ave. & 
N.67th @ NE Hassalo St. (Port. ) 
Multnomah County 


E.Newport Ave.-Umatilla-Stanfield 
Hwy . (Hermiston) 
Umatilla County 


Beaver Creek Bridge 
Coos County 


The Dalles-Calif. Hwy. @ 0.B. 
Riley Rd. (Bend) 
Deschutes County 


Basque Rock Production 
Malheur County 


Esplanade St.-Shasta Way & Shasta 
Way (Klamath Falls) 
Klamath County 


White River Rock Production 
Hood River & Clackamas Counties 


Wallowa Lake Hwy. @ Grande Ronde 
Shopping Center (LaGrande) 
Union County 


Acceptance 


Date 
September 


September 


September 


September 


September 


September 


September 


September 


September 


September 


September 


September 


4, 1980 


4, 1980 


4, 1980 


5, 1980 


5, 1980 


8, 1980 


11, 1980 


11, 1980 


17, 1980 


18, 1980 


18, 1980 


22, 1980 


Pac. Hwy.W @ Springbrook St. (Newberg) September 22, 1980 


Yamhill County 
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Contractor and 
Contract No. 


Stukel Rock & Paving, 
Inc. 
No. 8986 


Baker Redi-Mix, Inc. 
No. 8973 


Weaver Const. Co. 
No. 9024 


Willamette-Western Corp. 


No. 8946 


Gaines Construction 
No. 9091 


Columbia Pacific 
Construction, Co. 
No. 9023 


Douglas S. Coats 
Construction 
No. 8947 


Eugene Sand & Gravel, 
Inc. 
No. 9044 


Hamilton Const. Co. 
No. 9080 


Continental Crushing 
& Leasing 
No. 9048 


D 
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Section and County 


The Dalles/Calif. Hwy.-S. 6th St. 
Klamath County 


Nelson Point Intchge. 
Baker County 


Umatilla River (Main St.) 
Bridge (Pendleton) 
Umatilla County 


Pac. East (SE Grand Ave.) 
Multnomah County 


Eightmile Creek Briage 
Morrow County 


Ash Creek Bridge 
Polk County 


Deschutes River (Sherars ) Bridge 
Wasco County 


6th St.-Territorial Hwy. (Veneta) 
Lane County 


S. Umpqua R. (Shady) Bridge, N. Bd. 


Douglas County 


Seneca Rock Production 
Grant County 


October 8, 1980 


Acceptance 
Date 


September 25, 1926 


September 26, 1980 


September 30, 1980 


September 30, 1980 
October 1, 1980 


October 3, 1980 


October 3, 1980 


October 3, 1980 


October 3, 1980 


October 3, 1980 
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October 1980 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 

lowing actions for your official records: 


(1) Service contract with Southern Pacific Transportation Co. for 
grade crossing protectio i ge Road in 
Jackson County. Approved Septembe . RR 1028 (23-50). 


Release of Slope Easement excess to our needs on the Bend 
South City Limits-Mur phy Rd. Section of the The Dalles-Calif- 
ornia Highway in Deschutes County. Approved September 4, 1980. 
File 50075 (23-43). 


Sale of 0.15 acre excess property on the Duncan Rd.-Sandy 
Section of the Mt. Hood Highway in Clackamas County for a 
minimum consideration of $19,600. Approved September 4, 1980. 
Files 34593, 34596 (23-43). 


Sale of 2.17 acres excess property on the Junction City-Eugene 
Section of the Pacific Highway West in Lane County for a mini- 
mum consideration of $16,500. Approved September 5, 1980. 
File 2412 (23-43). 


Sale of 5,000 square feet excess property on the Marquam 
Bridge-S.E. 84th Avenue Section of the Mt. Hood Freeway for 
a minimum consideration of $62,500. Approved September 5, 
1980. File 45655 (23-43). 


Sale of 0.89 acre excess property on the Harbor Drive-Barbur 
Blvd. Section of the Pacific Highway in Multnomah County for 
a minimum consideration of $45,000. Approved September 5; 
1980. File 2116/7 (23-43). 


Sale of 0.34 acre excess property on the Winchester Bay Section 
of the Oregon Coast Highway in Douglas County for a minimum 
consideration of $49,700. Approved September 5, 1980. File 
2568 (23-43). 


Sale of 7,411 square feet excess property on the Oakhill- 
Eugene-Springfield Section of the Florence-Eugene Highway 
in Lane County for a minimum consideration of $32,500. 
Approved September oa . File 44192 (23-43). 
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Report of October 1980 (cont.) 


Sale of 10,848 square feet excess property on the Oakhill- 
Eugene-Springfield Section of the Florence-Eugene Highway 
in Lane County for a minimum consideration of $61,000. 
Approved September 5, 1980. File 43677 (23-43). 


Sale of 1.54 acres excess property on the Redmond-Prineville 
Section of the Ochoco Highway in Crook County for a minimum 
consideration of $1,500. Approved September 5, 1980. File 
7415 (2343). 


Sale of 12,900 square feet excess property on the Oakhill- 
Eugene-Springfield Section of the Florence-Eugene Highway 
in Lane County for a minimum consideration of $30,500. 
Approved September 5, 1980. File 43782 (23-43). 


Right of Way Services Agreement with Linn County for the South 
Santiam River Bridge Section of Pleasant Valley Road Project in 
Linn County. Approved September 5, 1980. Misc. C & A 6192. 
Agreement 164. (23-45). 


Right of Way Services Agreement with the City of Redmond for a 
neighborhood Park in Deschutes County. Approved September 5, 
1980. Misc. C & A 7382. Agreement 165 (23-45). 


Right of Way Services Agreement with General Services for the 
Veterans Building site on the Mall in Marion County. Approved 
September 8, 1980. Misc. C&A 7381. Agreement 166 (23-45). 


Right of Way Services Agreement with the City of Corvallis for 
the N.W. 9th Street-Southern Pacific Railroad Section of 

N.E. Circle Blvd. in Benton County. Approved September 11, 
1980. Misc C & A 5557. Agreement 167 (23-45). 


Right of Way Services Agreement with the City of Corvallis for 
the N.W. Kings Blvd.-N.W. Highland Drive Section of N.W. Walnut 
Blvd. in Benton County. Approved September 11, 1980. Misc. 

C & A 5312. Agreement 168 (23-45). 


Permit of Entry Agreement with Southern Pacific Transportation 
Co. for the Midland-California State Line Section of the The 
Dalles-California Highway in Klamath County. Approved 
September 15, 1980. RR 1029 and File 51203 (23-50). 


Sale of 9.4 acres excess property on the Ten Mile Creek 
Section of the Oregon Coast Highway in Lane County for a 
minimum consideration of $11,000. Approved September 15, 1980. 
File 377 (23-43). 


Mii ES OF 10-21-80 
Report of October 1980 (cont. ) 


(19) Sale of 11.4 acres excess property on the Ironside-Brogan Hill 
Section of the John Day Highway in Malheur County. Approved 
September 15, 1980. File Q155 (23-43). 


Sale of 5 excess parcels on the Marquam Bridge-S.E. 84th Avenue 
Section of the Mt. Hood Freeway in Multnomah County. Approved 
September 15, 1980. (23-43). 


File 45358 4265 sq. ft. minimum value $15,500 
File 46593 4000 sq. ft. minimum value $15,000 
File 46781 4000 sq. ft. minimum value $15,000 
File 46782 5000 sq. ft. minimum value $18,500 
File 47587 5000 sq. ft. minimum value $18,500 


This total of 22,265 sq. ft. will be offered to the Portland 
Development Commission for $82,500 plus administrative costs of 
$1,500. 


Sale of 3,000 square feet excess property on the Toledo Section 
of the Toledo Frontage Rd. in Lincoln County for a minimum 
consideration of $300. Approved September 16, 1980. File 3084 
(23-43). 


Sale of 0.71 acre excess property at the Oakridge Maintenance 
Site on the Willamette Highway in Lane County for a minimum 
consideration of $30,700. Approved September 23, 1980. 

File 8511 (23-43). 


Sale of 18.12 acres excess property from the Elk River Gravel 
Bar in Curry County for a minimum consideration of $18,000 

to Fish and Wildlife for public use. Approved September 235 
1980. File 8694, 8694-A (23-43). 


Sale of 2,737.5 square feet excess property on the N. Portland 
Harbor-Russell Street Section of the Pacific Highway in 
Multnomah County for a minimum consideration of $2,500. 
Approved July 17, 1980. Files 31893, 31894, 31895 (23-43). 


Sale of 0.96 acre excess property at the Deadwood Maintenance 
Site on the Mapleton-Junction City Highway in Lane County for 
a minimum consideration of $41,500. Approved September 24, 
1980. Files 3182, 12137, 15472 (23-43). 


Sale of 0.30 acre excess property on the Elk River-Port Orford 
Section of the Oregon Coast Highway in Curry County for a 
minimum consideration of $800. Approved September 24, 1980. 
File 42597 (23-43). 


Sale of 15,050 square feet excess property on the Klamath Falls- 
West Side Bypass Section of the The Dalles-California Highway in 
Klamath County for a minimum consideration of $8,000. Approved 
September 26, 1980. File 23064 (23-43). 
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Report of October 1980 (cont.) 


Extension of four Service Agreements with the Southern Pacific 
Transportation Co.: (23-50) 


RR 881, Contract 77-013, Mill St., Marion Co. approved 
August 28, 1980 (City of Salem) 

RR 920, Contract 78-005, Madison St., Linn Co. approved 
August 29, 1980 (City of Albany) 

RR 933, Contract 78-009, Main St., Linn Co. approved 
August 29, 1980 (City of Albany) 

RR 973, Contract 79-02, County Rd. 119, Yamhill Co. approved 
September 8, 1980 


Right of Way Services Agreement with the City of Salem for 
reviewing appraisals on the North City Limits-Stark Street 
Section of the North River Road in Marion County. Approved 
September 15, 1980. Misc. C & A 7178. Agreement 169 (23-45). 


Right of Way Services Agreement with the City of The Dalles for 
the Brewery Grade street improvement project in Wasco County. 
Approved October 1, 1980. Misc. C & A 7402. Agreement 170 
(23-45). 


Sale of 8,000 square feet excess property on the Marquam Bridge- 
S.E. 84th Avenue Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $47,200. Approved 

October 1, 1980. File 47402 (23-43). 


Sale of 5,050 square feet excess property on the Marquam Bridge- 
S.E. 84th Avenue Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $57,000. Approved 

October 2, 1980. File 46513 (23-43). 


Sale of 18.43 acres excess property on the Brogan Hill-Brogan 
Section of the John Day Highway in Malheur County for a 

minimum consideration of $1,000 with part to be used in exchange 
for File 49914. Approved October 3, 1980. File 8443 (23-43). 


Relinquishment of excess property from a B,L.M. Decision in 
exchange for a Quitclaim Deed for the reduced right of way 
from Marvin A. Russell on the Bend-LaPine Section of the 

The Dalles-California Highway in Deschutes County. Approved 
September 29, 1980. File 19602 (23-43). 


Extension of Service Agreement 78-21 with the Southern Pacific 
Transportation Co. on Mill Street, Josephine County. Approved 
April 21, 1980. RR 902 (23-50). (City of Grants Pass) 


Mapleton Section 


ugene Highway in Lane County, 


y Approved 
0. RR 1030 File 48385 =30) 


Dated this 5 day of( LBL, » 1980, 


TO: Oregon Transportation Commission _ f= 10-21-80 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the State Parks 
Administrator, or his designate, in an official capacity to exercise 
certain authority on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance therewith, the Parks 
Administrator or his designate has approved the following actions and 
report them for your official records. 


On August 26, 1980, approved an agreement with Aldrich, Kilbride, 
Naas, & Tatone (CPA's) for State's use of data processing machin- 
ery. State to pay $15.00 per hour for service, not to exceed 
$750.00 total payment. 


On September 12, 1980, approved a Timber Sale Contract with LeRoy 
Gardiner and R. L. Miller Logging for sanitation Salvage at Loeb 
State Park. Purchase price for timber is $12,500.00 with a 
$1,250.00 performance bond. 


On September 15, 1980, approved Robert Pierce's request to place 
a trailer house and drainfield within the Clackamas River Scenic 
Waterway in Clackamas County. 


On September 19, 1980, signed an agreement with Lane County and 
Lane Cooperative Museum Commission to transfer $80,000 in 
General Funds to plan a State Museum of Natural History. 


On September 22, 1980, approved Karl Bennett's request to amend 
original approval (June 6,1980) to place a Single-family dwelling 
within the Rogue River Scenic Waterway in Josephine County. 


On October 1, 1980, approved an Addendum to Survey and Planning 
Agreement with the City of Springfield, Lane County, to extend 
ending date from December 15, 1979, to September 1, 1980. 


On October 1, 1980, approved a Maintenance and Administration 
Agreement with Oregon Shakespearean Festival, Jackson County for 
First National Bank/Vaupel Store/Oregon Hotel Building Historic 
Preservation Project, in the amount of $20,000. 


On October 1, 1980, approved a Maintenance and Administration 
Agreement with Allen Epp (private citizen), Marion County for 
Aurora Historic District, Fry House Restoration/Preservation in 
the amount of $6,000. 


vated this Atay or ta bor /4KD 


id G. Talbot 
tate Parks Administrator 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7896 Constance Anne O'Doherty v. James M. Cain, et al, defen- 
dants and Third-Party Plaintiffs v. Crook County and State of 
Oregon, Third-Party Defendants: This lawsuit arises out of an 
accident that occurred on October 3, 1978 on East Third Street 

in the City of Prineville. The plaintiff alleges that the defen- 
dant City of Prineville and the defendant Cain were negligent. 
The defendant Cain has brought in as a third-party defendant the 
State of Oregon and Crook County. The amount of the lawsuit is 
not stated in the answer, crossclaim and third-party complaint 
but the defendant and third-party plaintiff is seeking restitu- 
tion from the State and/or Crook County for the amount of any 
losses they suffer. The matter has been referred to the Attorney 
General's office for defense of the State. 


L-7897 State, ex rel ODOT, Parks and Recreation Division, and 
Yamhill County v. Vortex II, Yamhill County Circuit Court: In 

this litigation, the Parks and Recreation Division applied for a 
Temporary Restraining Order enjoining members of Vortex II (a non- 
profit corporation), from remaining in Willamette Mission State 
Park and holding what the Vortex people called a three-day "alter- 
native energy event" during the Labor Day weekend. The Vortex 
people had received conditional permission to hold the event from 
the Yamhill County Commissioners. They had also entered into an 
agreement with the Parks Division under which they agreed to pro- 
vide adequate safeguards against fire, sanitation problems and 
other concerns associated with such an event (Vortex anticipated 
400 overnight campers each night of the event, and up to 1500 
daytime visitors each day). The Vortex sponsors failed to fulfill 
ten of the twelve safeguard conditions by the deadline imposed 
(2:00 p.m. August 28, 1980). When informed that permission to hold 
the event was rescinded and they would have to leave the park, the 
Vortex sponsors announced their decision to remain. On August 29, 
1980, the Division scheduled and received a hearing which resulted 
in the Court granting the temporary restraining order closing the 
park. The park entrance remained closed during the Labor Day week- 
end, although some of the Vortex people remained in the park. No 
serious breaches of the peace resulted, and the Vortex people sub- 
stantially disbanded by Tuesday. Because the problem was over with, 
Parks and Yamhill County jointly moved on Tuesday, September 2, 1980, 
to dismiss the remainder of the case for a permanent injunction. 
This case was handled by the Legal Section of the Department of 
Transportation. 


L-7898 Kenneth S. Erickson v. Babler Brothers, Inc., et al: This 
is a claim for trespass by a person from whom the Highway Division 
had a taking for highway right of way in Columbia County. The 
plaintiff is claiming that the contractor and the Resident and 
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Assistant Resident Engineer were responsible for a trespass on his 
property even though it was a part of the taking. The results of 
the trespass allegedly was a heart attack in which the defendant 
lost $5,977 in medical care and $4,500 in wages. Plaintiff is also 
seeking $13,000,000 in general damages and punitive damages. The 
matter has been referred to the Attorney General for the defense of 
the two State Highway Division employes. 


L-7899 Maks Wood Products Co. v. Walter Warmee, dba Economy Towing: 
This accident occurred on August 31, 1979 on U.S. Highway 97 north of 


Chiloquin, Klamath County. The plaintiff had had an accident and left 
the scene to seek help. The defendant towing company allegedly dumped 
a load of lime from plaintiff's vehicle. The plaintiff is seeking 
$13,350 from the defendant. The attorney for the defendant has ten- 
dered the defense to the State alleging that the loss as a result of 
the conduct on the part of the State Police and Highway Division in 
respect to the manner in which they cleared the wreckage on August 8, 
1979, The matter has been referred to the Attorney General's office 
for defense of the State. 


L-7900 Imperial Development Inc. v. Clackamas County, et al: This is 


a Complaint in Equity to Set Aside a Dedication of Land abutting State 
Highway 212 in Clackamas County. The plaintiff is attempting to set 
aside a dedication of a 40 foot strip of land for use as a public 
road. The plaintiff contends the land is worth $32,000 and that the 
defendants would be unjustly enriched by the dedication being held 
valid. The matter has been referred to the Attorney General's office 
for the defense of the State. 


L-7901 Myron M. Bourasa v. Union Pacific Railroad Company, et al: 


This lawsuit arises out of an accident that occurred on November 20, 
1979, in the City of Vale, Malheur County, in which the plaintiff's 
vehicle struck a pot hole that the plaintiff alleges was partially 
within the area adjacent to a railroad track that should have been 
maintained by the railroad and partially outside of the area to be 
maintained by the railroad and should have been maintained by the 
Highway Division. The plaintiff is seeking $63,437.34. The matter 
has been referred to the Attorney General's office for the defense 
of the State. 


L-7908 June S. Vincent v. Oregon State Transportation: This lawsuit 


arises out of an accident that occurred on October 1, 1978 when the 
plaintiff allegedly stepped in a hole in Ecola State Park. The 
plaintiff sustained a fracture of her left leg and is asking for 
$96,711 in damages. The matter has been referred to the Attorney 
General's office for the defense of the State. 


fee * ire 
10-21-80 


L-7912 Cha)les H. Martin, et al v. Portland General Electric Com- 
pany: This is a lawsuit regarding real property located at 2637 
S.W. Patton Court, Multnomah County, for treble damages for the in- 
tentional trespass and destruction of timber. The complaint alleges 
that PGE weit on the plaintiff's property and wrongfully cut and 
removed scue timber. Portland General Electric has tendered defense 
of the lawsuit to the State and has alleged that the State authorized 
PGE to go on the particular land in question and cut the timber and 
therefore that the liability to the plaintiff is the State's rather 
than Portland General Electric's. The plaintiffs are seeking treble 
damages for the destruction of timber; plaintiff Martin is request- 
ing $18,000; plaintiff Lehman is requesting $27,000. The matter 

has been referred to the Attorney General's office for the defense 
of the State. 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report 
Actions Taken Under Delegated Authority 


Pursuant. to authority delegated to me, I report the following actions for 
the Transportation Commission's records: 


On SEP 26 , 1980, $.3,103,827.63 was distributed to 
the counties as their share of motor vehicle revenues 
(20.07%) for the month of AuGusT , 19 80. 


On seP 30 , 1980, $ 1,882,091.79 (12.17% of the 


Highway Fund) was distributed to the cities for the 
month of AUGUST , 19 80. 


(Lis $s O F at vorttonments on ft le in Commntsston Files 
t J > 
La lem. ) 


Dated this ist day of OCTOBER, 1980 


sod te? 
Po 6: Ube 
~ V. E. Skoogy“Controller 


Highway Division 


Attachments 


cc: F. B. Klaboe 
John Earley 
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